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Re: Ctevernnent Organization 

^ Space Report 




This will acknowledge your aeaorandun of 


Juno 5, itransnitting the Governoent Organization Space 
Report requested, hy the Federal Works Agency in* connection 
with a proposed new building .for the Federal Bureau of 



Investigation. 



_ The infomation suhnitted is being transnitted 
to the above Agency for appropriate attention and action, 
Z shall be glad to keep you advised of all progress that 
is zutde in this connection. 



T. rD. OPINN, 

Adninistrative Assistant to *the Attorney General 


I 






# 


department o( Jfus^ti'ce 

^asititnston 

June 25, 1941 



Mr, Drayton 
Mr, QuStn TtsosA 
Mr, Den4on.^».>^.. j 
Mr, Tracy 
MU* Gand^ 

ri»jt •C.»S*M aK» 


mwiLimm tor m, j. sdgar hoover, 

DIRECTOR. FEDERAL EURm OF IK7ESTI0ATI0N 

Re; Proposed new bulldlixg for the 
Federal Bureau of Investigation 

There Is attached for your inforcatlon 
and files a self-explanatory coiaunication addressed 
to Honorable Louie; C. Rabaut, regarding the possibility 
of expediting' action on the proposed new building for 
the Federal Btireau of Investigation, I shall, of 
course, keep you advised of the progress that is 
cade on this project. 



Administrative Assistant to the Attorney General 



.<55' 


G 





R mSl/MhM 

'■ Ki)iR*LBU!|E>M[lFINVESTtGATfi!i| 

5 JUL 2 1941 

. itA-DEPARTMEIff a JUSTICE 


#- 


MF’/'fh 


jroM u, im 


B4MW»9«U« XJ»«i»,0« AibMt 
Bo««* *f BtprMratftUf** 

0« 0* 

My <ld«r ii/r« coAsrdfcoMt 

thU i« with furthtr mt^mX 

)TO« bftv# fcftd With nprta«nt«itlv** of tbo DopoHaast of TtiaUoo 
pagardlai; tha daplomio lack of apae# tkat now axlatit 

A fav 4aya ago foUoalaf tka augcaatloaa of tba fublla 
Bulldlafa AdnifilatraUeo. the rapert«&tt stibtnlttcd to tl:at offlea 
a aosprakasstTo apaca rapori oorcrijo^ tlo ax^au coa occupied bjr ‘ 
tte fadarel fmau cf Intaatlgation end subEcittod certain dato 
in aopport of our plea for tUe. conatruetlon of a building; in. vhlah 
to bouaa tbat Bureau* Tbe iafoxaation furnUhad ia to fora, tba 
baaia or aati&ataa to ba aubalttad' to tba Euraau of tbo Eadgat 
and to: tba Corcf^aa for aoaaidaratlcnn 

1 lmo« you will full wall raaUro tba toavitablo lan^th 
of tiaa tbat will tranapira before tbia urgantly naadad pro/eot 
baeeaaa a reality should it ba haadlad through the uauaX channsla 
•Old Ib accordance uith aatabliahad praotloa* Xa viar of toe 
axiating aaergan^ 1 act fully eonviaoed that bo atone ahould. be 
left unturned to eoneunaate thia projieot in the ehortaat peaaibla 
tint end I farther believe that undar proper guidance thia goal 
ean ba aehiated* 


I 

1 


th# Faderal Boreau of Inveatisatian ia parfotBlng 
vital Marganey dutlaa undar eouditioaa that, are oBceptionelly 
)tad« The preeeBt pereoaael ie eerkiag la ereafad and awaceatad 
araaa and ulth tha preaunt rate of increaaa it ie obvious that 
the anda to ahioh tha Dapartaent k^un go «U1 ba reached^uithlB 
a very fae ueaka, y" 


Tou are wall poaaeaaad with c r^ruing kQo«xea«« or bur 
depafttwatal fanetiaae and I aaad set 1 you \ efbteful I shall 
be for any aaalatanaa yen eaa reader ue in our prcj^ent. dilenast 


tlth ktx^eet regards and beat uiebeit X eat 


SlBeartly yoursi 



doting. Attemay oenaral 





June 28, 2041 



OTHQ.TWCM TOS MB. WfigV f. MeSg/iiai 


'W 




to 'rdf AfhRJ^i 

t 

ri?/5r4fr»oe io our convsrsation vono$rn\ns the ^petce iphich 
you (n4icai»d my he nvailahle tn the Guponi Cirele Aparfaent Souse, 
a careful study has been made ty me of the floor pJe.ns of space, 
tooethor "'tth nn ootual insjjipctlon of some of It. After a thorough 
study of it, J find that It ^iU be tns?ossti?2ff for tHig Bureau to 
^utilize the mjor portion of it Jor the reason that our Tiles Biviston 
i is the nerve center, and of course the nucleus for ®IJ GOttgfty of the 
JBureau by reason of the Bureau^s csntrr.llged organixatton,, i^hich Is 
necessary in an investigative agency. To endeavor to move unit 
of the Bureau from the building other than those w>??.tch have been 
already moved :,?ould result tn hopeless inefficiency and confusion b«- 
causg such units leould be calling hundreds of times a day for files 
irbich voy'Ii than have to be cent *o thm on-i. later rainm**d. It muld, 
of course, be impossible to move the Tiles Division out of the bureau 
for the same reason. 


Hr'.. 


There is one portion of th? Dupont Circle Apartment House that I 
believe con be utilized by the Bureau, and that is the first floor 
are at present several large stores, end which could be 

instruction purposes. If the 

^ .t win of course he able to be 

I used through the middle of September bnly, because of the fact that 
^ the public schools open the letter p'^rt of that month, '^e, of course, 
could :uss tb <7 Jefferson High School Mntil ihe midile of Beotmber and 
1 ^ then after, the Dupont Circle Apartment House is available, me could 


I 4,«,Hcrc there are at present several la) 
^ utilised for training rooms for our ii 
' Jefferson High School Ic obtained/ it 




utilize the first floor space for troininc? school rooms. This tell! 
not necessarily release any of ih^ trainin;' rooms no:-? being utUized 
the main building of the Department for the reason that Mayor 
larjia has clrc^rly Indicate'’ to me that \e dcsir-'s th<* to «n- 
nunb.-^r of trnintnr iohoolo so '’i to t ike core of an inten- 



polic'* e,'"*cu'iiv 





in connection 

01* t,Ho a^oee Its the i'lrn 

ry desirhble, but as ^ hove 
so of the Bureau because of tbd com 
units of the Sursnu no?'? in the .mann^spi 





•en^nce 

iles Division o-nd its close intorlloi 

be impossible f of course, to .move the I . 

L..««,3^oTTo tbs 0u:?ont Circle Apartments .because of %he need for large, 
L. crJ>f^ areas for filing cases, and as I understan d no * ■' 

0uj;or.t Circle .Ipartment House con be remoVed 

Ml*. QMifin tamin 
Wfi 

$( 

Mr. Tracy 




If I my be permitted to offer a suggestion, it '/’ould be that 
other units of . the Department of Justice nori’ tn the main 




Hr* McCtuirg 


- 3 - 


Jung 28, 1941 


huiJUng might be interested in moving into this very desirable 
Space in the Dupont Circle Apartment Jjouse, nnd thus mahe it possible 
/or the Bureau to expand into the space vacated in the main bui2d- 
ing 0 / the Department, 

X have, of course, by me>&orandum and personally indicated hoto 
terribly pressing it Is that we obtain additional space. Our whole 
training program Is being held up because of the lack of it and the 
handling of this work is being seriously impeded because m have now 
utilized, far beyond the capacity of the space of the Bureau, ihe 
space that ts available. 


Very truly yours 


John Sdgar Hoover 
Director 



T31G;LJR 




f 

Mf. r«7Mii 
Mf( Nathan 

K.V/Yam^,^ 
Mr. Claff 


# '■ ■ # 
Sfctieral i^uveau of I-nu^sfiBaflon 


cc-^'iei 


■'‘“^♦MEMORANDUM FOR l^R. .TOLSON 


5; '^Ape 


RE; ' VApex Building 




S 


« Mr. U64 



Adfli. ril«a ^ 

Fert. f ll«t ^ 
Ta«r Noan 
Mr. Tracy 


Mlat Candy 



It has been deterained that there are 164#407 
square feet of useable!^pace in the Apex Building, divided 
as follows; 


Basement 

8,934 

First Floor 

19,853 

Second Floor 

22,037 

Third, Fourth and 
Fifth Floors ~ each 

19,374 

Sixth Floor 

19,892 

Seventh Floor (exclusive 
of cafeteria space) 

■10,993 

Attic (some nay not be 
useable ) 

19,000 


' This inf oraation tras ;f urnished to ne by Mr. Ford 
of the Department after 'he had an opportunity of discussing 
this natter vdth Mr. 'Van Leer, Superintendent of the Apex 
Building. 


At the present tine, in our quarters of this building 
we arc occupying 173^449 • 37 square feet of space. We have 
requested an additional 30,000 square feet of space which would 
make the total space necessary at this tine of 203^449 •37» 


Respectfidly, 



COPIES DESTROYED 

xsa FjEB 25 1S65 


. GlavinO 


' 

ffOERAl 8UR£*iiJJFlYySST;SUD0^ 

, 

2 JUL 21 1341 

SignaJ 

tuifes. D£f m sj^ticp 

1 








Jwly 5, 19U 





inaif^BHipw w 

ADumaSSif^ issis^/SF" 


p. Qimot 


ST 




At 


ftst Gov»ma«ai Orgaaisatloo 
Spae« a»port 



H 






’ ( 


I 


R«f«r«ae« it aadt to agr ta«atonaduB of Jom 
5> 1941 triuaooltting the Covometoat Organlxatiicm Spaeo 
aoport roquMtod bj tbo Fodoiol Works Agm^ In eon- 
nsetion with e proposed sow building for the Federsl 
Borestt of Inveatli^lon*-, 

1 «U1 sppreolate beixig sdrleed the present 
status of this natter partifaLarj as to idiethsr anx 
definite aetion has bew takmt thereon bgr the Federal 
Woiics Agenegr* 

Tery tniiy yours,. 


John Sdgar Hoover 
Plrector 






C.3M:aKiCATI,.!;^ SEC1li;N 
A I L' E D 

-k JUL 5 1941 k 

P. M, 

fD&KS«.i l?tYr«Tl;:;^riuv' ' 

u. 5, tfi'AWMtNr eK)Jsii;{ 




. J 






JOHJiJSDGAR HOOVER 
DIRECTOR 


• 4 

Slurrau of )[itUEaf tgaf tott 
SIntf Eft §f af Ea i^EttartmEnf of IfusttEE 
Moai|tttstott, 


JAC 


Jxdy n, 19A1 


p M 


2:15 p.ra. 


MEMORANDUM FOR MR. TOLSON V 

cr^ 

Re: Proposed FBI Building 


Mr. ?#*»♦• 

Mr. I. A. T«tMi 
Mr. Cl«gf 
Mr. f*xw<Htfc ^ 
Mr. Oiavta 
Mr. ImM 
Mr. NkboM 
Mr, Korn 
Mr. Carton 
Mr. Crayton 
Mr. QtifAii Tamm 
Mr. Hontfon 
Mr. Coftoy 
Mr. Ifarbo 
Tola. Aoom 
To«r Room 
Mr. Neat# 

Mr. Tracy 
Mitt taalim 
M lit Caatfy 




Mr. Simon in the Supervising Architect's 
Office of the Public Buildings Administration and I went over 
the special equipment that will be required in any space pro- 
vided for this Bixreau. I left a copy of the attached nenorandum 
with him for his inforaation. He stated that he yras working on 
cubjc foot area that will be required and then he and Mr. lY. E. 
Reynolds will go over this natter, probably the first part of 
next week. Mr. Siaon and I will go over this natter again in 
the latter part of next vreek. 



() 








JoXy n, 19hL 




K)1 m. (HAfDt 


Sp*eltl B*qair«MQt« in 

of Boroott B|>«eo 


In eouBoeUon vlth your roqooH m io iihat apoolal 
•qnlpBmit oonCU binnoodo4 hy tho Buconu in an/ apneo that 
poo^LUjr bo asslcBod thoro da liatod bolaw tho opociil oqolpomt 
proaontlj in nso bj tho Uachanieol and ?hoiogni{iiie doetloni- 

MSSHAMICAL SECTICK 

Icwipnoftt 

X oink idth ramlng mtor for anliiUth 
X olnko idth nsming mtor for pbotootot 

1 nognotio oontrollor for tho wta oi jh i 'Hng noehino 
oonoioting of 2 imito 

2 oidtoh boocoo for tho loowabilm koehino 

2 ^Lroolt breokoro for tho ifcto on bling Koohino 

X xhoootat and aadtehoo for oporoting are lampa now 
Inatallod in attie and oporatod hy ronoto control 
in baaoaont 

220 Yolt poNor linoo for operating aro iMps and 
aaaonbljr nachinoa 

110 Ydt power llnoa with opoidnga for oaah jiaehino 
inatallod bonoath the floor 


/ 

I 




n 




Mjm 


Itadu 6 3 * X 4* 
XUratrlo Fixlar»« 
SlMlTing 

l»ak« 7 3* 3t 4* 

Sltairlfi Fioi^tirM 
Flwblng 

I 

g.AtU»4 noon 

tiokf 2 12* X 3* 


•qulpptd irilth dr«ln i»ipt, Miftllght with 
•wlteh, 3 Xtuo«t*, iritb I4« »helf abot*. 

7 aafaU^hit di«j^d fron oallinc 
3 indirMt b«c ll^ta 

20 fMt af 1« shalTing Mrmmd wall 

12 /««i of 30* work ourfaoo botwoon prints 


«iib drain, 3 faticabbf oafoli|ki 
•nd aidtoh * 

11 hlKh Yoltafo pltiga 

For palao waohoro and flooojr drFort 


•q^pptd with drain, throa aafali^hta with 
awltchaa, 3 aata of 3 fanoata aaoh, and 14" 
ahalf abora* 


Fork Banefa 

2 13‘ X 2« irith U« ahalf abara 

Uaotrio Fiaturaa 6 hi^h Toliaga plnga 

^ ‘ 4 diraet anrraat aro light oo»aetiooa 


mum 


Thnka 2 12* x 34" Iqui^Jad »4th drain, 3 aafalighta ahd awltchaa 

3 aata of fauoata aaoh and 14* ahalf ihova 

work Baoeh 

2 11* X 2* with 11* ahalf abora 


XUatrlo Fixturaa 4 aafalii^ta dropped trm eailing 

4 high Yoltaga plnga 
2 diraot onrrant aro light ooonaetlona 

mum 


Tanka 3 3* x 4* aqdipp^l with drain, 3 aafalighta awl awitehaa 

aat of 3 fauoata aaeh^ 14* ahalf abara 

Blactrlo Flxturaa 2 lighta droppad from calling 

1 hl^ Toltaga i^ug 






•quipped with di«in> •»f •light and twitch# 
set of 3 fftuoott and 14** thalf ;abov« 

6 high voltage plugs 


•qoippod with drain# aafalii^t and switch 
set of 3 faucets and 14* shelf abore 

14" sh^ above 


4 indirect box lights 
3 safelii^ts dropped frcA ceiling 
2 high voltage jdugs* , 

for Coldlight oaaera 


with one drain i>lpe, 3 sets of •meets each# 

3 safelights on wall over tankifirith switches# 

3 double plugs over tank# two 3»5" x 1*3" shelves 
above tank; walk beside tank 13*10* x 16* 

with two drain pipes) 3 sets of faucets each) 

3 sidelights on urall over tank with switches} 
15‘9» X 15* shelf over tank) 3 double plugs 
ever tank 


with 10* X 11" shelf above each 


4 safelights dropped froa celling 
4 high voltage plugs 



r — 

• 4 

MftUatlgtf. Stctlm 

tlwi #(|olpMat In tkn «Uti«il«Md Mellon nhloh Mgr Mquiro 
spoelAl IneUUetion i« m foXlomt 

5 tiMtrlo kogr pimehera (for ptmohlng talnUAtliv: eorda) 

1 pilntineH»otmting~»oxtor (for use tdth taboloilng oorde) 

1 XetlofuQ. CMh lUiKieUr enolTeio laoehino 

AH of thlo •qolpnent roqulrM 110 volt <Uroet ourront vhioh «t the proMnt 
tine la obUinod froa apoolal gonoretom In thia building. 




Clftsi Smmi 

«SSSSSSSSiJaBfiSB 

training Sohoel #1 
Training $ehool |2 
training Sehool |3 
training 5ebool #4 
training SohaU. #5 
CjanaaitM 
Fireama Sanga 
l>aUntion Calla 


1650 0 

Boon 5231 

8660 

Boom 5264 

H76 0 

Boon 4250 

810 0 

Eoaa|12l6 

866 0 

Boom 5257 

2698 0 

Baataost 

3p«oifioationa attaobad 

830 0 

Ba4Moant 


DIVI3I0W8 THR^ AW) FOOT 


BMaaant 


Gun Hoorn 302 

Vault for Propart/ CIK 300/^ 

7 '' 

Projaotioo Booth 300 0 thara ^ouLd ba a HO v<^t D»C« and 

HO volt A»C« Una oandng into thia apaoa* 
Adaquata fira pracautiona ahould ba nikla* 


tour & lixhibit jRooMi 2410 ^ 




Th«rt fthmCLd bd avifflelaat elMirleal «utl«it throv^out this 8pte« 
••pMlall/ la Card ladax ao that iadividoal daak typa of lighta may ha Installad 
whan naoaaaarjr to afford adaqtiaia liKhting as thla dirlaion oparataa on a 24 hour 
baait* 4iotor tSanaratora will ba raquirad for 220 Yolt D,C« Searching 

Uaohlnaa* 


TMhal«al Ubor*ioi 7 


A sttrf «7 ot lh« lAl»orAtox 7 tvrttXa the XolloirixiA 
neeeee^ xequlreaente ecmeemlog mier et^pliee^ ges and 
•leetrleltT enbdlvlded aeeordlng to the aeetione of the 
ILaboratoiy* 

1« lUoroaeopleal AnalTtia 3eotlon« 

Thia i-oeM requlrec e aink {fforidad vlth 
hot and eold mming mter# gee outleta 
and a aouree of U0*>Tolt alternating 
Ourrent* 

2« Speeirographie Analjrala Seetlon* 

Thia aeetion requlrea a aottree of llO>volt 
alternating Onrrent and a aouree of rarlable 
direet eurrent* At the preaent tlae the 
direct ourrent ia produced by a generator 
maintained hf the Xaborator 7 * tMs yarlable 
direet current ahould have a aaxlwaa rating 
of 350-Tolta* The apeetrographie aeetion 
alao requlrea a aink with hot and eold running 
mter and provisioni to aeke the room aead* 
darkf i*e* Venetian Blindc or black drapee* 

It could alao be desirable to equip thia room 
cltli eoopreaaed air outleta* 

3* The Tirearsa Xdaxitiileatioa Saetion* 

Thia aeetion requlrea iUuadnatlng gaa and 
eoifireaaad air outl^a and a aourea of llO>Tolt 
altamating current for call outlets* This 
seetim also needs hot and eold running cater 
to be piped into the sink portion of a ehenieal 
ben^* 

A* She Chenical Lab<»ratorgr* 

This aeetion requires aoureas of 110>YDlt 
and 220-colt alternating Current^ gaa ouW 
lets and eoa^ureasad air outlets fitted to 
the aheadeal benches* A direct ateaa line 
la alao naaded to eonneet cith outlate on 
aoaa of tha ehanleal b«aehea and alao for 
the operation of a cater still and a staan 
bath. A Taouun pua^ chieh operates threui^ 
cutlets in tco f^ hoods diould alao be 
prorlded* Sxhanat Tana are needed Tor 
three TUne hoods* Bot and eold ruxmlng 


mXw suppll^c should b« proridM for s«?*a 
•Inks idiioh are |>art of the laborator 7 
fixtures* The stean should have a pressure 
of iventjr-flve poutkls* 

( 

5* The Doeunent Xdentifleatlon Section* 

This section requires sources of HO-volt 
and 220-volt alternating current in addition 
to steam^ gas and coiq}ressed air outlets* 

A sink proidded vlth hot and cold running 
water Is also needed* 

6* Tlie Radio Roon and ¥oidcsbop* 

These rooas need sources of 110-volt and 
220-volt alternating current and it le also 
deened desirable to havo a sooroe of UO-volt 
direet current* At the present tis» sueh 
direct current la oHaii^ by nsans of the 
variable direct current generator^ but when 
the generator i.e adjusted for UO-volts it 
is not possible to slanltaaeously operate 
the speetregraph which requires .245*volts 
direet eurrent* 

It would be desirable to equip the Isboratory with 
suitable arrangenente for air oonditioning inasameh as exeesslve 
aaounts of heat are frequently produced by the uee of the various 
types of Isboratoiy equipsMKit* It would also be desirable to 
pr^de a saall room where the bmidity could be controlled for 
various types of doeuamit work* 

The floors should bs so eonstrueted that they are 
vlbrati<wleis or very nearly vlbratlonless and they diwuld 
have a load eapaelty of .100 pounds per square foot* 

Zt will bs nscessary to eonatruet a bullet, recovery 
rooffi for the fireams Idmtlfioatlon seetloni thia ro<» havi^ 
a length of 15 feet and width of 6 foot* The room Is further 
subdlHded into the recovery room proper nearurlng 9 by d feet 
with a 6 foot equare anteroom and is provided with bullet 
proof (light amor plate steel) walls and doors* The door 
separating the antero<»a from the reeovery room has a 10-ineh 
square afitd.ng through which test specimens are fired* The 
wuls* sailing sdid doors should be acoustically treated so 
that they are sound proof and the room should be provided with 
forced ventilation to eany off powder gates and smoke* 

I 

Zt is estimated that the minlaww space requirement 
for the laboratory le 20*91& square feet* 




JOHN EDGAR HOOVER 
DIRECTOR 


♦ # 

SSttrEait of Sttuostfsaium 

^nifcii §tafE0 ^EpartmEnt of Sfuafico’ 
33lasl;itt0ton» 



VmGrlrd July 12, 1941 


/ 

MEMORANDUM ; FOR MR. TOLSON 


RE: PROPOSED NE^J BUILDING FOR IHE FBI 


Hr. r«laMi > 

Mr. Cl A. 

^ V, 

Mr.* CUfC 

Mr. foxw»rt% 
Mr. ^ 

Mr. IM64 
Mr. NlcMI» ^ 

' Mr. •«•»# 

' Mr. €«r»o« ^ 
Mr. DraytMi _ 
Mr. OmImi T«mm 
M r. Wf M ga 
Mr. C#f fry 

• Mr. IC«rM 
r«l«. Ao«m 
row too« 

Mr. Noaoo 
Mr, Tracy 

• MIM taalmi „ 

, M Caady 



On July 11, 194l> I called at the office 
of Mr. Sinon, Supervising Architect of the Public 
Buildings Administration, to further discuss with 
hia plans for otu* new building. 

‘Mr. Siaon is very auch interested In 
getting -iaaediate action on our proposed building. 

1 .furnished hia all inforaation which he desired 
and he stated that he would arrange ^or a further 
conference between representatives of the Bureau 
and his service with Mr. Reynolds, his superior, 
next week so that out needs nay be jfxu’thei* elaborated 
upon. 


Mr. Sinon advised ae that he is going to 
select a hypothetical site so he ( can have drawn 
up rough plans of the building ihich would neet otu* 
needs and that he will keep in very close contact 
vrith us. 




CH-J7 


Respectfully 


EECOKDB5D 



^a:zJJ^jU=.£ 


?EOHRALBLv‘£;.iilFl . 

2 JUL 16 'M\ 

1 '7 1 :r,; mn ■’ 






Y 

T. b. QUINN 

* Af>MIK«TilATm( ASSISTANT T« ' 

' THC ATTORNET Ccnoul 


' # 

5®epartment of 3TttJittce_ 

^asititngton 

July 8, 1941 





Mr^ 'foleon 
^.Ir, %. A. Tsmm...^ 
Mi. 

?'r. FijTworth 
ifi.^ Glavi a 

Ml . Ni’lifiU-, 

Mi.'tleiea ,..6...,,,. 

Mi, 'C arson 
t 

? Mr, iJrayton 
I Mr. Q„’inn Tsxnst... 
Mr. Bradna.;.. 

Mi. Tra«y 
Mi*« jGandy 




MEMORAinXIM TOE ME. J. SMAS HOOVES 
i DIREOTOR. FEDERAL BUS2A.U 07 lEVESglflAfPIOH 

Re: Ooveriunent Organization 

Space R^ort 

This will acknowledge your nesiorandua of 
July 5, 1941 regarding a •pronosed new building 
for the Federal Bureau of Investigation. 

In reply you are advised that sorae nrogress 
is being aade in connection with the above and 
representatives of the Bureau-and.theJDeoartnent 
visited the Public Buildings Adaini strati on 
yesterday to discuss the plan s. It is under- 
stood that representatives of the Public Buildings 
Adninistration will visit the Bureau within the 
next day or two to observe the nresent facilities 
and aethods of operation, with a view to incorporatiivg 
the knowledge acquired in the plans to he developed 
for the proposed new building. 



Adainistrative Assistant to the Attorney General 




TOElGiMTS 


# # 

IFederal Bureau of Snuestisatton 

Unifeli §faieo Heparfmonf of Justice 
iSJastiinj^foti, 3 . C. 


July 25, 1941 


MEMORANDUM FOR MR. TOLSON 
Re: Proposed New Building 


Mr* T*Iim 
M r* t* A* Tmim 
M r. Cl«(g 
Mr* rtxw«rtft 
Mr* 

Mr* 

Mr. 

Mr* Carton 
Mr* Draytaa 
Mr. OvhMi TaiKfii 
Mr. tfangaa 
Mr. Caffay 
Mr* Mar»a 

r#>a. *««« 

Taur «aam 
Mr. Maaaa 
Mr. Tracy 


Mlaa SaakiD 

I again spoke to Mr. Sinon, Supervising Archi- 

tect of the Procurement Division of the Department of the 

■ Treasury, this morning concerning the proposed new building 
for the Federal Bureau of Investigation. 



He stated that Mr. Reynolds .is out of the city 
today and tomorrow and he has already spoken to Mr. Reynolds 
concerning our request and is endeavoring at this time to 
have an appointment made for us to see Mr. Reynolds on Wed- 
nesday of next week. He stated that at that time he "would 
have some plans and figures also for our discussion. 

1 will call him again Tuesday to .remind him of 
the Wednesday proposed meeting. 


Respectfully, 


W. ;R. Glavin 




^ebo6edt!H) 


/: 


o', , , - . • 


IULi 




■h 1 




JOHN EDGAR HOOVER 
DIRECTOR 


WRGilrd 


|^E2lEral SSureiiu of SHnuEsf fsaf ton / 
^n!f Etk §fafES BEparfntEnf of Rustics 
^aatftttsf on, B. C. 

Jtily 21 , 1941 



MEMORANDUM FOR MR. TOLSON 
RE; PROPOSED NDV BUIIDING 




I spoke to: Mr. Siaon, Supervising Architect 
of the Procurement Division of the Treasury Department, 
this Doming concerning the proposed' new building for 
the Federal Bureau of ^Investigation. 

Mr. Simon stated that he has been “Tivorking 
continuously on the project, that he has had estimates 
dravm up, and that the prices were so staggering In 
the location first suggested by hin, Simon,’ that he 
is having the estimates revamped using different sites. 
He advised me strictly off the record and requested 
that no comment be made of It that in. the first 
estimate which would be above Tenth and C, the land 
alone worild have cost $4,000,000 and the building, 
$17,000,000. He pointed out that his revised estimates 
will Include various sites and that they wiH all depend 
on the tuilding limitations regiolations as to the cubic 
feet of space In such buildings. He stated that it 
might be necessary to reduce the cubic feet of space 
in the building somewhat. He stated^ however, that he 
would v.ant us to discuss this natter vdth him vhen the 


estimates are prepared and that he woxiLd keep us advised 
and let us know about the middle of the week just how 
they were coming along. 

Respectfully, / ^ 11 

^ A . 1 KECORDSD / / 


— I. 






yWN'ttJGAR HOOVER 
DIRECTOR 


CTzDSS 


♦' f 

2Sursatt of Snu^Bf tgaf ton 
ISntfBti §faf cB ^spattmtnt of iltiBf tro 
lHoBljtttBf on, C* 

July 31, 1941 


Mr* (• A* 



M/i ^uIhii Tamm 


MEMORANDUM FOR THE DIRECTOR 


MUs KbbIhw 

Mr, Glavin and I today conferred with Mr. Reynolds, 
Commissioner of the Public Buildings Administration, and “ * ^ 

Mr, Simon, Construction Engineer, concerrCT^g the possible ^ ^ 

erection of a building ^or t^he use of the Federal Bureau of 
Investigation, " 

We were advised that three sites have been under considera- 
tion for a new building for the Bureau, the first between D and 
E Streets and Between 9th and 10th Streets, H, W, We were 
advised that this space would permit the erection of a building 
containing approximately 664,000 square feet of space; that tHe 
land would cost $4,200,000 and the total cost would be $16,30'0^000, 
However, we were advised that a building at this site would n“at be 
in accordance with the plans of the planning commission of tHe\ 
district and that it was extremely doubtful if Congress would ' 
approve a building on this site. The high cost of the land ap^ ’ 
the building was also cited as an objection to this space. 

The second site under consideration included land between 
‘Virginia Avenue and D Street, S, ¥,, and between Second Street 
and Delaware Avenue, This site would contemplate the closing 
of first street and would provide sufficient space for a build- 
ing to give us the approximately 560,000 square feet of space 
which we have requested. If first street were not closed off 
the site would furnish space for only 435,000 square feet. The 
land would cost $327,000 and the total cost would be $9,225,000, 


The third site covered space on East Capitol Street between 
17th and 19th Streets, directly in front of Eastern High School, 

We indicated that we thought this space teas too far removed fr'dStii/^ 
the scene of activities in j 1^0 ! ^ ^ 

Mr, Simon is forwarding to us a plan so W^^.we 

further consideration to the Southwest area. ^ ^ y~ff<VESTIGATiON 

4 AUG 8 1941 

N r f ^ i S. DEPA8rMg:tT OF JUSTICE 





• f 


Memorandum for the Director 


We were advised that the public Buildings Administra- 
tion would probably request bids for brick construction and 
also stone construction. The Census Bureau Building in the 
same vicinity is of brick construction and the Social Security 
Building is of combined brick and stone construction. 



Clyde Tolson 





' Mr. CMii 





7 ^ 




TOGilrd 


[felteral Slureatt of Jtiuesit$aito||^ , 
states iElf^parf ni 0 nt of Justice 

)33ast?m0ton, II. 

Axigust 6, 1941 


•MEMORANDUM 


X spoke to Mrl'Sinon, Supervising 
Architect of the Public "Buildings Agency concerning 
otir proposed ner; building. He stated that the 
cafeteria would be okay, that the inside court 
would be okay, and that he will have his 
architects and estinators check on the triangle 
arotind 21st to 24th froh H to G Streets and 
other parkways to see if anything could be 
secured there. 


* Mr. r^xwoit^ ^ 
Mr. «l«vl» ^ 
, Mr. 


Mr. 

0 Mr. Kosm 


Mr. C*rs«» 

Mr. Oraytoa 
Mr« T«mm 

« Mr. 

Mr. C»ff»y 
Mr. lUrW - 
T«l«. Ko«« 

Tour roMM 
' Mr. N«M« 

Mr. Tracy ■ 


MlM Scahm 
Mitt OtAtfy 


He is going to let me know. 







.U'y 

BX-9 

RECORDED 

/ 


-1 




:i>ED , , , ,.„,r,* r7r. 


* r H i 



JOHN EDGAR HOOVER 
OIRCCTOR 







t 


EtiEral (Bureau of Snuestlsatioi 


iSniteb'^tafeB iSepartment of Sustiee 


)3last|msf on, C. 

TOG-lrd August l6, 1941 



MEMORANDUM FOR MR. TOLSON 




6 

RE; NEP7 BUILDING 


^ I telephonically comunicated with Mr. 

Sinon, Supervising Architect of the Public 
Buildings Agency, this jadming concerning the 
proposed new building for us. 


Mr. DrajrtM 

Mr* 0 «Im TaiMi , 

Mr. 

Mr« 

Mr.' Mar%« 

T«l«. ■••m 

Tw 

Mr. 

Mr. Tracy 
MiM •••!!« 

HIM «c»4y 


He stated that he has his Estieafors 
and Architects working on the Batter at the 
present tine and he is hopeful in the near future 
of having soae definite plans again drawn up for 
us. 


I will continue to follov/ hira -in this 

regard . 


RespectivOLly, 


in 




-JOHN EDGAR HOOVER 
i OIRECTOR 



Siureau of SttUEStiBoito 
ISnifEd §fafEO SDEparfmEnf of ^uetice 


COHilrd 


I9la0t?insttm» B. 
.August 27, 1941 


MEMORANDUM FOR MR. GLAVIN 


Mr. Siiaon of the Prociireaent Division 
telej^aoned on August 27, 1941, io connection with 
the efforts he ia calcing toward finding a possible 
site for th^neii^’BI Building. 


The ptu*pose of his calling ^Yas to infora 
that he is leaving tonight and will not return until 
Vi-ednesday, Septeaber ,3, 1941* He has, however, 
tabulated certain inforaation obtained in connection 
with his research and stated that should you desire 
to have -that Inforaation before his return to 
Washington the sane could be obtained by contacting 
Mr. Coleaan of the Architectural Engineering Section, 
Rooa 534 at the Procureaent Division. 



Respectfully, 




^ECORB'EI) 


iX-5 


Jr'- 




jrEDEB^l BUREAU OF I WESTHl^l^l 

1 OCT 24 1941 

u.s.DEPAJni!giTcrjygnf^^ I 


i 





JOHN EOGAR hoover 
• •''biRCCTOR 



# # 

3feJ»eral bureau of Shueatisation 
Bnitolt §tatos Hopartmont of ^^uatico 
)39aaf|ttt9tott» (T. 

September 10, JL941 


Mr, niaofe 



Mr« C« A« TaiiM 


Mr. CUM 



Mr. r«xw^b 



Mr. C»rt«a 



MEMORANDUM FOR MR. .TOLSON 

& 


RE: .PROPOSED ,NE?J FBI BUILDING 


Mr. CraytM 
Mr. QtttfiA Tainfli 
Mr. Maodon 
Mr. Calf ry 
Mr. IUr»a 
TaU, «aa« 

Tawr ftaau 
Mr. Kaasa 
Mr. Tracy 
MUa 9aa^n• 


Unis afternoon 1 had a conference with Mr. Louis Simon, 
Supervising Architect of the PubHc "Bvdldings Agency concerning the 
proposed new building for the FBI. 1 advised Mr. Sinon that the first 
choice of the Bureau for a building would be in block number 378 located 
between D and E Streets, Northwest between Ninth and .Tenth. 


I advised hin that the second choice would be block ..nnaber 104 
located between E and ? Streets and 20th and 21st Streets, Northwest.* 


I further advised hia that the third choice would be block .35 - 49 
between 22nd and 24th Streets, Northwest and bounded by N and the Rock Creek 
Parkway. 

I also spoke to Mr. Binon concerning the equipping of the building. 
I advised him that it would be necessary that the building be completely air 
conditioned. He agreed and stated that this woiild be made one of the ’’jnust" 
items in the building . I also pointed out to hia that it would be necessary 
-to have parking space in the building. He stated that arrangements could be 
made for parking space in the basement garage for approximately i50 cars . I 
advised hin that I thoxight this would be satisfactory. 1 further advised hin 
that insofar as fxunitxire is concerned, we have ovu: own furniture now and 
undoubtedly the cost of ifxuniiture would not have to be included :in the new 
building. 


Mr. Simon is .making immediate arrangements to have the Commissioner 
of the Public Buildings Agency further look into this matter and he stated 
that he would let us know just as soon as they ar.e able to hold their iieeting 
and deteraine what block can be secxired for the Bureau. 1 will continue to 
follow Mr. Simon on this matter. 






Respectfully. 

VeOERAL BUREAU 0F 
7 SEP 1841 

UvS. ngPAffmENT OF JlfeTteE. 








DJC. ‘SOIhDim P3.00PA1I 
I PMPOSED SITES 
BUILDIHO 


ilAugost 35V 1941 


The following sites are presenis^if or the 

of Investigation Officials, preparatory to framing authorlt g 

for Site i and Building. ' j 

air conditioning ducts and acoustical treatment. 

The de^red 1>8.1C re,ulrem.nte' of the Federel Bureau ef Inveetlgatleu lu- 

elude:- i 

1 A maxlnnm of 600,000 squar^ |f set of floor space, ^ 

2 . Oloee proilalty to Eaecutlt^e 

3. Mailaum car parking apace Jlthln and/or around the gliding. 

4 Elevator facilities proportionately equivalent to present 

North Interior Building, w^ich has 15 elevators Including 

2 freight. 

The following sites. Indicated i>n the attached photostat, have had pre- 
llnlnarj- eketeh plane of hulldlnge euper-lnpoeed 

floor space and cube have teen takejil Change In design will necessarily 
some what alter the data. | I 


H II I L D ll H 0 


Sonare 

Area 

Cr-Area 

Floor 

No. 

Sa*Ftjk. 

Space ^ 




.(garage) 




100,000 

35-49 

216^000 

176,290 

(office) 




559,000 

36 

171 i 450 

143,200 

528,000 

73 

167^300 

128,000 

474,000 

104 

162^800 

158,200 

592,000 

378 

194; 000 

161,344 

602,800 

582 

168^300 

153,4(X) 

467,000 

Squares Nos. 1096, 

1097, 1110 
. _ 


Cube 


Sstiiaated 

CoBt 


Itfund I Total.. 
Est.Cost CQgjL. 


|l4,TO0,000, $10,070,000 $430,000 $10,500,000 


13,200,000 

16,900,0(X) 

13,400,0(X) 

15,800,000 

13,000,000 


8.465.000 

7.675.000 

9.625.000 

11,800,000 

8.898.000 


860,000 

975.000 

2,100,000 

4,200,000 

327.000 




Memo. Supv. Architect, 


^ 4t ^ ;i^ «i 


jp # 


^ M >k I >|a 


F.B. I. Building 8-26-41 


1|S « ♦ 1(1 A ♦ 


This area vlth the exception 6f iSOjOOO si^.ft. frontage on N. and 0, Streets, 
is governrr.ent owned and I'/i thin the Rock Creek Parking Area. The sonare adjoin- 
ing to the west is occupied hy the three stor?' hrlck, Francis Junior High School; 
not being within the area covered ^by the Keys-Elliott Bill^ Official legisla- 
tion would! be required. I 


Bill 1 ding has been eetiraated as | full basement and 7 floors, exclusive of 
M.E. space;, brick and limestone trimi Excavation will be in rock. The base- 
ment will not require sewage disposal equipment. 100,000 feet of space is 
available within the building for jiarklng and a similar area around the build- 
ing, Heat: tunnel will tap into the proposed by-pass loop from the v’^st Central 
Heating Plant, 1 


« » # 4: J5 


■k * 


»( 


:;nuare Ho. 36. located between 


N. 23rd and 24th Street; 


This area is entirely prlve.tely ow-ned, very close to Perm. Avenue, 
Washington Circle and TJ.S.j Weathe'^ bureau. Not being within the area cover- 
ed by the Keys-Slllott Bill, special legislation will be required, 

I 

BiaI I ding has been estimated as! full basement and 7 floors, exclusive of 
the M.S. Pipace. Erick and limestone trim, Excavation will be in gravel and 
rock. The: basement will require sewage ejectors, No space has been allotted 
for parking. Heat tur-iel lyflll tapjln from the V/eet Central Heating Plant, 


This area is adjacent to yashijigton Circle and Penn. Avenue, and all 
land is privately owned. The site! is not v/lthin the area of the Keye-HIllott 

Bill. I I 


Building has been estimated asjfull basement and floors exclusive of 
the M.E, space. Excavation v/ill be! In gravel and possibly some rock, Ihe 
basement v/lll reopilre sev'age ejectors. No space has been allotted for park- 
ing. Heat tunnel will tap in from! the West Central Heating Plant. 




If 4l <« , l|Jl I S? 


SITE ; Square # 104. located bejkweeh 20th. 21at. E and F Streets. N.W . 

!l 

This area is within the Keys-Elliott Bill and no legislation v^lll be re- 
quired to use the site, 56,000 sql!ft. of the south half of this square; is 
held by the Alley levelling Authority. 


Building has been estimated as basement and 7 floors exclusive of the 
M.S, space. Stone faced entirely,! Excavating will be in earth end the possi- 
bility of ipilea should be considered. The basement will be below ground water, 
requiring membrane water proofing. | It will require sewage ejectors. No space 
has been allotted for parking. Heat tunnel will tap into present line along 
Virginia Avenue. |i ' 




Mbbo.; Supr, Architect -3-| j 

m *** *a*« ««a« *j i»i! 


F.B.I. Bldg. 8-25-41 ; 

« * «.«.« » ¥ >» • w <* • •;* •' 


SITE : Satmre Ho. 378. located b etween iSth^ l^M P APd..^ 

This site Is north of the JnstlJe Department; Building and sufficiently 
close to give Consideration to a cornnhihlcnting tunnel under Pennsylvania ; 
Avenue. The! area Is developed retalll |c|ommerclal; and as such vlll be very ■ 
exnenslve to: acquire. This area Is not- within the limits of the Keys— Silllott 
Bill. 

has been estimated as jiai^t Bub-bas|ement, basement and 7 floors 
exclusive of i the H.E. space. Ceiling jfelghte are above the average and facing 
Is limestone! in Its entirety. Excavation ! will be In soft earth and piles may 
be necessary: over a portion. Part of j the basement will be below ground water 


and membrane water proofing will be necessary. It v/111 require sewage ejectors. 
Bo space has been allotted for parking, ^at tunnel will tap into present line 
to the Justice Department. || 


I* # ^ ^ ^ I? »fi 




SITE 




This area can be readily acquired and Is within the limits of the Keys- 
Ellloti Bill. Part of the square is now within government ov.nershlp and 38,000 
square feet 'is occupied by the Sell il^u^lic School. 

Bulldirig has been estimated ae i’Ut sfah construction, brick facing, part 
9 ul>*'baa 6 inent • tasoment and 6 floors j^xc^^slv© of th© i^pacOv Ibccavation 

will be In soft earth and piles may jbe mecessary. The basement is below ground 
water and v/i;ll require membrane watbrj proofing. It will require sewer ejectors. 
Ko space has been allotted for parkihg but plenty of outside parking Is avail- 
able by the acquisition of Square # pj58, whlCh is adjacent. 

Sketch studies and detailed estimates are available for comparison. 


Chief of Architectural Ingineerlng 



JOHN EDGAR HOOVER 
- director 





TOG: MTS 


iiffderal Siur^nu of SnufsiiQaiton 
lintiod §totfS Bopartmont of Husfico 
' )93asl}m0f on/i9.€. 

October 23, 3-9 


MEMORANDUM FOR. MR. TOLSON 
Re: Proposecf^New FBI Building 



Mra OtttM T»mm 
Wr« 


Mr, C#ff#y 
Mr. ItarW ^ 
T«l«a ••om ^ 
T«ur 



I talked to Cooaissioner Reynolds of the Public 
Buildings Agency this jaoming concerning the status of our 
proposed new building. 

J' » 

He stated that the Public Buildings Agency officials 
are going before the Budget Bureau within the next several 
weeks, requesting a considerable atiount of money for the con- 
struction of new buildings, and that an amount of between 
^1,000,000 and $12,000,000 ds being included for our building. 

I inquired concerning the site of the building and 
he stated that under the law It is not necessaxy for then to 
naiM any site and that they never do name the exact location 
of a building until after the funds have been approved. He 
stated that their ,recoEssendation is considered in the location ^ 
of a building and that the Planning Comission has the greatest 
say about the location of the various buildings in the city. 

1 will follow him closely , to ascertain the resvilts of 
their budget submission. 


Mr. NeM« ^ 
Mr« Tr*ey 
HIM Seaihn 
MlM 


.If 


Respectfully, 


Glavin 


V- ' 







irrnt-D.t t 



pOERAL BUREAU OFINVESTIBATOM 

7 '•'^NOV 5 1941 

118, DtPABTliiaiT OF JIRTICF 





Sfi' 




lira 


,jpi<N EDGAR HOOVER 
'^“ DIRECTOR^ 






/bcral ij^uvmu of Snuootfgq 


fj 


§tafoa ^Epartmotit of Sfoativo" 
)9laat?m0fon, 19. C. 

TOG: MTS October 20, 1941 

MEMORANDUM FOR MR. TOLSON 


o o 

Re: Contenplated New FBI Building 


'.^jsiaon, 



Mr."/Sioon, Supervising Architect of the Public 
Buildings Agency, has advised that there has been no 
word -froa the Appropriating Coaaittee at the Public 
Buildings Agency with .regard to the proposed new FBI 
building as yet. 

X will call hin the aiddle of this week. 

Respectfully, 










BECORDE]?— «- 

j2^ 

IHDSXEII 







- u\.o / - /tj- 


FEDERAL BUREAU C" IN'YESTIGATlBfj 

OCT 20 m\ 

Ui S< D£PARTi'i'b>T Cr T 






FEDERAL BUREAU OF INyESTIGATION 




Boon 5744 


1941 


To: 


Director 


Edward Tann 

Mr. Clegg 

Mr. Glavin 

Mr. Ladd 

Mr. Nichols 

Mr. Tracy 

Mr. Rosen 

Mr. Hendon 


JMr. Holloman 
JMr. Laughlin 


Mr. Nease 

Miss Gandy 

Personnel Files Section 

Files Section 

Mrs. Skillnan 


See Me For Appropriate Action 

Send File Note and Return 


Clyde Tolson 


Mr*' 



"IFrberal Slurrau of inuosttsaftott 
llnitrb §fatoa jQcparftnrnt of iKuaf ico 
lHaalimBfon, 59.. CC. 





TOG; MTS 


■Kovember 5> X941 


Mr* Ca*»^ ^ 
Mr. CMfty^ 
Mr. 


MEMORANDUM FOR MR. TOLSON 

<■ Q 

Re; Reposed New F .B.I. 

landing 


Mr. OuhM Tamfii 
Mr* ic^ll^mati 
Mr. ttnW 
T*U. V««iM 
twir S^om 


r 


Mr. Nms« ^ 
‘ mU« •♦alMM 


Mi«f CuiMiy 


_I had a long discussion this afternoon with Mr. Louis 
Siraon, Supervising Architect of the Public Buildings Agency, con- 
ceming the proposed new building for the Bureau. Mr. Sinon advised 
»e as follows: 

1. That the Bureau’s first choice for a building located 
between D and ,E Streets, N. W., and between 9th and 10th Streets, ap- 
pears to be unavailabloj however, it has not been definitely decided 
against. Mr. SiBon stated that the -cost for this particular site, which 
will approxiiaate $16,000^000, puts it practically out of reach. 

2. With reference to the Bureau’s second choice for the build- 
ing to be located between E and F .and 20th and 21st Streets, N. W. , IjJt. 

Sisson advised that this is definitely out, in view of 'the‘ apartnent build- 
ings on the space now which would cause’ considerable difficizlty in cpn- 
dejsnation proceedings and criticise of the Public Buildings Agency if the 
buildings were to bo tom down. He also stated that a temporary building 
occupying "half of the square was going to be erected there. 

9 . The third choice of -the Bureau, between 22nd and 24th Streets, 

N. W., bounded by N and Rock Creek Parkway, appears to be the best choice 
at the present tic®. Mr. Sinon, w^hile I was in with hia today, made ar- 
rangements .with the office of Mr. Delano to discuss with him this proposed 
site. 

i 

t 

Ho also suggested two other sites to ae ; 

1. A site located between 21s t^’¥2nd^1?, WW^jpATlON] 

which would Mve a total floor space of A7AfOOO square feet. I looked at 
this space and I an sxu-e the Director and you have lipped at and 

I don't believe it would be a desirable spot -for us.l I to: 
that it appeared that this space ,was too small and too 

2. He suggested another space located between 2 3rd and 24th and, 

M and N Streets, N. W., which would have approximately $28^000 square feet 


•COPIES DESTROYED 

136 FJEe 251S65 




# # 

Mesorandtiia for Mr. Tolson - 2 - Noveaber 1941 


of space and would cost approxiaately $9,325»000. Jhis space is just a 
block away froa the Rock Creek Parkway space and .is zaore" suitable than 
the K and 21st Street space. Rowever, I do not believe -it is as desirable 
as the Rock Creek space. 

i advised lir. Siaon very definitely that we did not want to go 
east of the Capitol and that no space out on East Capitol Street would be 
satisfactory. He stated that he understood this and no reconaendation would 
be Bade for space in that locality. 



It is ay recomendation that I be authorized to advise Mr. Sioon 
that the only two spaces which appear to be desirable at the present tiee 
are first, our first choice, between 9th and 10th Streets^ and the second 
choice on the Rock Creek Parlcway. if the Director agrees, I will so advise 
. , Mr. SiBon the first thing In the raomSng. 


Respectfully, 




JQ8 N e6 gar h< 
ojrIector 







OVER 





J 




JfcliEral (Surcau of.Jnuratigation; 
Unitcli §tatca Qcpartmrnt of Justice 
. lHaaljinston, 2). €. 


TDBtDlS 


October 22, , 19^ 


MEMORANDUM > FOR UR. . TRACT 


Re: Specifications ’’for Laboratory 
Building Requiz^ments. 



In accordmce uith your request there - is set 
forth bcloir special laboratory requirements rrhich should' 
be considered in- any plans for building construction. 


MICROSCOPIC. SECTION 


A small laboratory bench es to ^ be 'provided iMch 
contains a sink idth facilities for hot and cold: running- 
■water,; gas outlets, compressed air outlets^, UO-volt, 60 
cycle, alternating current outlets and 220-vdlt alternating 
current outlets. In addition to the aforementioned’ electric 
outlets 'there should; be < fifteen ad^'tional U0~'v61t outlets 
at least, such outlets to be placed oh the ■v^ls near the 
floor and also in >the floor in the center of .the room. ^ 

Adequate illumination must be pro-rtLded'for close and fine ** 


■work. 




SPECTROGRAPHIC ROOlT^^-' 






kas^ou„, 
al^ni^ 


A small chexoical bench'ls ■to be.-p^’’ 
facilities for hot arid' cold’ rtomihg /water, 
compressed air outlets, 110-volt,. &) ■ cycle, 
current outlets, and 220-volt alternating c 
In addition to the aforementioned 110-volt bui 
should be had for fifteen other 110-volt ouuets to be 
situated on the iralls near the floor and' in {the floor. 


fo^dedBiaiHJ OF INVESflGAtiOr^ 
^6 1941 
UT OF JUSTICE 


.tIBr 




ceiling outlet for an exhaust hood, and ■^iabxLe direct ctirrent 
ranging from 50 to '350 ■volts are necessary. Pro'visions must 
be made to make ■the room semi-dark ■with either black drapes 
or irlth suitable Venetian blinds. Adequate illumination is 
required for both close and fine .■work. 
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FIEEARIS SECTION 


A small laboratory bench is to be provided irhich 
contains a sink TdLth facilities for hot and coH running 
irater, gas outlets, cQcq>ressed air outlets, 110-volt, & 
cycle, alternating current outlets and 220-volt alternating 
current outlets* This bench should also have facilities 
for vacuum* In addition to the 110-volt outlets on the 
chesdcal bench there should be a minimum of forty UO-volt, 

60 cycle, alternating current outlets in this section 
located in the trails and floor* In conjunction tilth the 
Firearms Section a bullet recovery room is necessary tihich 
is provided Tirith bullet-proof "light armor plate steel" 
trails and doors* One of the doors divides the recovery room 
and an ante room and this door has a rectangular opening 
through tdiich test specimens are fired* The' trails, ceilings 
and doors should be acoustically treated in order to be 
soundproof and the room provided trith forced ventilation to 
remove the ponder gases and smoke tvhich tiiU require a ceiling 
outlet* Adequate illumination is required for close and fine 
trork* T. 

CHEMISTRr LABORATORY 

It is estimated that approximately ten chemical 
benches of large size tiill be needed' for this section, each 
one equipped tilth a sink certain ones of which should be 
equip]^ with acid and alkali resistant drains* It is 
estimated that at least half be so .equipped* On each bench 
there should be outlets for 110-volt, 60 cycle, altemating 
current and 220-volt altemating current* Oas outlets for 
all benches as well as compress^ air outlets will be needed 
as well as vacuum outlets on half of the benches* A direct 
steam line will be required having a minimum pressure of 25 
pounds for the operation of a steam bath and a water still* 
Approximately four benches will need connections for steam* 

Tno special traps are reqtiired for the disposal of plaster 
of Paris and dirt and other materials which might be washed 
off of specimens* Exhaust fans with acid and alkali resistant 
exhaust pipes with outlets to the exterior of the building 
are needed for the fxmie hoods and these outlets should be 
far enough removed from intake, air vents so that gases leaving 
the .Laboratory wiU.not .be sucked into the f^^h air intakes* 
All laboratory benches are to have facilities for hot and 
cold running water* In addition to the 110-volt altemating 
current outlets in the chemical benches there should be 
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facilities for an additional forty outlets to be located in 
the -vralls near the floor and in the floor* Adequate 
illuTBination is necessary in all' parts of the cheioistry 
laboratory for close and fine uork* Lavatory and toilet 
facilities should be provided for this section nith suitable 
plumbing fixtures irith hot and cold running -nater and 
sewerage disposal facilities and also a drinking water 
fountain* 


DOCUMEOT SECTION , 

This section will require a ndninum of sixty 110- 
volt, 60 cycle,, alternating current outlets and at least 
ten outlets for 220-volt alternating current and an outlet 
for 6 volts direct current* One larger chemical bench with 
a sink and facilities for hot and cold running water, gas, 
compressed air, vacuum and steam should be prx>vided for this 
bench in addition to the 110-volt and 220-volt alternating 
current outlets* A minimum of six wash basins should be 
provided 'With facilities for hot and cold running water. 

Air conditioning facilities are needed for a humidity control 
room for special' work , and adequate illumination for close 
and fine work is essential* 

METAII.URGICAL SECTION 

A large laboratory bench is needed for this section 
supi^ed with 110-volt alternating current and 220-volt 
alternating current outlets and in addition steam, vacuum, 
cosqxressed air and gas outlets* A ceiling hood with an 
outlet to the exterior for the removal of gases from the 
welding outfit should be provided* Adequate illumination 
is needed for close and fine work* 

LABORATORT DARK ROOM 

Large sinks with hot axid cold running water and 
refrigerated water are reqxiired together with facilities for 
providing total darkness for the development of all t^pes 
of negatives* A minixQum of sixteen 110-volt, 60 cycle, 
alteznaUng ciurent outlets and also six 20 as^ere circxiits^ 
with several outlets on each circuit and an automatic 
circuib-breaker control should be provided* 
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m)RKSH0P 

Approximately eight benches are needed in the irork- 
shop to support and maintain the various drills, grinders 
and sairs* One bench is needed for the packing and in^pping 
of evidence uhich bench requires no electric or other 
facilities* Six other benches uill need facilities for 
electricity, -nhich is 110-volt, 60 cycle, alternating current* 
One very large bench should be provided lilth four Duplex 
110-volt, alternating current outlets, one Dujd.ez alternating 
current, 220-volt ouUet, one Duplex 110-volt, direct current 
outlet and one Duplex 6-volt direct current outlet* The 
alternating , and variable alternating current to be obtained 
by voltage regulator* The direct current, 6-volt and 110-volt 
to be obtained by motor generator and independent facilities 
for variable low voltage direct current available* from the 
wall* Cosqpressed air outlets should be available Arom the wall 
A battezy charging rack should be equipped with an exhaust hood 
with an outlet to the exterior to carry away hydrogen gas* 

A hood and suitable exhaiist should be provided for a glue 
pot* Facilities are necessary for quickly handling heavy and 
bulky materials , of all sizes Including elevators and loading 
platfoms* Adequate illumination is necessary for close and 
fine work* 


SOUND RECORDIKQ SECTION 

> Electrical facilities should be provided for 110- 

.volt, 60-cycle, alternating current, 110-volt direct current 
and extra large conduits for special sound cables* One room 
of this section should be acoustically treated for sound 
recording and electrically shielded by enclosing in copper 
screen, and in the room with the sound recorder should be 
located Ik a vacuum outlet* It is also desired that a storage 
room be supplied for the storage of records which will provide 
constant cool tempera t\ire and controlled humidity* Adequate 
lighting should be provided for close work* 

STORAGE SECTION 


Facilities should be provided for adequate lighting 
and reinforcement of the floor for the storage of heavy 
equipment* 
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RADIO SECTION 

Facilities are to be provided for a heavily reinforced 
floor Tdiich vriU idthstand at least a large radio trwsmitter 
and -auxiliary receiving equivalent. Facilities^ also^ should 
be provided for amplifier and radio test racks and panels 
and for the erection of a large number of EU and' AM transmit- 
ting and receiving aerials* It is estimated that there idJLl 
be needed a minimum of twenty Duplex 110-volt alternating 
current outlets^ four Duplex, 110-volt, direct current outlets, 
three 6-volt direct current. Duplex, outlets and a 30-aapere 
circuit for the transmitter with facilities for carrying this 
heavy load of current* Extra large conduits, of course, 
should be provided for this section. 

MOTION PICTURE PROJECTION SECTION 

This’ section should be acoustically treated for 
sound for the preview of sound motion pictures and should 
have a minimum number of ten Duplex 110-volt, 60 cycle, 
alternating current outlets* 

ULTRA-VIOLET AND INFRA-RED SECTION 

At least two benches will be needed in this section 
for holding the various pieces of li^t equipment for ultra- . 
violet, infra-red and other types of woric* A minimum of three 
Duplex UO-volt, alternating current outlets should be provided 
for each bench or a xdnjjwm total of ^ix outlets* Four 
outlets for 220-volt alternating current should also be 
provided* 


In addition to the above special specifications 
facilities should also be had for holding conferences and also 
for classroom lecture work and classroom laboratory work* 

The n.oors<of all of the sections mentioned above 
should be so constructed that they are < as free from vibration 
as possible and they should have a load capacity of at least 
100 pounds per square foot* 


Respectfully, 


JOHN EDGAR HOOVER' 
b I RECTOR 
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Iwt-u^ral SSurcau of Jnuwtioatibn -" - 
HnitoiS §tatos department of Suatiee 
masI|tnston; D; 

November 21, ISiil 

MEMORANDUM ‘for M. TOLSON 
HE: NEW BUILDING 


In the absence of l!r. Simon from -the city, I 
spoke to Mr. Cooper of the .Public buildings Administration 
conceding the location for our proposed new building. 

Mr. Cooper advised me that they are working out 
the cost for the building and building site dovm near the 
HOLC Building. I advised him that our choice of build were 
first, the 9th and 10th Street location across from the De- 
partment of Justice Building; second, the Hock Creek area; 
and third, jthe iiOLC.. He stated that he would include -this 
in the information being prepared by him. I will continue 
to f ollovv' iix/ 



r 




Respectfully, 


avin 







i# 














^ tj \ 

% 











I advised 'llr. Matthews that those having 
jurisdicticn -oyer thisiaatter are the PBA and the 
Parks and Planning Commission. He understood this 
and he stated |hat he would communicate with those 
agencies if he believed it desirable. 


Respectfully, 
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J. i;*o K<^b 

/ , 1237 Wl«ooniiia Av«kwi 

/\, - Vai^liagton^ DV C* 

' f- ' ' ■ : 

l)««r Hr* IColbt 

Atfir«no« i« nad* to your eoMAmleation of 
iOTOttbor 27^ X941» oonotmlns tho poMlblo Xooatlon 
for a nm for th« fsdoraX Bureau of Xnvee^ 

tigatlon. 

X ajqfxreeiaie your ooMMunioating^ with m con— 
oeming thia natter. Vamwrw, 1 eieb to odvlee you 
that the eeXeotion of a alt« end the oubeequent pur« 
ohaae of aueh a Bite for o building are under the Jua> 
iadiotion of the Parka and planning CoaBiaaion and 
the Public Bttlldinga Adniniatration* Ton nay idah 
to oonnunioato irLth individuela itt thoae agenoiea 
concerning the natter nentioned in your ooawinioa- 
tion of r^erenqe. 

Sincerely youra. 


John Bigor Boorer 
Idreotor 


Mr; i, »« taai» 
Mr, flegg __ 

Mr. 


Mf, iadd 




J. L E dVK □ L B 

I N e.Q ■ t A 


REAU fISTATE - INSURANCE 
> WASHINGTON 


1237 WISCONSIN AVCNUC 


Koveiaber 27# 1941 


I 'My, T«l#*a 

I Vt, R. 

' ' 

Mr. Nitho!#.. 

Mr. Trecy 
J. ICO coto 

sTANTDjw... „ 

TKO&UIICM 

Mr, Coffey ^#.-5.^. 

"'“"'mfffrSdon.. 

Mr, HoiXosssn 
Mr. Quinn T»i 
Mr, Nea**..,,^ 
Mi,, Gandy,*. 


Mr, J, Edgar Hoover 

Federal Bureau of Investigation 

Washington# D, C, 

■Dear Mr* Hoover: 

I do believe that the U, S. Senate would readily give you an appro- 
priation if or a building for your Bureau# if located wast of the Senate 

i 

Office Building, 

May I suggest the purchase of land in the square between First and 

Second#. B and C Streets# H, £, Your building could be erected on the 

\ 

east half of the square# and an annex of the Senate Office Building could 
at a later date# be built on the west half of the square, 

I an nore or less fardLliar with the owners of land in this square# 
as I worked it up some years ago when the Senate had an idea of building 
an annex, 

I would be pleased to confer with you about this subject if you are 
interested# and negotiate the purchase of the land. 


JLK/fpb 






!l BECORD^® 



M. BUREAU OF INVESTIGATION 


DEC 18 1941 


U. S. npPARTMENT OF JUSTICE 
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JOHN EDGAR HOOVER 
OIRCCTOR 
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IFftifral Bureau of Inurstitjatlon 

Hnitoti States Departmont of Suatico 

^ctatiinQfon, D. C. 

Decexaber 17, 1941 



MEMORANDUM FOR MR. TOLSON 


(D 

RE: ^MES? FBI BgILDING 



Mr* I* A, 
<i«Ct 
Mr. Chivlii 
Mr. t.«44 


Mr. fu«k«u 
Mr. Tracy ^ 
Mr. 


Mr. C«rSM 


Mr. Carfay 
Mr. Mantfa* 

■•m 

Mr. traitcmaii 
Mr. Cul.n» Tamm 
Mr. Karta . 
Tala. Kaa« 

Taar Kaam _____ 


Mr. Kaaaa 
M las ^aaKn „ 
Miat Candy 


I comtinicated’ with Coaaissioner Reynolds of 
the Public Btiildings Agency concerning the status of the 
new FBI Building project. 


He stated that the estinate has gone forward to th e 
Biureauof the ^Budget rfor an amount of over $14.000.000 fo r 
^ bttilding for us ; that they have not been called for any 
, hearings up to the present tine. I asked hin whether any 
of the sites were being considered favorably and ife slated 
t^t although no site has been selected, the Parks a nd 
Planning Coanission was favorable to the site located b e~ 
tween 1st and 2nd Streets, and D. and R, Streets , the space 
near the H.O.L.C. Building. He<also stated the Parks And 
Planning Conaission likes the East Capitol Street space. 

I again pointed out to Mr. Reynolds that we did not wish t o 
be considered for space in that direction. He understands 
this, 

' -I will, however, continue to ^follow hin every 

several days to find out if anything new has occurred. 


Respectfully, 



DEC 291941 



With reference to the new building, I 
consuniceted with, Mr. Cooper of the Public Buildings 
Agency on Decenber 10, 1941> to ascertain what had 
been done in;regard to it. 

If 

He stated full estinates had been Bade 
on the space near the H.0;L.C. Building and: that it 
had been ascertained that we would have plenty of 
parking space, and 650,000 square feet in. the building; 
that the entire project would cost*about $15>250,000. 
He stated that it has recently been subaitted to the 
CoEoissioner for his consideration. 

I will keep following this to ascertain 
what the status is at the present tine.. 


KespectfUlly, 




1 




JOHN EDGAR HOOVER 
DIRECTOR 





WRQtjh 


- Sfpberal (Surrau of. StiuoaftBatiott 
llnticlt §fafoa SDopartment of duatxce. 
)Baal7tit0toti^ D. ®. 

December 31>..1941 



MEMORANDUM FOR MR, TOLSON 



Bvdlding 


\ 



Reference is cade to ny previous cecoranda 
concerning the above, mentioned project. 

X again communicated with Mr. Cooper of the 
Public Buildings Agency concerning the. status of this 
project. He stated that the hearings have not yet been 
heldj however, a request has been put, in for our building 
for one of two sites; the site across the street from 
the Justice Building, which we asked about first, or the 
site down by the H.OiL.C. Building.. It appears that both 
of these sites are particularly satisfactory. 


’■ Mr. Cooper is going to keep me advised of any 

developments in this matter. 




bjsqordeU 






% % 

3 fi*&eral Slurrau of )[ttUI^stt 0 atiott 
Bnitcli §tatc6 Department of Ifustiee 
lOasIiinston, D. d. 


WRG;jh January 9, 1942 



MEMQRANDUtJ FOR MR. TOLSON 
O 

Re: New Building 

- - - 



K 1st CaMly 

This noming I called at. the office of Coaaissioner 
Reynolds of the Public Buildings Agency to ascertain the ^ 

status of the new building. 

He stated the Budget Bureau has not yet passed on 
the request for new buildings and it does not appear we 
will be able to get action very quickly on itj that every 
one is -trying to have nothing but teaporary buildings set 
upj that it is iapossible to get priorities at the' present 
tine for the construction of any peraanent buildings. 


He. advised ne he already has an appropriation for 
a new building for the General Accounting Office, yet he 
cannot get started on it due to exhorbitant prices and lack ■ 
of naterial. 

» . f I 

He stated he would keep us advised concerning this 

natter. 


4 


I ^ 

» im 


Respectfttlly, 





5-*cO£RAl BUREAU OF INV 

4 JAN 16 1942 I 
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Mr, 


nr, K, Aa.TftfMm 


imaim 


Febnaar^r 4» 1942 


KEMOHASDOM FOR THK i7TORHr (^KERiL 


With r*f«r«iioe to tho Tory erltio%3)r 4^o» tltoatloa (xmfro&W 
Inc Fodwral Boroaa of laTMtigaiioa at '1^ prMHUii tlWy I vaatod 


to bring to ytMir attoatioa the derelopMmte eoneezaing the poeeiblll^ 
of ooastrttetiiig a baildiiig for boaeiag the Boreaa* 


Tbtt will recall that at the ti«e 
Co— ittee on J^ppropriaticme hearing the 
ftseal year 1942 on fehroaxT 21, 1941, Kr^ 

Coanlttee, Inquired eoooeralng the. apaoe aitoatioB of the Bareao, at 
ehioh tiae the eo— eat eae — de tbat it vas —at eaeeatial that the 
aeoeaeaiy ei^e he seeored for {uroperljr houaing our actlvltiee. 


I appeared before the Sab- 
prlatlcm estl—tee for the 
ihettt, Cbairaan of the 8id>- 


Ihe — tter of space vas again hroui^t op at the tl— X ap- 
peared before the Boose Sub-Co— ittee on ippropTlatioas hearing dleH- 
oieney eatlaatee on Jhme 11, 1941, 'Milch ti— Ir. Rabeut, a — aber. 
of that eqaalttee, stated that his ooaBlttee had gone Into the vp&em 
reqUlreoMMite of tte Bureau and had reoo— ded to the Depart— at of 
Jttstlee that the 4daiaistrator of Puhlio Solldings be eontaeted sad the 
neoessit/ for a building for the Federal Bor—a of Xanrestigatiea be 
Jcnovn to hia. 


m 
4 . 


nT 


try 


1 If ' 


CO 


mt . ei< 



Mr, , 


Short!/ ^—f^, eonteots vere aede b/ riqprese&tatlres oT 
the Boreaa iritih It. XiOttll^iaoa, then Soperrisi— ArMiiteot of the Pahr 
lie Buildings Jdalnistration, ai^ with It. W. Ids, Co— Isslcmor 

of the Pablie Baildings Idainlstratioa, locddng toward the securing of 
an appropriate building for the housing of the Bureau's aetlYlties* 
‘^'Xonsiderable research had been done reporeeentatlTes of the Pnbllo 
Idings Adnittlstratiott sad. after consideration of a n— ber of sites 
1 / were of the opinion that it night be possible to erect s building > 
or the housing of the Federal Bureau of Inwestiipii’l^ haTlag approxl-' 
—tel/ 650,000 scpaare feet of useable space at an approxi— te cost of 
♦15,000,000. 






Two proposed sites which were consider* 


Me. CP'fey . 


Mr. PeadoA 


-lle—d were — tisfaotor/ to the Parh and Planning^ 

A. m- A. 




sad the 




Hr; 


Ihiblle Baildings Adalnistration, were the foUowl|g| 


CuitMv tdcMa. 



Mr> Nease 
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M^aorandun for the Attorney General • - 2 - 


near the Departnent of /astloe Building proper betwomi linth and Tenth 
Streets and P and B Streets* H. W»* Washington* P* 0. It appeared that 
the Supet^lslng Arohiteet at the tine, this natter vas disoussed was of 
the opinion that the cost night be too great for the , location of a build- 
ing in that partioular area. 

The second location idiioh has been oonsldered, fayorably is the 
one between First and Third Streets and P and X Streets* V* V.* where; It 
is understood that a building of the type desired could be oonstruoted* 
the entire porojeot costing approxinately |15*250*000* 

There does not appear to hare been any really affimative no- 
tion oonceming the seouring of the necessary funds for the construotlon 
of this building by the FuUio Buildings Adainistratlon. ReparesMtatlwes 
of the Bureau have been advised fron tine to tine that the natter of fiaads 
for this oonatruetioa had been taken up with representatives of the Bureau 
of the Budget* However* we have been unable to secure inforaatlon of a 
a. definite nature as to whether funds will or will not be allocated, for this 

project. 

It has been recently brou^t to the attention of a representa- 
tive of the Bureau that the CosBaissioner for the Public Buildlnge Adninls- 
tration* Mr. Reynolds* is of the definite opinion that it would be alnost 
inpossible to secure a pemonent building at this tine^ in view of prlori- 
• ties and the eztrenely high cost of naterlals. 

Our space problens are beooning nore acute daily* It has besoi 
necessary for ths Bureau to request a total of 39*500 additional square feet 
of space to house our activities in this buildi^* which request included 
approxinately 8*000 square feet of space for storage purposes* 3*000 square 
feet- of space for filee expanelon* 27*000 square feet of space for the exr 
pension of our identification activities*^ and approxinately 1*300 square 
feet of space for office activities. Our activities cannot a;^ will, not 
decrease In the inaediate: future and we will need in the future spaee for 
housing our identification* adninlstrative* inveatigatlve* and personnel 
files* even though the war period oeasee. It is believed that, it would be 
undesirablo to withhold aff irnative action on the securing of a pemanent 
building for the Fedwralr ftireau of Investigation at this tine with the 
thought in Bind that the activities which have expanded so rapidly will 
deoi^ease at a later date. It is believed that sene itei» sh<^d be taken 
to expedite the consideration of the project of a new building for our 
Bureau so that sufficient operailng spaee will be available with a niainun 
loss of tine. 

Respectfully* 

• , J. jt:dji;ar 


John Edgar Hoover 
Director 




JOHN EDGAR HOOVER - 
DIRECTOR 
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— *JraI Buvtawoi JnuestisaL^^* ~ 
Hntteit States Department of justice 
^asI;in9ton, D. C. 

February 2,, 1942 




Mr. To Ison 


Mr. K. A. Tamm 
,Mr« Close 
CtavSii 
lacM _ 
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Ur, Nklioio 
Mr. Tracy ^ 
Mr. Koaofi 


Hr. CaraOA ^ 
Mr. Caffay _ 
Mr. Moa4oo 



MEMORANDUM FOR MR. TOLSON 



New Building 


Mr. HO I (Oman 
Mr. ^iao Tamm 
Mr. KarbO 
Tolo. Hoorn 
Mr. Noaao 
Mloa Coahm 
Mlaa C«rtdy 


Today I spoke to both E. R. Whitman and Mr. Cooper 
of the Public Buildings Agency concerning our new building i 
Mr. Cooper, who has been exceedingly friendly, advised ae 
that at the present ,ti»e he feels that, due to priorities, 
only temporary structures would be erected. He pointed out 
that the War and Navy Departments are having structures of 
this type erected for them. 

1 spoke to Mr. Whitman who advised me that at tho 
present tine he doesn't know just where our request -is; that 
Mr. Reynolds has spoken to representatives of the Bureau of 
the Budget concerning appropriation matters. 

I requested that Mr. Whitman check further on this 
matter for me and advise me at the earliest possible date. 




. - V. 
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[FEDERAL BUREAU OF INVESTIGAm] 
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U. S. DEPARTMENT OF JU5STM^F 
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>*•, To)l»*n-fc«-‘— I 

|tJr. E. A.T*i»i» — . 
Mr. Ctf zit—’"^;i^ 
Mr. CUvla .tr!jr..~ 

Mr. ^1;<W.-*^-"•'-- 
Mr. Ko»la ..— — — 
Mr. Tracy ...«.•■“••■ 
Mr. Caraoa 


March 16, 1942 


3M0RAKDUM FOR MR. HOOVER 


ki..— 
HolWjsiaa • 
itr. McOaSra 
Mr. QaJaaTajBSt— . 
Mr. — 

Mlaa C«ay-^.0-V- 


Since receiving your aenorandua of soaetiae ago, 1 have 
Inqiiired into the possibility of obtaining a new building for 
the P3I. I an very auch afraid that on account of conditions 
generally there is little prospe'ct of success at present. I 
have been told that even though aoney were available, priorities 
would undoubtedly prevent the equipping of the building so that 

it could beiaade usable. 

-0 

However, we are trying to secure through' the Public 
Buildings Office one of the te;^>orary buildings now xmder con- 
struction and, if successful, a great portion of this space 
could' undoubtedly, be aade available to you.. 




Attorney General 









I t 


. WBa:ATW 

).(,. // £> 0/~ ^ f 


itEuoitAnant fou un. t. b. oaimr. 

W ADlWnSTBAJ^JYE Ai^^JSmfT fO TffS ATTO^T OEnSnAi 


Reference ie node to j/our aesiorandm to me under 
date of May S8g with tohich you forwarded a photoetatio 

copy of a aejaorandua from the President relative to Federal / 
public works projects after the war* ^ 

With particular reference to sUoh prefects after 
the war period^ it is felt that particular attention should 
be given to the oonsiTKsciion of a proper building for the 
housing of the activities of the Federal Bureau of Jnvestiga^ 
tion, which building will be adequate to take care of the 
entire needs of the Bureau including its Identification Divi^ 

Sion* It is felt that in the planning of such a building^ 
particular stress should be laid on the construction of a ^ 
building which will be adapted to our fingerprint activities* ^ 

As you know the tremendous number of fingerprint records , % 

which we are receiving at the present tine and which file^ 
exceeds sixtyseven million sets of fingerprint records ' 

this time will continue to grow and will continue to be an' 
active file* There will be no possibility of segregating ^ 
our identification files into an aotive and inactive file 
since it* will not be known from what sources fingerprint 
records will be received for checking against our files* 

Tolao n Also considered in this particular project should 

E. A b mrdJ ie number of employees which it will be necessary to 
cuffe^oye'tc maintain the Bureau*s functions so that appropriate 
coiit ^eoes sary oonveniences will be installed in the ^building at 
0 / its construction* >, ^ 

■ , ^ ^ 

N* Should you wish to have any further ^nfpmation 

^ anr^is matter at this particular time* please oom^nteate 


Trac y 

Carson 

Harbo; 

Hendon 

McGuire 

Mumfor d 

Piper 

Quinn Tamm 
Nease 
1$ Gandy 


COMMUNICATIONS SECTION 
mailed 2 ^ 

5 1943 P.M. 

rEfixxAi, jjyrwu of i.NVESTiaAT:o:< 

oepastment ot 


Tery truly y^rs,f 

a A KA/AS &*>**'**-_ 


? Uj 


John Sdgar Mo over 
Mirootor 


57J(iNi2j^43 


: p 

T.D. QUINN 
Aoministrativc Assistant to 
Thc Attornxy Ccncral 



h 




JBepartment of 

Ma£!|)mston 


[MT.Tol«on,..jf 

I Mt.TE, A.TAsm..< 



U&y 28, 1943. 


IgMORANDUM TGR MR,. HOOVER 
DIRECTORS FEDERAL BUREAU OF IHVECTIQATIOH 


Ft* 1 

kir. Koson | 

Mr. Tracy 
Mr. Accra 
Mr. CaraoB 
Mr. 

Mr. Miia>ford., 

Mr. Stari* 

Mr. QolaaTasvi-.., 
Mr..Nea8«.„..,,..„, 
Mias Gaady 


Re: 'Memorandum froa the President relative 
to Federal public worics projects after 
■the war, * - - . 


If you have ary, information or 


suggestions relative to .the. attached >iill you 
kindly submit them to this offices 



Attachments 




H«27 




>6^^JOXIV^O 


\ loirt ^ , 


THE WHITE HOUSE 

WASHINGTON 


r. AadrctU C 

Ctn. Aft. 1, 

Mr. Uv*n ..^j,. 
Perron n«] Wr...' 

Cb. Ok 

Suprly DIt 

M4rMf2$oafll43 

ReMrdr t>iv. 

Suii Dl 

UEUORAKDUM TO TH]>S HEADS OF DEPARTMENTS AND kOEnd^SiiSli 



4r 






During the irar we are deferring all Federal public works and 
inprovement projects that are not directly related to the war effort* 
B}>such action, we are accumulating a "shelf" of needed and useful 
undertakings that will provide enployinent opportunities and detaands 
for materials when we den:x>bilize our nen and machines at the end 
of the war. If, however, such projects are to be ready for a quick 
start at that tirM, the plans for them must be made ready in advance 
and all the possible prelininary arrangements completed* 

Accordingly, will you submit at the earliest possible date to 
the Bureau of the Budget, for the Joint consideration of the bureau 
and the National Resources Planning Board: (1) proposed supplemental 

estimates of appropriations to cover the additional surveys, inves- 
tigations and detailed plans and specifications that will be necessazy 
to bring Federal public works and Inprovonent projects in your ad- 
vance programs to a stage where any future delays because of a lack 
of such plans can be avoided; and (2) suggestions as to additional 
legislation, or amendments to existing legislation, that may be 
necessary' to, -bring Federal projects to an aopropriate state of readi- 
ness for undertaking in the post*war period* 

Upon the basis of the review by the Bureau of the Budget and 
the National P.esources Planning Board of your proposals and recom- 
mendations, I intend to present to the Congress a coordinated pro- 
gram of recommended appropriations and legislation that vrill be 
necessarj' to enable the Federal Government to.be prepared for a 
rapid start on a Federal public works and improvement program* As 
a coordinated step, I have, today, suggested to the Congress pro- 
posed legislation that I believe to be necessary in order to 
strengthen and support plan preparation for post-war public works 
and improvements to be undertaken by State and local governments* 
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T.D. QUINN 
Aomimstrativx Assistant to 
Ths ATTOwm Cene^ 



'•r ' 


®ej>artment of STufifti'ce 

Wiasi^nQton 

June 12, 1943 


1£EH)RANIXJM FOR MR. J. EDGAR HOOVER 
DIRECTOR. FEDERAL BUREAU OF INVESTIGATION 


Subject: Federal Public Works Project^ 
After the War 


Mr. ToImHu 
>fir, K. 

Mr. Ckgg 
Mr. d*vtn 
Mr. U44.„.„.., 
Mr. 

Mr. Roms 
Mr. Tr«ty,„. 

Mr. Carron 
Mr, Co»jy..,. 

Mr. TltOvion 
Mr. Kr*«i*r 
Mr.'McCttir. 

Mr. Q«iia»TuD 3 ^.„, 
Mr. 

M2m C«o<Iy 

r3*» 




i) 

ssfiaF 


This will acknowledge your mejEO random of June 5» 1943> 
regarding the proposal to cons tnict a building in toe District ^ • / a ^ 
of Columbia for toe use of toe^ederal Bureau of Investigation 
as a post-war project. 


The Public Buildings Administration is being contacted to 
ascertain if they are in a position to accept recommendations 
for post-war planning, and when further information is avail- 
able I shall be, glad to 


Administrative Assistant 
to toe Attorn^ General-^^ 
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65 JUNl 6 l 9 'i 3 



f s ■ 




WBG:val 

i lo-sx-k:^ 





usuo/tASDau ron m. jom o. cmms 

ABMXSISlt^AtlYi AMiSTA^ TO TEE ATTORSEY OEHEML 




' i 




Re/erenoe is %ads io jay nenorandm to ilr» Quinn dat«d 
5/ ^9uS* -Wr* Quinn U nexorandum dated June XSm 

I9h3^ concernintkrederaX Public Works Projects after the loor* 

Tou will recall that Mr^ Quinn in his nexorandun of 
June IPj 19k^s stated that the Public Buildings Administration 
was being contacted at that tine to ascertain if theg are in a ( 
po»it*oR to accept recomendations for post-war planning* /^Vf 

r would appreciate being advised at this tine whether 
an w further informtion has been received bg the Department 
from the Public Buildings Adninistrationt 

Verg truly yours. 


John Sdgar Hoover 
Director 




J0l35.fi 
EJ. A. Tamti F 
Clgg g „ 

Sl&vt n^ 

Laaa 

tiiofigi y*’'** 
ROgaft , 

TrA^ y T. j.- 


fWb o., 

Hanaci1 ?r 1 ~ 

Staric a 

cwljin' TStifr^ 
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I* i:^ t i. 
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aW T(^ f ^ *- 

Of^ OF OiRCCTOR ^ Mr. E. A. Tarora 

FCOERAl 6URCAU OF INVESTIGATION | Mr. CleKR 

UNITEO STATES DEPARTMENT OF Jl^iCE jf ^ Mr Coffev ^ 

Record of Telephone Call L^dd *” 

October 2^, Mr. Rosaa 


Mr. Rosen 
Mr. Tracy 
Mr. Acers 
Mr. Carson ' 
Mr. Harbo 

Mr. Hendon 

Mr. Mumford^ 
Mr. Starke 
Mr. Quinn 
Tele. Room ^ 
Mr. Nease 
Miss Beab m I 
Miss Gandy 



Namejg. L/KBORIE ±>>10 


Referred to. 
Oeta i 1$; 


?ihen advised the mrector teas “*®* 

-Sorie con- 

chetkinl'' Assistant. After ' 

Callahan' transferred to Mr. 

conS.tru,ct<np anew building for the FBI, 

5:13PM 

ilitftiV'V'- *’'<'* ilr. Bone roill 
arc presently being checked. 


i’liffs arc presently being checked. 

<5 not/iinp in the files to 
reflect this nan has net the Director. 




I 

Jia xju^ t&z. -Amzc 
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VMC ATTOf^m 6CMCRAI. 


3Bepartment of STus^ttc^ 


V 


October 26, 1943 


MaiORAOTOM FOR MR. J. EDGAR HOOVER 
DIRECXOR. FEDmii BUREAU OP INVESTIGATION 


Subjectt Post-War Building Projects 


■J.Iv. (.'Hv.',-* 
Jlfi 


”*i f. .All , 

!»'>- i'-- ’-1,, . ,, 

'‘fj ,,, 

i ! f „..., 

I .Vk, ()' 1 in Vi .am., . 
Vifi 

iii,4 , 


. . 

I ...... 


This Will acknowledge your neaorandum oT October 21, 19^, 
regarding post-war building projects. 

The Public Buildings Administration informed the Department 
some time ago that preiiainary plans lookinig toward a post-war 
construction program were being studied but that no definite plan 
of action was anticipated for seme time to comOf It was suggested 
that the Department prepare Its data on space requirements in the 
usual manner and sub^t them through regular channels. lour memo- 
randum of Uwe 5 indicated that the Public Buildings Administration 
was already Ijy i^ssession of your known space requirements for a 
new building in the District pf Columbia. Shoxild you desire to 
revise the Hgures now on r^ord, this office will be very glad 
to receive them* / 


/flw ijUWA/(VV 

John Q. upnon 
Adminii itratlTe^JAs slat ant 
to the Attorney General 
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SU?J CTl OFilCn RPACE FOi., HOUSErO OF 
2'mht - WAR P^^nX'^ 


It 'will be recalled that an effort has been mado to secure a 
desirable building for the. post war housing of the 33ureau* 

Interest \iao been ec^reesed in the War Departiaent Building at 
21st Street and Vi r^nia. Avenue, Northwest, In connectin with this 
buildin; I conferred' w ith ilr*. Peters of the Public Bu-Lldings Ad- 
ministration and' his ssistant, Mr. Jennings,' who advised me that 
the 7;ar 'Dopartroent B'iilding had approximately 60^,000 square fest of , 

\ space in it, A set of plans for this buildingms aeour^ so that 
it j.-dght be reiriewed by the, Bureau, llr • 3gan in chockinc over the 
plans stated that tTiere was approxic:ately ^00,000 usable square feet of 
spate in tho- buildin > 1 again contacted lir, Jennings of Public Buildings 
A^nistratlon concerning this raattor and after verifying the usable space 
from his space, c'^arts, i't. uras osenrtoinod that there is approximately CO^fOOO ^ 
square feat of space in l.he buildlnr’’ and that the usable ofj ce space totals , 
■;only'3J!?j000 square foot of space, 1 had bonn furnisho'd in the first instaoe> 

, by Mr. Jerr.inr '5 the gross Spsice in Lhe buildin-' and not the net space figure, 

I also Si'-do an oxaiunatlr-i. o" the space .ooks in th*: 
poasesalovi of ;ir, Jon.ilngG, and it Cjipears that outside of « .o pentaron 
buildin ' f.nd tho ;;ew and Old Interior .u.llilla;s, discountin; b'ar and 
C Ma'vy buildings on Constitution, ‘venue -.vldch are relics of the last war^ 
tiiere arc no luildlngs in basUin Lo’* ravin' sufficient sp^-’Ce to bouse all 
of the -'ureau’G activities uridor one roof. 

In an effort to deteri,i,n© wnetbor the W§r T3epartmenli fuildiiv, 
wliich h-*s 33?»000. square feet of space as the Mxl'tum usable space vould 
\ ho'us© the., compiet©. Identification division of the Bureau, it uas a,soert- 
1 ainid that wo israuld need after the war no less than 2hp,0}7 square feot 
'< of space to house our aotivities there, 7ho estimtos for space required 
^sby the Identification Division is based, on the receipt of approxiaately 
30,000 sets' of fingerprint records a day. It considers a total personnel not 
execedin; 2, BlO' square feet of space, and it wiEL. be. necessary to consider- 
ably expand this space aa the present fingerprint records, that are not 

iurw jireparfd and (nade ready for the files , There ia attached 
hereto a schefi^iLe shendng the personnel which is felt will be needed, fiE. t •„ 
c-'abinet . presently assiipied, spaoo presently occupied' by cabinets, 

Includin ‘ ais^lcs, and. the estl^ted totalspacc required In post 'war period 
includin': pei+sonnel. 



•>RIQ(NiAb fu'-T Pkir'.3 


ton tolsott 

It the^eiTore; appoairs at \5«at tha War £r partaant Buildtnn irould not 
aosonodate tha; Identification Division Tri-th a riducad force £n view of 
the fact th^t the greatest space ra<iuiraiiKmt for the Identification. Division 
is for file cabinet space* The arrangacient for the. cabinets togethar with 
the spac j we have reflected on the attached tabulation is the best arrange- 
ffiont jtosslble utiliaing every available bit of space in the setting up of 
the cabinets thoBselvcs* 

■ ' 4 > ' ’ ■■ 

It, would be fiy rccoinmendation tliat ^ft' this tijae wo. go on x^cord, 
requestin:/ th .t federal, space totaling fron |;?0,000 to hOO,OOD square 
feat feet/ of space, be f-iedo avialable to the. Bureau under one roof rqr its 
identification Division after cassation of hostilitiew* It is entirely 
possible ='th.st there nay be sons good building' In to’sn not on. the spaco 
charts o't the public: Buildlijs Adrninsitration that dicht possibly bo 
availably after the vnr period* 

I ^ ' 


V 

\ 

V' ^ 



f 


I havo carefully goae over the plans of llie '?'ar .'^partmen-tf. 'uil<J« 
inc nt 21st end Virclnia Avonue, Korth’.vost, end ll-nay be possible 

to physically squoozo the Identification- Division into tide buUdi -p of' 
approximately 300|000 sq* ft#., it would in. opinon be exactly tJut,- '*« 
squueze*” Tho result would be that b<^ 'Innin'; aliaost iia..udiately it would be 
neoessar- for the Identification Division to ask' for additional space' and I 
feel this would be hiphly undesirable# 


I do not believe it wise to split any sootion of unit of the 
Identif loat ' on Division so ti.at part is in one building and part is tn 
another, and this would bo tK3cessar,y in the event v;n i.wod into this partiou - 
ar buildin ’• Tf not necessary at the ti.aa of Q 0 vin;T, it would bo sliortly 
thereafter# /. recent order was sent to the Chief Clerk’s Office requost- 
'\_ ing an additional- supply of assenbli' file cabinets Inasuiuch as the 2,CW0 recc- 
t ntly delivered \d,llbe completely filled within approxlmt !;»'■ six and ono- 
half' nontlis# This is oi. example, of !.ho great need' for opao in the- Identi- 
fication Division# 


I wo^jIJ like to recOiiUind nl this tluv, that- ii.' tau .hLuieou c-un got. 
the "ar pjpartuent rjulluinp ui. 2lst uul Vli.pU'd.a Avenuo, it uj so for '-.he 
Bureau proper# Judgiiu; from lUf plans, the. .’Ullding is- exceptionally 
uodam# Ii io air-KJOnditioned, and the offico sphCu is far bat .ar than that 
pres-’htly occupiud uy the Diroctor,- t].e t .0 Assistants to th -- riincter. The 
Assistant biroc'.o*'s arKl other Dureau au..-o. visory personnel# I birlievn it 
would be ar ideal buildir.-^ ;rid Itiiiu it Yfoulci be, noil wortU.hile fOf the 
Bureau to ti*’* to ,;et its o**. buildin ;# 
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■ bofu r ,'.;3 the Identifioation. Division, is concerno^,tVsO bu3.1d'.ii;,: is 

not suitable for other reasons# Tm opaoo is too. cut up by oers'anent . 

walls and ia not suf.fioientl,. open to permit effioient VYork# Anprv)pr3.£tions 
iTi tlio pootHrnr i^orioil vdll Vn hard to '-et and it vri.ll be necessary tlrnt 
the Identification Divlson bo operated as ef f Iciontly a & it is .rranl;; ! 

^ possible to do. 

> ' .1' 

X recoinnand that we nsake a request through the, proper channels a 

for from 3,^0,000 to. ljX,000 sq# ft* of space for the Identification Division - 

‘''J I feel that we. will be able to s jouro that a^-'ount of spa.is duiln,; the period ^ 

of psot-*,7ar reduction, in, the oity of ’Tashlngton. 


..ospectfully, 
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/ .URUU -Uf' IKV,.. 

Tu^hlntton, D. 



March ?9i 1944 


iiiJiOU«w^J3UM i'Oh iiAK. TH.XY 


In connection >vlth our conv' 0 roati;in 'Itb Mr. T.olaon con- 
cerning the Kay Dejjurtment rBulWin^ at 2l3t and Virginia Avenue, 

Itorth'^est, anl ■ hethey It -ould be posaible to put the Identifica- 
tion Division in this particular building, you are advised that 1 have 
yevievfed the blue prints of this oullding and have readied the conclusion 
that the Identification Dlviaion could ue pluccd in this space* 

the pi ns of the building yeTlected on paper indicate taat 
the building ’••as constructed a - an office bullcilnf’ and judging from the 
physical outline of the spjice, it is an eAcellent building for office 
pu’-posos* The plans Indicate that thy bulldln^ la so constyu.ct d that 
It '•.ill furnish a mnxi?»iu!n of natural light and from this standpoint alone 
the building v.ould be excellent for tlic Identification Division. 

"•s 

The .building aluna do roflect that the bullblng Itaelf is cut v, 

up into small offices, divided in some casra by temj>omry alls and in 
other cases by a at: rii-peynanont .all fudging ft'Orn the marhixis on the plans, 

Itone of the alia appear to. be jitructural in nature, conse luently, they 
could be removed '.^dlthout affecting the structure Itself. Ho ever, it 
would be a question of removlUi' a large number of the ^alls ^presently in 
the bulldln^ aa reflected oy the uImts and opcrln*, up the space for the 
Identlfica ion Divialon files, “^f the walls era removed, the IdecUfica- 
tlon Divl.ion could be. , U>.ced in this uuiuiini. 

fT’om the .stand:, olng of thyaical .appearance and ‘unifoTO a-jlnten- 
,nce of the ■identification Division files, the building itself ould not 
bo IdefJLly suited for the .Identification Division, Ho vever, it . ould ue 
adequutt , In my computations on the -space av.ailuble for the pUcing of 
the Identlficutlon Division in this bulldlni, 1 have estimated that the 
Technical Section, for In.’^tancc, ould be placed on the first and second 
floors of the building, hlXe theoretically this is not an ideal .situation, 
it could be arranged so that the criiilnal .file ’^uid bo on one floor and 
the non-C7*l .'ral file on the neT't floo", Cfrd .Index c^-lon coaid be 
placed on the third floor of the buildln^ and the other seefians n the 
fourth, fifth, sixth and seventh floors. 

■The building us it la constructed, if the Identification Di 1- 
sion 'ere to be placed in that particular .location, -ould probbly 
necessitate uddltional Messengrya for carrying the rork bet een section, 
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however, I <lo not Oollove that any more per>>oncel In this regard ould be 
neededthan io presently needed In our iuarters In the ?BI Annex* F"cm 
the standpoint o? elevatora and Xavatorlea, th© building aa it :la 
' j»re,;ierit ly constructed la such b©tt«*r than the Jiatlonal Guf.rd ^onaory* All , 
in all, I believe that the '^dentlflMvlon Divlalon could be placed in the 
War Depvirt'aent Building and that the set up -ould be sufficiently efficient 
to Justify such a jsove* 


inch 29., 1944 


•Re'spectfuliy 


h! 

>hilnn '^anu 




ob u:;cti ''JAB vzpiTJzrr \ \ 

21st taj 'Virfinia Avenue, H* Y-"* 

I ■ i 

YfitB ’mforenoe to the attached :coiai.iUnloation ouTicornlrv' the *^r 
Dapartnent iiUdinni as j’ou rocall, Hx*i Gutherldce q£ the .jhi^ lio i'vu3.1clln^ 
Administration icomtaunloatod Tdth.;’^, .request Ing due to cert in Jix'ioa 
difrioultios th^ ?u*'jlla Buildln.ta ActoiriiatTatton is axparienoin;! with 
the Axuy and at the present tirna, tfu do not look ovar the spnoe in 
tha v; r DepartiiQnt ijuildlng at this tiraa* Tou xay iislsh ra<iuost oomid- 
arati'on JCor anpienment oi tliis epaco to the tueau should it ha vacetad at 
•ojno later tk|a, provided it aeots our jfiaodo, suoh a request to he Xlled 
and It would ml in any ohllnate the Bureau to r.oCcpt .sou thlnn that w 
ooUld not usa^f 





T 




STANOARO FORM NO. «4 




Office l!Aemorandum • onited sta' 


A 


RJTi Tf>leon' . 
Ct A 4 

governmbM;. 


WRa:PB 

TO : 


m, TOLSON 


DATE: June 


FROM Sr W. R, GLAVIN 

V 

SUBJECT: ^^pacc - Scaii of Governnent 



Commi ssioner Reynolds of the Public Buildings 
Administration, communicated with me and stated that he had 
received instructions to set forth space requirements for varibus^^- 
Government agencies in the post-war period. He wanted to kn 
whether the Bureau's request, which had previously been, made I ------- 

of the Public Buildings Administration for a new building, remnTfiTd 
about the same. 





I told him that if a new building, centrally located, 
was to be built for the FBI, we would need approximately 700,000 
square feet of space and that if the Buildings Administration 
determined that the building would be erected for the Identifica- 
tion Division only, which Division must vacate the Armory six 
months after the' termination of hostilities, we would need at 
least li00,000 square feet of space. 
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Ojfice I^efnovanduM ♦ united states government 


TO : UR^ TOLSON 

■ •* 

from’ ; MR, GLA7IN 

SUBJECT; BUILDI NG, FOST-WA IUtERI-OM-- 


DATE; July 1, 1944^ 


X 



Mr. T»IS»S 
Mr. t. i. Wi™i_ 
. eXegg^ 
lOoXfi 






Mr, Gi lb erty^fn^erioood one of the Supervisory 
Architects in the FubrjNc Building Administration has dis- 
cussed with ne on several ^occasions during the past sever 
days the possibility . of having a new building constructed 
for the FBI after the war. He advised ne that he has gone' 

(over all the old plans on the"^ proposed building for the FBI 
which were dropped after the emergency arose, and he feels 
that the best location for our building would be a building 
located in the area now bounded on the South by D Street, o 
the East by 9th Street, on the North by E Street and on the 
West by 10th Street, You will recall that this is the location 
. immediately across Pennsylvania Avenue from the Department of 
Justice Building and not taking into consideration the buildings 
on Pennsylvania Avenue between Pennsylvania Avenue and D Street, 
Northwest, 

Mr, Underwood stated he does not know how successful 
he will be in making his recommendations , but he feels that 
would be the best location for our building and a tunnel 
could be used to go from our building to the Department of 
Justice building. 

He stated that we in the FBI are more crowded for 
space not only in this city but in all cities where our field 
offices are located than is any other government agency and 
he feels that we should be taken care of properly. He is ^ ‘ 
going to maNe his recommendation for a building on the site 
aforementioned, > 

J went over to ’the Identification Division with him 
today so that he could observe the Armory floor, Mr, Underwood 
was of the opinion that a building best suited for us would be 
a block-type building, -He explained the block-type building 
as being one that is not cut up in courts such as the Department 
of Justice Building or such as" some of the other buildings here, 
where all of the rooms are outside rooms. He stated a block- 
type building is the type of building needed where there are 
large installations such at our fingerprint files, our files 
section, etc. He stated, of course, that it would be daylight 
from tihe four sides, and he stated that if a block-type building 
were to be secured, he could assure the Director that the very 
latest in air conditioning equipment would be installed and the 
very latest in lights so that there would be absohiteljj jjio 
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difficulty insofar as ventilation and satisfactory lighting are 
concerned, J did not encourage Hr, Underwood on this type 
buildingj although, frankly a building of this kind would best 
suit our purpose because we then could undoubtedly get the 
entire Identification Division on about two or three floors 
and the rest of the Bureau would have sufficient room on -the 
other floors in which to satisfactorily and efficiently function, 

Ur, Underwood is going to keep in touch with me and 
J will keep you advised of any developments in this particular 
matter. 


For background purposes, Underwood is one of the 
top-flight architects in the country according , -to information 
I have received during the past several years. He has always 
been very very friendly to the Bureau and he highly regards 
the Director's administration of the Bureau, We have a good 
friend in Underwood, .He has proven it in the past in some of 
the field installations that have been made for us, and I 
feel he will do everything possible at this time to get us 
what we need and where we need it. 
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Mr. | 

Mr. K A.T«*S!n..„, 

Kr.clff«OVZ„... 


Meaorandum for The Director 


8/26/Uh 


, The Executive ^Conference, those present being Messrs. E. A. fj 
Glavin, Coffey, Hendon Ac ers,. Ladd, Nichols,. Tracy, Rosen, Hlnce atj|^ 
considered the following suggestion: 

I , 

Ml 

"III. It is believed that now a, survey should be made of e 
buildings to locate a building suitable for FBI Headquarters in Was 
or that plans should be developed for constructing a new building pl^ 
to meet FBI requirements." 

Mi4 

Concerning this suggestion, the Director noted "Do it now. EJj.1 


fir 

iji^egg', — "• 

Mr, C«non 
Mr.llentfoa,.,,.,,,,, 

Mr. 

N.-"..-. 


Mr. Glavin advised;actiqn was being taken and correspondence was ^ 
already prepared in the Department and the letter was ready to go forward 
within the next day or two with the view to obtaining an especially con- 
strue t€^IDIJie^^uarters_buiWing^ 

/A j.. _ ^ Cl<o\_e _ n vr 
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cc: Mr.. Tolson 
Mr. Clegg 


Respectfully 
For the Conference 


Clyde Tolson 
Chairman 


W. /R.7^1avin 
Secrat^y 
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,;rdhd 'ihat 'they, are' hoi going isubmissiohjany 'indiyfduair * , 

budgets Xor gne'^ui^ buiA{bheAwholeAgoverhmehi :building’Apro'C 

^ f s. going to~ be^ihcluded^'^Ji the [^ne^:dopynehty,A 2 ^r*.:j^^ 
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W. Cles 
Ve. Cofrey_ 
Kp. SlavUt. 
VSr. Le4 
yr. KI« 

Mr. »o» _ 
W. Tracy 
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». Carson 
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SO B 

1. fPC 


Mr. Mmfor O 

w. Joees 

It. Tanm 

Tela. Koo a 

Vr. Maasa , — . ' 


Bls», 8eataa_ 
Was .Oaody^ 


I nqain di Rnnasutd this matter with Mn, Gutheridae o f 

Rem old^s_ijS -Jmn^liJia-JH^ JLUl. 

Building Project diree± and he, Reynolds, has had several 
discussions with different Congressmen, Mr, Gutheridge advised 
that Mr, Reynolds has discussed matters with the Budget Bureau but 
the FBI^Buildin^ was not incljuded in ^hese discussion s. 

The document. Qgii£jliJl3^]ilLJ:£ mL&St_f or funds ' 

be en submitted t o Congress and Mr* Gutheridge does not know exactl y 

submission will lie made after the compleiion^of'm discussions 
Reynolds is having at the present time with Congressional leaders 
and Budget officials, _ 

- - - ■ 1 

Reynolds is out of town at the present time, and for that ' * 
reason direct contact could not be made with him, fwill communi- 
cate with him unon his ret u.rn-t^the^cMy^tQ__fAnA^<njrt-Af anything 
f urther has devefo pjid-iin^JtJUs,^ ^ ^ // ^ / 
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Msnorancim for Mr* Bracy 


February 19, 1945 


a set pin arrangement five separate delivery points may bo made on the systaa and, 
a cojiplete outline of hew it operates is ccotained in the attached folder. Mr. 
Fry pointed out that this system could be installed so as to go up^er doorways 
and winiews. ly personal reaction to it so far as' the - gork in ti^ ^entif ication 
Divisigru'was conceraed, is that it does not present a neat appea:c^ce,' and ^t 
the cOT^ruc tion of it appears to be so complicated ^d has so many moving parts 
that the repairs which would necessarily have to bo ma^ would be rather ntmorous. 
l£r. Fry suggested that the pickvp system in the New England Mutual life insurance 


Cos^pany building in Boston, Massachusetts, was a very g^ 
system. 


example of this type of 


Mr. Fry then* explained the belt conveyor system which operates by means 
of a centinuDUS belt and could be concealed in a large ,duct near the top of the 
rocm. He pointed out that it would have to run on a |a&re or less oven level, or 
any decline would have to bo made in graduated steps/so as to allow the boxes placed 
cn the belt to move vp and down without sliding of f|| Ihis system could bo so 
arranged that the sane belt could be used to bring back the containers after they 
had been delivered to the desired point. He said that this could be worked out so 
that containers as large as the average desk tray could bo eeployod and that covers 
could be placed thereon in such a maimer that no worklwould become lost while the 
containers were in transit. Ihis system also utilizes^ set pin system where 
deliveries covGLd be made at stop-over points when desired. Iho best available 
installation of this system is presently installed at the offices of the Inter- 
na tional Textbook Company in Scranton, Pennsylvania. 


Of the three systems explained, it appears to me that the belt system 
could better be utilized for the work of the Identification Division duo to its 
ability to handle a larger volume of work and the condition that the work would be 
kept in at all times wl^e in transit. Mr. Fiy stated that the TTashington repre- 
sentative of the lanson Corporation was Mr. C. C. Brinley, with offices at 1812 
K Street, N. "N., telephone NA tional 2630. He indicated that if more infomation 
of a general nature was required, Mr. Brinley would be in a position to furnish i^t 
and any specific problems relating to the typo of work that we would convey throu^iJi 
the Identification Division, as well as the physical layout of any projected 
system, could be obtained through Mr. Brinley' s cooperation since hie is in a posi- 
tion to observe the conveying problems personally and to give his opinion on what 
would be most feasible for our purposes. 
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TO 
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SUPJECT: 


UR, TOZSi 
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UR. 

NEW BUILVjNO 

Ps^CamK CiaaaJI 

On July $j 19fi5j J spoHe to Ur. Gutheridge 
of the Public Buildings Administration concerning the 
new building' for the FBI. Gutheridge stated that the 
Bureau^ s building is included in a request pending 
before the Bureau of Budget at the present timej and it 
is hiSj Gutheridge 's understanding that the amount of 
22 milliron was in the request for the FBI building. 
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WRGsrj 

TO 

FROM 


J\ 

MR. TOLSON ^ 
MR. GLAYt^'^ 
V(ev3 Build-^q) 


DATE:. June fyJlSj 


TOlSO0^ 

&r. E. A. Ti 

!&’« Cle gg 
B*. C^f/ey_ 


Mr. OUtIb l 
.AW. U< M 

^ ^ Mr. Koses ^ 

M*. Trae y 

M*« *^?»“JZZIZZI 

VFm CarsoR r 


Mr. Healk*^ 

lO*. 

Mr. ^Qse8_ 


SWJBCT: 

With reference to the possibility of a new building 
for the FBX after the war period^ I discussed this natter ^ w. ®iiB»"raira 

with PBA officials within the past week and the^ have advised Hr. Iteaa a 
that the entire project considering new buildings to be con- — 

structed inthe District of Columbia has already been furnished , _ 
to the Budget Bureau, and it is the understanding of the PBA officials 
that the Budget Bureau representatives are to discuss this matter 
with the White Mouse in the near future. 

I have also^^eA ^vi^jk'^ihat the anoun't of $20^00,000 
has been included for lojiiuE 
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Mrs. Skilltcan 


' Vt i rxiiiox 


See Me For Appropriate Action 

Send File Note and Return 


Clyde Tolson 
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THS ATTOMET^OEHERAL AUGUST 27, 29h$ 

EDGAR HOOVER, DIRECTOR, FEDERAl BUREAU OF IH7ESTI0ATI0H 
ilEF BUILDim TO HOUSE FEDERAL BUREAU OF JNVESTIOATIOH 

fou vjill recall that during the period of emergency 
it became necessary for the Bureau to secure additional space 
to house certain of its activities due to the fact it was not 
possible to secure further space in the Department of Justice 
building* 

At the suggestion of the House Appropriations Coni'- 
nittee, prior to the war period steps had been taken by repre^ 
sentatives of the Public Buildings Administration looking 
toward the construction of a building tio house all /the activities 
of the FBI* At ^hat time numerous sites were examined ond consid- 
erable study had been entered into by representatives of the 
Public Buildings Administration toward developing a proper sits 
to house our activities* At that time, effort was made to locate 
a building already constructed which could be utilised to house 
our activities, however, it was Jeterained no such building was 
available* 




Vi 




lith the coning of the war period the activities of 
the Public Buildings Administration in connection with the pro- 
posed building for the FBI were discontinued* It was possible 
to secure on a temporary basis the D* C* National Guard Armory 
to house our Identification activities, and the Identification 
Division of the Bureau and certain of its training activities 
have been housed in the D* G* National Guard Armory since that 
time* It is my understanding that the National Guard Armory was 
leased to the Federal Government for use by the FBI until six 
months after termination of hostilities at which time it would 
Teveit to the D* C* National Guard, 

u 0 . 




I lith the cessation of hostilities it becomes urgently 
? that efforts be made to secure a definite commitment 

toward the construction of a new building for the FBI* 

D/ expected that the construction of such a building will take 
some period of time* I have been advised that the Public Build- 
ings Administration has submitted with its over-all building plan 
to the Budget Bureau a request for funds to construct a building , 

for the FBI, It is understood that a total amount of 22 million 
■'has been asked for such a building, 2 million dollars to defray ^ 
the cost of the land and 20 million dollars the actual cost of 
the construction of the building*^^^ . // -7 /s /- 

Information has been received that i^e rjequest at the 
present time and for some tine past has beqpf^i;i^\'the Budget Bureau, 
nd officials of the Public Buildings Administration do not know 
en final acti^on will be taken in regard to the suy^^oted appro- 
iations. 




HEU03ASWU TO T3S ATTOBEST OEHBBAL <-2- BE: ilE^ BUILEIMO FOB 13 J 

is /elf fhat definite and positive action should be 
taxen at this iinte to have the necessary action talsen by the Budget 
Bureau in connection with this building since it would be most 
.unfortunate if toe were instructed to return the C, National 
Guard Armory to the National Guard prior to the time space is made 
available to the Bureau for its Identification activities. 

^ -L X would appreciate anything which you might desire to 
do to expedite final action in connection with this particular 


I 
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JJ wnn^.TU 


TO 


THE DIRECTOR 


DATE: 8/2y/k5 


FROM W, R. aZAVIN 

SUBJECT; ne¥ \building 


ISi-th 

for the FBI, I 


vr. Tolgo n 
Mr. E. A. Tamm 
Mr. Cleg 
Mr. Corle7 


reference to the proposed new buildi 
again spoke with Mr. Outheridge of vh 




Buildings and Planning Section of the Public Build _ 
Administration, and he stated that the request for funds 
for our building and others is still in the possession 
of the Budget Bureau and no definite action' has been taken 
on these requests up to the present time, 

Mr, Peters, Head of the Public Buildings Adminis- 
tration, is out of the city at the present tine. ' I will see 
him, however, upon his return and see if we can build a fire 
under this building appropriation request, I have been in 
touch with the representatives of the Public Buildings 
Administration from time to time on this natter, however, 
they have not been able to secure any information from the 
Budget Bureau as to when any action will be ’taken on ^e^ 
request in question. 
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TO ; 
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MR* T OLSON 
N* R* GLA7IN 


D\TB-^eptenber 2kt 

Mr. Tolso n' 

Mr. E. A. Tamil ~ 
Clagi: " ^ 


!9^ 


SUBJECT; (^NEW MJMIM.. 


In connection with the attached newspaper clipping 
concerning the possibility of the identification Division beinmU 
moved from the Armory in the near future, I spoke to Mr* _i!l 

Reynolds, Commissioner of Public Buildings, concerning this par- 
ticular matter* 



Reynolds stated that the Federal Works Agency’s appropri- 
ation request for funds to construct certain new buildings is at the 
present time under consideration by the President; and that his, 
Reynold’s, off ice had forwarded the request for this appropriation 
to the Bureau of the Budget months ago* Mr* Reynolds advised me 
that it is his understanding that at the present time the President 
is reviewing the recommendation, he being particularly concerned 
regarding the disposition of the olji State Department Building and 
the construction ,of the new building for the State Department* It 
was the suggestion of the Federal Works Agency that the old State 
Department Building be used by the President for his official staff 
such as the Bureau of the Budget and other agencies and let the 
State Department have the new bjxilding constructed near Lafayette 
Square for its activities* 


Reynolds is hopeful that the appropriation request will 
go up to congress in the near future* He stated that there is con- 
siderable interest on the Hill concerning this particular appropri- 
ation request because it covers buildings not only in Washington, 
but throughout the continental United States; and many Congressmen 
are very much interested in the passage of the bill since buildings 
are to be constructed in their, the Congressmen’s, home communities* 
Reynolds states that there is considerable congressional pressure on 
this project at the present time, and there will not be any difficulty 
so far as he can see in having the appropriation approved when it 
gets up on the Hill* 


Reynolds further advised me that he does not feel there is 
going to be much difficulty in the Bureau retaining possession of the\ 
Armory so long as it is needed because it could be very readily shown \^/\J 
that the housing >of our Identification activities is more important 
than the housing of the National Guard when it returns to Washington; 
and he did state, however, that one building which might become avail- 
able is the Census Building down near Third and Independence Avenues 
which is a permanent building, w^l-constructed gnji v.. >* 

COPTnS BESTKOYED 
186 F£8 25 1965 
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the ORA at the present time, J am going to go through that building 
the early part of the week and will advise you further concerning 
this particular matter, 

Reynolds promised to keep me advised immediately of any 
developments concerning the availability of space and the construc- 
tion of our new building. 


.idbJUZ 
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: An!obscure^*itmunph’ea94'3 
.estiniaiesv p^lhe |Ka4 

;tionaIJ^Cfuir3:rseeriis^^ i 

stir :up^:j?^ih6rieW|nes{^> : 

-RUblic di^ussiohibf. the rDistnd 
budgetIJt)e|ins.,jlt5ii|S18^ ' 


■fc^ct <b;i>r&pect».ot-,lbSjIM$trtct/^ 

■ ttasf Its.; citiz«i?^soM}jrsjl5^ifraaHth^ 
■war. ‘Jt.Js: t^meO, to^i^a'Aip'ttie.hw 
< aTOory:^8»tJtrtd''cft thC'imvthat'i^ 

coa:pies*‘4t,F4nd,'.t6rO';u tow-ft^itthe 
\ ttcept J.Hc^«iiwiiteret Coca: 

■ pany, r 3724 .JinfantXT;* jCNcgwi)^^,^.7?> 

, li^-ud^:*|drUI,haa'.for 25jOOOijae»,’ a 
h^ttog.pIiatardiXour^uWClK^^ 
wtth»'appr(j3cimatelyi«<>.000; 'feet 
of r-For^ itsfmato“t^^ 
sdlftiios aBao«ntfiQg'to'$24,47(>'are'iu*e<l. 
But tho;Nfgro company _i$lto’liav»j'att 
"axaiOTsri'bfsltS;.<^ lat ?rent ’aot--.«c-' 

r ctuajteri;:were:.5rcnte4f f«4 ih«^‘.»Negr6 
company t>efore th^;warom'l^ and 

TAROK^R ■ 'f . 

. 'it' is 'a& p£anncd.to the,168- 

acrc tNationidiGTSardj target ‘range/^ 
Casap ■ Blma,'^7Estlinates .are ,mn /pre^ 
tided ‘to Tierve" ; $2500 vworth^of | food ^ to 
4oIdierSrandlotlwrs^wWle''al; tlfe'Wjigo 
' Oniy^w; department iheadsTiubxnit- 
•tf^ 1947.'esttattates IO'«er;thaa*J94® ap^ 
proprlattoisi^One -wa* Highway Dt^ 
tor • H.\Q’;t^telwr$t."t'Therot^ 

, d.NThomas Kennedy/aiperlaiendeaVof 
Wdghtsi~(Mea$ures»and4'Mar)cet&^:kHe 
, a£i:a'tfor;;$l25.97X;?,aaa compated'A'rtth 
,$i28,ioo’JlnSfundsiavallable;tha/'year, 
but'the''defercase]ls5due^to -aon-recor- 
'.renceof 'some, $40,000 ta'ltein*;foc Ini'* 

. proving., ^'markets, this year, ^p,'} 

I tFor ia^ij^„'the.4puWlc.iUtffitl^ 
Comni^ldntwaats ; $112,475, i ther Insur.- 
i ance (department, -;S$50.500t'l>and<’,the 
Zohtagi'Commissloj^^ $10^555. . 'Worklln 
,the;parkstwillifee" Increase '..'IhesNa( 
.ttoaal J Capital jll»rks( ^flceiJS J asking 
$i,039,p0(^ s'aixrompared 4.^th: t $940,300 
! this Tseax-;i in' liicrease of’ 4$600,700.‘ ,''l '. 
'Thfe Zk^asks a hudjet locre^ fron] 
$3l0,^Hhlsryesr;.to,$592,442 Jn 194fc| 
', lsrgetv,?for,t salary.:' Increa andi^nmi 

' Jobs s Natloml'Capltal'Park and'Plaijr | 
>''4%;Ck)mmls$i6n 'rectuestS' $73,300 next ‘ 
'■year. ^It . has, .$49^00 this year. J 
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A ‘fetr days ago Frank^ Tragle of iho A? told ma that ho 
had boon, ro'wuestod by his office to do. a rrjund-up story on 
transltiwi in. Washington - as it pertained to. Government agencies 
being, moved back and readjus.tmants from the. standpoint of space. 

He wanted to know first of all whether there was anything doing 
on'''the bwilding which the Appropriations Committee had referred 
to in its reports before the. war, X told him that we could not 
make any comment on this, as it was a matter up to the Public, 
Buildings Administration, He then, asked about the Armory, I^tbld 
him. here again, the matter was up to the Public Buildings' and there 
was nothing we could say. 

He subsequently told me that ho had contacted Public 
Buildings and they told him that their first priority was a new 
Navy Building, completion of the War Department building on 2lst 
Street, a State Department annex> and a new General Accounting' 
Office, but beyond this the Riblic Buildings would not comment, 

' He then wondered if there was. any yrossiblity of us making’ 

some statement, t told him, as X bad previously told ht^i, that we' 
could not give him any statement as this was a matter that was. out 
of our.- hands. He, then stated that ho thought that he vrould put an 
item in the. Washinrton Looks Forward column, which, is. prepared by 
all the correspondents of the AP, to. the effect, that it was anti- 
cipated that the FBI in the postwar period would get the. new build- 
J.ng that was recommended by, the. Appropriations CoMaittee. at the out- 
break, of the war. 
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WRQiVfal 

TO : tee director 


DATE: Septenb 


FROM 


SUBJECT; 


J, R, GLA7IE 


PERSONAL AND COlTECmiTlXl^ 



^ eJZJ 

I avi desirous of^ reporting to the Director the 
results of the deliberations of his committee consisting 
of Eessrs* Eganj Tracj/j Since- and Olavin regarding space 
requirements, ' 

Ur, Egan has made a thorough survey of all space in this 
building and it has been ns*nf>T+.n.tnt>A hy_him -thni: ,riut„ mijl be /lb\^ 
to recla im approximately 5h,000 square feet of s pace fo r^ldeT^tj - 
Div Xsij?.n^acjtivXti.eA 


Mr. Fenfllnii'K y 

Mr. ftulna Tam m ' 

Tale. Roo m '"" 

Mr. Nease 

Ml$s Eeali m 

Ml S3 OanOy ' ' 


ficatiqn_^ 


^acjt.ivXtXe.s^if,jand^hen,jneaejssaiiV* 


This would mean the^ moving of the Files Section off th e 
SeveniJiJUsiiAr.,^ releas cLng ceriainTsp ace3nIShe^'o3p^ 
and i n_the Techn i cal_LgA ofJiJulDUj3nd_mojjin^^ 

' fad 1 r^fipors^,M 

the builain g, Messrs, Tracy and Since have very carefully reviewed 
the needs of the Identification Division and can aet the criminal 
wor k of the Identification Division jm tHit e^i With the, technical fi les 
and lxepes_sarj LJiyRiMkXJpflxL,i.ndex^and^pMfiI^^^ SuUd-‘ 
ing, they estimating Jbhat Jihe^k,QjD()^squarefeet of space which will 
be jnaSe^available. willLbe. sufficients for, th eir n eeds, 

m giving consideration to these matters, it is fe^^,^.,that 
325,000_j8quare feet-of .outside.^pace will ^be necessary to house the 
remaining Identification Division activities and^iTes activTvies 
which^dTr^Beremovea from this building. 


. , For the Director's information, l am attaching hereto a 
memorandum..^hmitted to me by Mr, Egan,^ showing the fi iles which can 
be rtt ma ned froTT^ iR^hiR r' building, they being active 

files although not as active as the files which will be retained, 
m those instances where general investigative files, such as kid- 
napping, extortion, bank robbery, etc, are moved from the building, > 
these are the older files where there is less activity, 

With refer ence to t he I dentifi c ation Di visio n^ the entire, 
assembly^ f1^s^jpoi^„bLLj>dside,,,th^eE^^^ 

is no split in the assembly files between criminal and non-criminal 
Jackets, It would be necessary to run a shuttle service between that 
, building which would house the remainder of the Identification Division 
and the Files Section; however, although the arrangements would not 
be as desirable at present, they could be made to work, 

AiiAonEu t 
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With reference to epace^ I personally diecussed with repre- 
sentatives of the Public Buildings Administration the possibility of 
securing the War Department Building up off Virginia Avenue; and I 
have been told that that War Depari^ent Building will remain as a 
War Department activity and become a focal ^building for other War 
and Navy buildings which are going, -^o be built immediately beyond 
that spot* 


I have been able to gather that it will be 
impossible to secure that building* J have also spoken to the PBA 
representatives concerning other buildings in town and an^grranging 
to be able to look at some of the buildings^ which may become available 
to see: if they would meet our needs* No consideration will be given 
to any of the so-called temporary buildings which are fire and heat 
traps insofar as I am concerned* 

An additional report will be submitted to the Director on 
this matter as further developments are had* 
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September 6, 19^5 


IIEMORANDUM FOR Jffi. GLA7IN 

RE: FILE CABINETS TO BE NOTED FRON 

THE SIXTH AND SEVENTH FLOORS 

Subversive Files 


Classification 


Character Number of Cabinets 


Neutrality Act 
Sedition 

Censorship Natters 
Selective Service Act 
Immigration and Naturalisation 
Passports and Visas 
Deserters 

Civil Rights and Domestic Violence 

Crimes on High Seas 

Frauds Against the Government 

Customs Laws and Smuggling 

War Labor Dispute Act 

Antitrust 

' Treason and Related Statutes 
Niscellaneous 
Foreign Niscellaneous 
Espionage 

Applicants (other than Bureau) 
Alien applicants 
Registration Act 
Sabotage 

Internal Security j (c) or (r) 

Hatch Act 
Voorhis Act 

Servicemen's Dependency Act 
Internal Security - other than (c) 

or (R) 

Alien Enemy Control 
Denaturalisation Proceedings 
Foreign Travel Control 
Foreign Political Natters 
Foreign Economic Natters 
Foreign Social Conditions 
Foreign Funds 

Foreign Ni lit ary and Naval Natters 


3 

7 

2 

316 

1 

72 

23 

I 

jf 


31 

233 

16 

ih 

9 


12 

6 

2 

5 

1 

2 

1 

1 

2 
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The above cabinets occupy the following square feet on the 
sixth and seventh floors in the Records Sections 


Cabinets 


Square Feet 


Sixth Floor 1999 

Seventh Floor. lo3 

Total 'SI62 


13,002 
1.071 
lit, 073 


General Investigative Files 




No* of 

Cabinets to 

Classification 

Character 

Cabinets 

be Removed 

7 

Kidnaping 

k9 

k2 1 

9 

Extortion 

, 39 

30 

15 

Thefts from Interstate 

Shipment 

27 

16 

26 

National Motor Vehicle 
Theft Act 

. 52 

10 


White Slave Traffic Act 

27 

15 

kl 

Impersonation 


22 

k9 

National Bankruptcy 

3k 

31 

52 

Theft of Government Property 

50 

23 

66 

Administrative Matters 

121 

9 

76 

Escaped Federal Prisoners 

il 

22 

82 

War Risk Insurance 

28 

22 

91 

Bank Robbery 

37 

6 

9k 

Research Matters 

103 

kk 

95 

Lab* Cases other than Bureau 

35 

U 

The 

area occupied by these cabinets 

on the sixth 

and seventh 

floors is as follows s 

•» 



Cabinets 


Square Feet 


Sixth floor 
Seventh Floor 

Total 


189 12kl 

Ilk 7k8 

303 1989 

Personnel Files 


Personnel Cabinet spaces 

Applicant files 
Out •of •‘Service files 
In-Service files 

Total 


2,515 

1^067 

1,350 

k,992 Sq* Ft* 


Cabinet space to be eliminated 


3,586 Sq, Ft* 


Very truly yours. 


J* S* Egan 
Inspector ’ 
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UNITED^a^vx-x.^ GOVERNMENT 


FROM) 


R* GLA7IN 


d 

SUBJECT; BUILDING 

' 1 


DATE: Oot0ber 10, 

lA Mr. T0180B I 

1 W< S. A. Tamm • 


! ^ Wi'th reference -bo the construction of a building 
for \the^FJBI, it will be recalled tihat the Washington ".Times- 
Herald" carried a story that the office building for the 
■Fedetal Bureau of Investigation and .mother agencies probably 
woul\l be located near Lincoln Park* 


Kr. tlegg_ 

M-. COITey^ 

Kr. OiaVIB 
M-. taaa 
M-, NwnolT. 

«r. 

Mr. Traey” 

Me. vtit a 
Mr, Carso n 
Mr. Kenao B 
Mr. Mumfor a 
Mr. Jobes 
Kr. 9 umn Tamm^ 
Tele. Koo m 
Ur, Mease 
Wes 

MIbs Caha y ■ 


j I spoke to Ur* Guthefidge of the Public Buildings 

Administration concerning this particular natter and asked him 
if they had decided upon the location for the buildings in 
question* He said they had not* , He further advised me that 
the Fine Arts Commission was very'^artial in putting all new 
gove\nment buildings east of the Capitol on East Capitol Street, 
but \he definite location of the buildings incliided in the 
bill\has not yet been settled* He stated^fhai for the present 
the ^BA is bending every effort to, get the^money for the buildings 
befove definitely allocating space where the buildings would ^be 
constructed* , 
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Ce liAsfyiMCl/ndu'lfl • ■ united stapes-government 


WRGival 

TO 


FROM 


X SUBJECT; 


MR. TOLSOM' 
R. 0LA7IN 


DATE! 


Wo , ' 



TOXSOO’ 



Mf. Coffe7 
Kr. «XiivIn_ 
Mr. US'" 
lar. Kiel 
Ro« 



J on attaching hereto a bill, H» R. h2j6, tj/provide 
for the construction of public buildings and for other purposes j 
which was recently introduced into Congress by Mr. Lanham. ~fn- Ul£$ Beautua 
elud ed in this.bill is the reau £jst^<rr^untts-^for ^he co nstructi o^^Tr ^; ^ ^ . 
of tKe building for the Bureau. 

^ 

m addition to the construction funds requested. Title III 

of the bill initiating these provisions contains a number of sections 
which may affect the Bureau at some later date. 


Under Section 301, the Commissioner of Public Buildings is 
authorised to procure space by lease for the housing of any Federal 
agency or agencies outside of the District of Columbia, except the Post 
Office Department, and to assign and reassign such space as necessary. 

Section 302. The Commissioner of Public Buildings is author- 
ized to maintain a survey of the use of Government owned and leased 
office space in the larger metropolitan centers and the District 0 / 
Columbia, including adjacent areas, and to study and determine the 
extent to which consolidation, reassignment, and reallocation of office 
space, including the cancellation of uneconomical leases, would be ad- 
vantageous to the Government. Where he finds uneconomical use of space 
in buildings operated or leased by the Public Buildings Administration, 
he shall direct and prescribe its economical use or its surrender. 

Where such conditions are found to exist in space operated or leased 
by others than the Public Buildings Administration, he shall report his 
findings to those responsible therefor to the end that economical use 
of office space and cooperation between all agencies of the Government 
on space problems may be achieved. 

Section 303 pertains to the leasing of storage accommodations. 


Section 30h authorizes the Commissioner of Public Buildings 
to procure and operate public utility communications services in and 
between buildings under the administration and management of the Public 
Buildings Administration, in and outside the District of Columbia, where 
it is found that such service is economical and in the interest of the 

It is entirely possible that under this varticular^c lause if 
the Bunsd^ was not able to show that its present cqmmdh'icat'tons service 
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is economical and in the interest of the Government^ the Commissioner 
of Public Buildings could include the Bureau's communications service 
in an over-all communications service for the Governments however , it 
is not felt that the Bureau would have any particular difficulty in 
maintaining its own communications service. 

Section ^06 sets forth that effective on the date of enact- 
ment of the bill all office furniture and rugs, excepting that purchased 
by Government-owned corporations,, which are now or may hereafter be 
located in Government-owned or leased buildings in and outside the 
District of Columbia, operated by the Public Buildings Administration, 
shall be and remain in its custody and under the control of the Public 
Buildings Administration without exchange of funds and irrespective 
of the appropriations from which the furniture was or may be procured 
or the source from which it was obtained. Effective July 1, 19h6, 
unless specifically so provided, appropriations other than appropriations 
to the .public Buildings Administration shall not be available for the 
purchase of furniture and rugs in such buildings. 

For your information, there is no change in the Bureau's pur- 
chasing authority under 'this Section of the Act than it , enjoys at the 
present time. We cannot buy furniture when we are im'Federal-owned 
and operated buildings. The custodian of the buildings must do that 
for us. 


The progress of this bill will be closely followed by this 

office, 

/ 
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H. R. 4276 


IN THE HOUSE OE HEPHESENTATIVES 

' ‘ I 

OCTOBEB 3, 1945 

Mr. Lanham introduced the following bill; which was referred to the' Com- 
;mittee on Public Buildings and Grounds 


A BILL 

To provide for the construction of public buildings, , and for 
' other purposes. 

1 Be it enact^ by the Senate and House of Bepresenta- 

2 tives of the United States of America in Congress assembled, 

3 That this Act may be cited as the ‘-Public Buildings tAct 

4 of 1945’'. ^ 

5 TITLE I— PUBLIC BUILDINGS OUTSIDE THE DIS- 

6 TRICT OE COLUMBIA V 

,7 Seo. 1. (a) In-order that the Public Buildings Ad- 

8 ministration may be prepared to start the construction out- 
.9 side the District of Columbia of projects previously selected 

10 and for which funds, or contract authorizations have been 

11 provided, and for such new projects -as may be deemed nec- 

w ^ - // .5 O t - - V/ 
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1 essary by the Federal Works Administrator (and the Fost- 

2 master General where his department is involved), the 

3 Federal Works. Administrator is authorized to acquire, by 

4 purchase, condemnation, donation, exchange, or otherwise, 

5 lands or interest, in lands as sites or additions to sites .for 

6 said projects and, prior or subsequent to approval of title by 

7 the Attorney General, to cause to be prepared drawings &nd. 

8 specifications; for such projects, and to have performed all 

9 work incident to the accomplishment thereof, notwithstand- 
19 ing the fact that appropriations for construction 'ivork shall 

11 not have been made. Selection of new projects for the fore- 

12 going purposes, shall be made by the Federal Works Ad- 
12 ministrator and the Postmaster General from the list con- 

14 tained in their revised report dated September 25, 1945, 

15 and printed as House Document Numbered : Provided, 

16 That in Imaking such selections they shall endeavor to dis- 

17 tribute new and previously selected projects equitably 

18 throughout the United States, and may also select for 

19 prosecution projects not included in such report as in their 

20 judgment are economically sound and advantageous to the 

21 public service: Provided further, That the limits, of cost 

22 specified in the said revised report shall govern in the cases 

23 of previously selected as well as new projects. 

24 (b) The Federal Works Administrator and the Post- 

25 master General (where his department is involved) shall from 
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-1 time to time, but not less frequently than every, two years, 

2 submit to Congress revised reports showing the location' of all 

3 public-building projects throughout the United States and its 

4 possessions which they may deem necessary to be constructed, 

5 such reports to indicate the limits of cost for each such' build- 

6 ing or project, and in order to provide a continuing program 
*7 of public construction within 'the limit of such legislative 

8 ^ authority as Congress may enact the selection of new projects 

9 from such revised reports may be made from time to time in 
the manner hereinbefore outlined; 

Seg. 2. (a) The balances of appropriations and coii- 
tractual authorizations heretofore made 'for the construction of 
projects outside the District of Columbia are hereby made 

14 available for the purposes specified in section 1 as they relate 

15 to previously selected projects and for the construction of 

16 such projects: Provided, That when in the public interest it 
I'l' is found necessary to caned any such projects, other ;projects 

18 may be selected: Provided further, That the revised total 

19 limit of cost for all such projects shall not exceed $95,000,000.' 

20 (b)' The sum of $98;000,000 is hereby authorized to bo 

21 appropriated for the construction of new projects to he 

22 selected as specified in section 1. 

23 Sec. 3. When the ‘lowest responsible bid for the prin- 

24 cjpai contract -work, or for a major subdivision of the work, 
on any one :project outside the District of Columbia exceeds 


the ](unds estimated to be availabla for that portion of the 
.2 work, the Federal Works Administrator is authorized to, 

3 increase the. limit of cost of the project as apj^roved by the 

4 Congress by not more than 10 per centum in order that a 

5 contract, or contracts,. for such work may be awarded: Fro- 
.6 vided, That the total of the limits of cost of all projects ini a 
7. single program shall not be exceeded. 

8 TITLE II-PUBLIC BUILDINGS IN AND NEAR 

9 TEE DISTRICT OF COLUMBIA 

10 Seo. 201. The Federal Works Administrator is hereby 

11 authorized under the, provisions of the. Public Buildings Act 

12 of May 25, 1926, as amended (40 U^ S. C. ’341-347)', 

13 to construct the following buildings in or near the District 
14. of Columbia for, but not limited to, the use of the Govemr 

15 ment activities indicated and under the limits of cost specified : 

16 (a) An additional building for the General Accounting 

17 Ofiice, in square 529 of the District of Columbia, including 

18 a tunnel to connect the additional building with the building, 

19 authorized by the First Supplemental Civil Functions Ap- 

20 propriation. Act, 1941 (54 State 1036) , under a revised^ 

21 total limit of cost of $18,900,000 for the two buildings. 

22 The unobligated balances of appropriations heretofore made 
23, for the. building previously authorized are hereby naade avail- 
24i able for the enlarged project. 


1 -(b)’ State department Building, in square 167:, of tKe 

2 district of Columbia, a portion of which was purchased fdt 

3 a State department iA^nnex duilding (55 Stat.- 107 ) , under 

4 a total limit of cost of ^1S,000,000. " • I- 

•5 (c) I^avy department Building > or buildings, wi&^ 

6' the area lying South ot G Street Northwest,* betWeeh Vi?- 
>7 ginia Avenue and Twenty-third: Street on* the east' and th”e 

8 .Botomao 'River on the west, .in ^ the district of-;Cblunibia, 

9 Under a totallimit of cost of $46,500,000: - ^ 

10 .(d)? -Extension, of the -building locatedi at 'TSventy-firsh 

11 Street and Virginia Avenue Northwest (War department); 

-i 

12 on Government-owned land in the district ; of Columbia,- 
13. under a revised total limit of- cost of $29,500?000f for* the 

14 entire project. 

15 (e) Administrative offices of the National Bureau of 

16 Standards, on Goyernment-owned land, under a total limit 

17 oncost of $3,650,000. - ' V - ’ 

f 

18 (f)'A building or buildings, on dovernmeht-'owned 

19 land; for the servicing and stbmge of ffihh ‘records for the 
20' National' Archives and the GDibrary of Congr^S, 'under a- 
21' lotallimit of. cost of $5;000,000. 

22 (g) A 'building or buildings, on Government-owned' 

23 land, for the storage of valuable records of theNederal’ 

24 Government, ^uhder a total limit of cost of^$6;500,060.'^ " 
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1 {h) A. Federal office building, under a. total limit of 

2 cost of. $20,000,000. 

3 {i) A. building for use of building operation facilities 

i 

4 of. the Public Buildings Administration, under a. total limit 

5 of cost of ’$2;800,000. 

6 Sec. 202. The Federal Works Administrator is hereby 
7' authorized, under the provisions of the Public Buildings Act 

8 of May 25, 1926, as amended (40 TJ. S. C. 341-347) , to 

*- ' 

9 acquire land where necessary and to construct for the, Smith- 

10 sonian Institution the following buildings and facilities:^ 

11 (u) Ai buildipg on a suitable site in. the Mall for a his- 

12 torical museum to include space, for the exhibition' of the his- 

13 torical collection of the Nation, including naval and military 

14 collections, memorabilia of noted Americans, philately, and 

15 numismatics, under a total-limit of cOst of $6,600,000. , 

16 (b) A, buildmg for the engineering, and industrial coiled- 

^ I 

17 tions of the Nation, including aviation, under a totalliinit 6f 

18 cost of $9,150,000. ’ 

i 

19' (o) Additional facilities at: the National Zoological. Park, 

20 including an aqiiarium, a lion house, an antelope house, a* 

21 monkey house and monkey island, and barless pits and pad- 

• 

I 

22 docks, under a'totallimit of. cost of $2,645,000. 

23 Seo. 203. In carrying out the provisions of sections 201 

24 and' 202 of’ this title, the Federal Works Administrator is ad- 

25 thorized to acquire by purchase, condemnation, or otherwise, 


JL lands or interests ;in lands as sites or additions to sites for the 

2 projects specified therein and, prior or subsequent to approval 

3 of title by the Attorney General, to cause to be prepared 
4. drawings and specifications for such projects, to redesign 

5 presently authorized buildings where necessary, and to have 

6 .performed all work incident to the accomplishment thereof, 

■7 notwithstanding the fact that appropriations for construction 

» 

,8 Work shall not have been made. 

9 Seo. 204. OChe Federal Works Administmtor ds hereby 
40 authorized to acquire squares 59, 82, 123, and south of 104; 

11 and such parts of squares 81, 104, 122, and 62, in the 

12 District of Columbia, necessary ;to the completion of the 

13 grounds, parking, and' approaches required^in the develop- 

14 ment of the Northwest .Rectangle group of Federal buildings 

15 undera totariimit of cost of 83,160,000. . " T 

.9 

16 Sjec, 205. The area within which sites, or additions 

17 sites, ior public buildings :ih the District of Columbia m^ 

18 be acquired is hereby extended to include the area bounded 

19 by First Street Northeast and Southeast, F Street North* 

20 easti R Street Southeast, and the Anacostia River; also, 

21 the blocks numbered 1082, 1093, 1118, 1125, and south- 

22 east of 1068 bounded by Fifteenth Street, North Carolina 

23 Avenue, C Street, Twenty-first Street, and .B Street North- 
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1 TITLE m-MISOELLANEOUS PROVISIONS. 


2 Sec. 301. The last' twe provisos of section 2 of the 

3 Act of August 27, 1935, as amended (4011. S. 0. 304b), 

4l beginning with the words: ‘'Provided further, That the 
5 amount so charged against any Federal agency * * 

6. to the end of the section are hereby repealed. 

^ Section 3 of the Act of August 27, 1935, as amended 

8 (40 U. S. G. 304c), is hereby amended to -read as. follows: 

9 The ’ Commissioner of Public Buildings is authorized to . 

10 procure, space by lease, on such terms and for such period 

% 

11 not in. excess of five years as he may deem in the public 

12 interest, for the housing of any Federal agency or agencies 

^ » i: 

13 outside of the District of Columbia, except the Post- Office 

14 Department, and to assign and reassign such space. To the 

15 extent that the appropriations of the Public Buildings Admin- 

16 istration not otherwise required are inadequate therefor, the. 

IT Commissioner of Public Buildings may require each Federal ' 

18 agency to’ which leased space has been assigned to pay 

19 promptly by check, to th^ Public Buildings Administration ■ 
^0 out of its available appropriations, either in advance or dur- 

21 ing occupancy of such space, all. or part of the estimated cost 

22 of rent, repairs, alterations, maintenance, operation, and 

1 

23 .moving: Provided, That when space in a building is occupied 

24 by two or more agencies, the Commissioner of Public Buildr 

25 ings shall determine and equitably apportion rental, operation. 


4 • 

• 

9 ' 

1- and. other charges ou- the 'basis of the total amount of space 
2 so deased. 

’3 Sec. 302. The Commissioner of Public Buildings is 

4 authorized to maintain a survey of the use of-Government 

5 owned md; leased office space in the Jarger metropolitan >cen- 

6 fters and the District of Columbia, including adjacent ■ areas, 

7 and to study and determine the extent to which consolidation, 

8 reassignment, and reallocation of office space, including the 

4 

0 cancellation of* uneconomical leases, would be advantageous 
iO to 'the Government. Where he finds uneconomical use of 
J-1 space in buildings ' operated or tleased by the Public ^Buildings 
Administration, he shall direct and prescribe its economical 

d3 use or its surrender. Where such conditions are found to 

) 

14 exist in space operated or leased by others, than the Public 

15 < Buildings Administration, he shall report his .findings to those 

t 

16 responsible therefor;to the end that economicapuse of office 

17 "space and’ cooperation between .‘all agencies of the Govem- 

18 ment on space problems may be achieved.,* This section shall 
19' not apply to buildings under the supervirion of the Architect 
20' of the Capitol nor to buildings operated' by the Post Office 

21 Department. 

22 Sec. 303. That portion of the Act of Afarch 2, 1913 (40 ^ 

23 D. S. G.,36) , pertaining to the leasing of storage space in the 

24 District of Columbia, is hereby amended to read as follows: 

25 “The Commissioner of Public Buildings is authorized to 
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1 enter into contracts for the leasing, for periods of. not exceedr 

2 ing five years, of storage accomnaodations within the -District. 

3 of= Columbia, for the use of the several activities of the Govem- 

4 ment, subject to the provisions of section -322 of the Act of 

5 June 30,: 1932, as amended (40 D. S. 0. 278a) , payable 

6 from appropriatiens' that Gengress may 'from- time to time 

7 make for rent of buildings in'the District ef Columbia.” V 

8 Seg. 304. The Commissioner of Public Buildings is 

9 authorized, to .procure and. operate public utility communicfi- 
19 tions services in and between buildings under the administrh- 

11 tion and management of the Public Buildings Administration, 
.12 in and outside the District of Columbia, where' it is found 

12 that such semce is economical' and in the interest of the 

14 ■ Government. :! 

15 Sec. 305. The Commissioner of Public Buildings shall 

16 have exclusive authority in all' buildings 'operated by the 

17 Public Buildings Administration to enter into contracts, upon 
IS , such terms and conditions as he may find to be in? the public 

19 interest and without securing competitive bids, for food.serv- 

20 ice^ in building designed- to. include, such facilities or where 

21 such services are subsequently found to be necessary; to estah- 

¥ 

22 lish rules and regulations for the operation thereof; and to 

23 make all sanitary inspections in connection therewith. . 

21 Sec. 306. Effective on the date of this enactment, all 
25 office furniture, and rugs, excepting that purchased' by Gov- 


i' ernment-owned' corporations, which are now Or may here- 

2 after be locate4 in GovernmentH)wned or' leased buildings 

3 in and outside the .District of Columbia, operated by the 

4 Public Buildings Administration, shall be and remain in its 

5 custody and under its control without exchange of funds and 

6 irrespective of the appropriations from which the furniture 

7 was or may be procured or the source from which it was 

8 obtained. Dffectiv.e July 1, 1946, unless specifically so 

9 provided, appropriations other than’ appropriations to the 

« I 

19 Public Buildings Administration shall not be available iOr 

11 the purchase of furniture and rugs in such 'buildings. 

12 Seo. 307. Hereafter, when -part of the cost of construe- 
1^ tion of a public-building project has been, appropriated by 

14 Congress, the Pederal Works Administrator may enter into 

15 contracts for construction work within the full limit of cost 

16 fixed by 'Congress therefor. 

17 Sec. 308. Hereafter, the ‘Commissioner of Public Duild-i- 

18 ' ings 'only shall be required to approve sketches, ;plans, and 

19 estimates for buildings to be constructed .by the Public 
29 ■■ Buildings Administration, except in the casc‘ of buildings 

21 /designed for post-office purposes which shall be approved by 

22 the Commissioner of Public Buildings and the Postmaster 
General. 

21 Sec. 309. The provisions' of sebtion 322 of the Act of 
25 June 30, 1932, as amended (40 U* S. C. 278a), shall not 


• # 

« 
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1 apply with respect to the rental of; temporary quarters for 

2 housing Tederal activities during the replacement or re- 

3 modeling of buildings by the Public Buildings Administration. 

4 Sec. 310. Section 5 of the Public Buildings Act of. 

5 May 25 , 1926 (44 Stat. 630) , is hereby amended to delete 
6’ the following words which appear at the end thereof: “and 

7 to charge against the total sum of: $150,000,000 herein- 

8 before authorized only the respective.net excess cost, if any, 

9 over and above, the proceeds of such sales, or providing 

10 such new sites and buildings’* and after the words; “miscel- 

11 laneous receipts” change the comma to a period. 

12 Sec. 311. The Conuniissioner of Public Buildings is 
12 authorized to ^ contract for seeding, planting, or landscaping 

14 the grounds of any public building constructed by the Public 

15 Buildings Administration in am amount not exceeding $1,000 

16 without reference to, section 3709 of the Revised Statutes. 

17 Sec. 312. In the prosecution of construction projects 

18 or planning programs assigned to the Public Buildings Ad-^ 

19 ministration for which funds are provided by direct appro- 

20 priation or transferred under authority contained in the Act 
21= of June 15, 1938 (40 U. S.'C. 265), an amount adminis- 
22 tratively determined as necessary for the payment of salaries " 
22 and expenses of. personnel engaged, upon the preparation of; 

21 plans and specifications, field supervision, and general office 
25 expense, maly be transferred and consolidated' on the, books 
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1 of'4he Treasury Department into a speeial aeeount for direet 

2 expenditure in the prosecution of said work, sueh expendi- 

3 tures to be subsequently allocated and reported upon by 

4 projeets in accordance with procedures prescribed by the 

5 General Accounting Office. 

6 Seo. 313. The Tederal Works Administrator is hereby 

7 authorized to dispose of that parcel of land situated in the 
S city of Washington, District of Golumbia, described as lot 
9 numbered 71 in square 234, improved by premises 2218, 

Thirteenth Street Northwest, together with the improvements 
il thereon, in such manner and upon such terms as he may 
deem to be for the best interest of the Dnited States, to con- 
vey the said land, together with improvements thereon, to 
, 14 the purchaser thereof by quitclaim deed, and to deposit the 

15 proceeds of said sale in the Treasury of the United States 

16 as miscellaneous receipts. 

I'f - Seo. 314. The Commissioner of Public Buildings, to- 

18 gether with the Postmaster General where his office is con- 

\ - 

18 cemed, is authorized to accept on behalf of the United States 

20 unconditional gifts of real, personal, or other property in 

21 aid of any project or function within their respective juris- 

22 dictions. 

23 Seo. 315. All Acts and parts of Acts inconsistent or 

21 in conflict with the foregoing provisions are hereby repealed 

< 

^ to the extent ; of such inconsistency or conflict. 
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TO 


FROM 
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SUBJECT: 


a 


W. R. GLA7IN 


FBI BUILDING 

{ /\J^UJ ) 








DATE: January Ikj 

r y Taimi . 


I am^ttaching hereto a :P^sTrm[ari sat i.a a^f pertinent 
portions of the hearings before the House Comnittee on Public Bail 
ings and Grounds in connection with H. R» h2l6 which is i:he 
Omnibus , Building Bill and which includes a building for the FBI. 



.5*. targo B 
Vr* 

Mumford , 
Mr, ^orag 
Mr, ^uljui Tanm^ 
Tale, l^oQg ) . , ** 
Mr, Keasa 
Kiss -Beel m 
iMlga -Qandy 


At no place in the hearin*gs is an FBI Building mentioned; 

however, a Federal office building is mentioned and from past con- 

tacts with Mr, Reynolds, Commissioner of Public Buildings, I have been 
advised that under present regulation all government buildings will be 
known as Federal office buildings rather than buildings of a particular 
agency or department setup, > 

I hgd the opportunity of discussing the status of this bill 
with Mr, Reynolds this morning. He advised me that he does not feel 
that there is going to be any opposition to the building which is to be 
constructed for the FBI, I asked him pointedly whether any other agen- 
cies would be in the building. He stated there has . been no assignment tfd 
space; and if the FBI justifies the -need for the entire building, 


of 

there would be no trouble at all concerning its occupancy. He also 
mentioned to me that no particular site has been picked out for the 
building at the present time; that they are , now interested in securing 
the funds for the building at this particular time, . 

I mentioned to him that Congressman Lanham had made certain 
critical comments concerning the building program, and Mr, Reynolds 
advised me confidentially that most of the critical comments had to 
do with/SBditional building for Smithsonian, the War Department, certain 
of the construction work for the State Department and the Veterans 
Administration, * 

He advised me that executive meetings would be held by' the 
Committee on Public Buildings and Grounds sometime during the covhng 
week, and Titj will probably be reported out soon ^ereafter 




ut soon -^ereaf ter , . j. 


It is suggested that the DirectaWmay 
proposed building when he appears , before the Sub-Comm'Htee on Appropri 
ations on Thursday of this week. There probably wi3T%S%'o^^ mention 
of quarters for the FBI during the hearings ^efore the Sub-Committee on 
Appropriations; and by our expressing an interest in a building for the 
FBI, :it may speed it up a bit when the bill reported out on the 
floor of the House, 



CHANGED TO 

? s 9/t' \ 


STANDARD FORM NOk ^ 


Office TS/i-emov^dufyi • united statk government 


TO 


FROM 


SUBJECT: 
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H. H. CLEGS 


DATE: 
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On Saturday afternoon Congrossoan Fritz Lanham told mo that 
the Federal bill providing for additional seat of governxnent buildings 
had been given consideration by the oosaaittoe and public hearings had 
been held. He indicated that there was to be an Executive Conmitteo 
aeetlng in about 3 weeks to determine what further action should be taken. 
He said that the psychology of the moment would. make it unwise to bring 
out a report on the bill since the pressure at this time was for building 
homes for Veterans. The Executive Committee meeting will undertake to 
decide when further action^ould be taken. He did not recall that there 
was a building known as thg* TBI building b ut he indicated there was no 
opposition to the bill and that members of both parties were favorably 
disposed toward it in a general way. It is quite likely he said that there 
would be some slight laodification or change or amendment because this 
usually happens but no action is expected of a definitely favorable nature 
at any very early date. I ^sked him if it would likely be a natter of 
several months. Ho stated ho oouldn^t state positively at this time, duo 
to the temper of the people about the residence shortage, but that it was 
entirely favorable. 
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Ur* r* ^R9ynold9 
ComiiB9ioner of Public Butldtng» 
Public Buildingo Adminiotratton 
Federal Worke Building 
Waehingtong D* C* 

Dear Ur* Seyneldet 


Encloeed heretoiik ie a copy of a cotmunicafion 
juhioh Brigadier Oenfral Albert D^^oxg Commanding Dt C* 
Uaiional Guards trananitted to the Preeident on February 
S3, 1946, concerning continuing occupancy of the Identifi- 
cation Divieion of the Federal Bureau of Investigation in 
the D* C* Rational Guard Armory* 


I knoiP you are amre of the fact that the Armory 
ie utiliaed to its maximum extent by our Identification 
Division at the present time and it toill not be possible 
to releaee the Armory until and unless adequate space of 
a permanent nature to withstand the heavy floor load of 
our identification records ie made available* Ve would 
^ need at a minimum at least 350,000 square feet of space 

h to house our records* 

•s' 

I 

i It is felt that since temporary occupancy of 

'V the Rational Guard Armory will undoubtedly be subject to 
discussion continuouslu in the future every effort should 
be made to secure appropriate ^nds to construct the neces- i 
V/\V sary building to house the Federal Bureau of Investigation* 

' It is my understanding that a request for authority to 
construct such a building is contained in document S*B* 

4276, a bill introduced by Mr* Lanhan on October 3, 1945, 
to provide for the construction of public buildings* 


Mr., Cis g£. 

Mr. CofHC 
Mr., OUvl;C 
Mr*. lAdd 
Mr.- NlClJCi^ 
Rosen 
Mr* Trecy, 
MT. CarsoiC 
Mr., Ega n. 
Mr., Gurney 
Wj HenflorC 
Mr. ^encln^ 
Iff-.- Qulnr^ Tai 
Mr. NeaseV 
Mias dan<i!?II 
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ifr« W* B* B9ynM9 


•m S m 

Tou May uiBh to bring to the attention of the 
meabere 0/ the Coemittei on Publie Buildinge and Grounds 
the eritteaJ aftuation facing the federal Bureau of Invee» 
tigatton today so that an effort nay be made to secure 
affirmative action on the bill in question* 

X loill appreciate anything you can do to aesiet 
US in this matter since it is my understanding that other 
space is not available for oeeuponoy in the district of 
Columbia at the present time* 


Sincerely youre^ 


Bnelotu 
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FSADQUASTSRS 

DISTRICT or COLUMBU WATIOJ/AL CUARD 
3127 VUriCIPAL CSMTSR 
WASUIROTOR 2, D^ C* 


rthruaru 23, 2$k^ 


Tht Rr^sidsntj 
Jh« Whitt Douse, 

Washington, D, C* 

Uy dear Ifr* Connander-in’^htafg 

The War Department has notified me as Com- 
manding Oeneral of the District of Columbia Rational 
Guard that the District of Columbia is espeoted to 
provide a Rational Guard force aggregating 338$ officers 
and men* It is expected that t:he re-acHuation of the 
District of Columbia Rational Guard be effectiue July 1, 

19h6 and that plans for such re-etotivation be immediately 
made* jn order to care for the units allocated to the 
Dtetrict of Columbia, it is necessary that the Rational 
Guard Armory, nom occupied by the ThI, be obtained not 
later than JUne JO, 1$%.6* 

« 

Ter your information I eneloee copy of letter 
/roR Preeident Roesevelt under date of Tehtuary 13$ 19k3 
requesting uss of ths Armory for the TBI and aeeuring me that 
**Ajter the mar the Federal Bureau of moeetigation will 
vacate the Armory and the Rational Guard mill return to ite 
fhomeU" 


under ths organisation of the Dtetrict of 
Columbia Rational you are my command^T-in-chief* 

The Cosmiseionere of the Dtetrict of Columbia have no 
authority or juriedtetion over the Guard* It thus becomes 
necessary for me to requeet that you teeue the neceeeary 
directive restoring the Armory to the Rational Guard* 

Respectfully yours. 


/«/ ALBERT L* COX 

Brigadier General, Commanding 
Snol* D* C* Rational Guajrd 





I 




February .13, 194$ 


I would esteem it a personal favor if you 
and Colonel JDravo will $ee fit ^o vacaiie the space 
you are now occupying in the Armory for fhe vse of , 
the Federal Bur.eau of Investigation* J am informed ' 
you have a staff of five and that the Federal Bureau 
of Investigation can put one hundred and thirteen 
employees in the same space* The Bureau of the 
Budget and the Public Buildings Administration can 
assure you of the correctness of these figures* :I 
recognise your attachment to the Atmory* However, we 
'must all do things during the war we donH like to 
do and I am sure you will agree this is one of them* ' 
J know you are keeping valuable records of the 
National Cuatd which is now in the field and that you 
receive many inquiries about the personnel* However, 
these records can be kept ynst as well at the Municipal 
Center* After the war the Federal’ Bureau of Investiga- 
tion will vacate the Armory and the. National Guard will 
return to its "home*'' I ~know that you have struggled 
long to achieve a proper ^'home” for the Cuard* BUt 
it will still be there when this is all over* 

' In the meanwhile, I ask that you do this* 

Very sincerely yoursj 


Franklin l>* Bo os eve It 

Brig* 'General Albert L* Coz 
District of Columbia National Guard 
pool Bast Capitol Street 
Washington, D* C* 
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■The White House . 
Washington 


Dear General Cox: 
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I$4B 

MtMOMAMMM rm MB% T013OM 
m* QUfJOt 


UiOO M 


Prii^W»^wing 

•* .*»• V 0 build ^g /or Jur«Mij A# »^ict irir 
«Ml 9 «t ihd Cmmitbdd tu uudu « biiX du that d//dub 

Jb0 Attumug 0m9ruX uuktd bbut tbs 

<•24 <Jka< -i »«ui4 pr#p«r# « a<ii«r««4iai imudiuUlg* 

Turg trulg youru^ 

S/^ ^ I / 

Jwkb Xdgur i^tiwr 
JDlr««##r 


JEstjm 







ISCL^JSSIFICATIOH AUTHORITY DERIVED FRuH 
|FBI AUTOHATIC DECLASSIFICATION GUIDE 
DATE 10-01-201Z 


Fe bruai^yrSdf 1946 


Brigadt er General Barry iTowJtlns Vaughan 
miliary Aide to the Preai lierit / 

'The White Bouee - ■!- .■ i [ i; , 1-- 

Waehington, ‘ 


Dear General Vaughans^ i . !* 

In geoordance with j; i/our' reguest of February S7, 

I Vft 4 no +.n until fl *• < o in W # '/> *• ./2ioA‘o'itn.Thi:/in-t^'f'o oomm; 


\1946^ I am returning to you j Brigadt er General: Cox * a commu^ 
'htoatipn to the ^ 0 / February B3,' 1946p, wheretn he 

requeaied that ah ajpprqpridte directive be^lesued returning 
thetDietript of Colum^^^ Bdtiohar Guard 'Armor y to the Na» 
\iiohal. Guard* , . M'- ' a 

,rv^ -I- • ■ ■ i 

In oonneotion with^this particular matter^ early 
[during the mar perijod 'dite to the trjemendoue increaee in 
:ihe\mork of^^ . 'flUireou beoame 

nec^seo^y ito(^^.(^ ,epd'ce to hoiiae pur fingerrl 

jpfiM.^i'dentif^^ act< o'tt f ee 

1 ’ 'i I I ‘ ' ■ ! :.| i"' - •• ^ -rtfi- ' 

I j : , j “ The offtoiala of the \Publtc Buildingo Admintetra- 
it J on and.; tfte Biiregul 0 / tfte!| Budget /eddeavo^ to locate | 
Ihepeiegry Buredu |ondi<^ that the' 

JDietric^^^ Guard Armory was the only 

auailable ;ej3ae in the City of iWdehington in whi ch these , 
aotivttiee: oodld be ihouajad:^ lAa General Cox mentioned to ;, 
the ! President ! In hte commuTjlcattgh s-o/ Februory PS, he 
vaodied the Ainiory in February of} 1943 upon being request* 
ed to do ao by Prjeaide^ with thedundehstanding 

that the A}r7!ior0wpui{d}be -Vtcdt4d after the mar, 

I T' have ' been verg nuch aware of the fact that our 
PoeupaMV' of the Diatri at jiiJfJ-CdluEfbio 

[lttiae;a temp ora ^yoneae ot; best and the BurepuAp need for 
[space has been cpntinuallyl \nkde khoym by metiq^ the appro*: 
ipridtel offipidte^ of the Public [Buildings Ad^hiQtratf onf [:k 


Tolsoh 


Coff eyi^ 
OlavlnT 
Ladd u 
NlchoT? 

Tracy 1 


. Ca^som ' 

. EgpJijsjSH 
. Qurnea H 
. Hendon ' 

. Pflhnlngton 
. Qu'lnn jTanjnf 
Ml'. Nease 'ctr/Hg 
Miss Qandv : 


■u Of, 

'mrofmrm 






Brigadier General Barry JSTabArfna Fau^ftan - ^ • 

If had been au^geatcd by the Chaiiman of our SubrCoamittee 
on Appropriati one in the ffoaee, of Bepresentativee that a 
buildtng be erected to hou'de the entire Federal Bureau of 
Inuestigatioria Prt\or to thle rear period repreeentatioee ^of 
the Public tuildinge Admtnietrdtipn had conducted consider^ 
able reeearch into the poseibtlity of constructing such a 
buildtingj however^ with the 'scarcity of materials during 
the war period they had been unable to secure necessary | 
authority for the construction of such a buildingm Bealfs» 
ing^ the need of constructing ai building ' to house^the Federa. 
Bureau of InveetSgaition, ths're was included in a bill which 
waS: introduced in the Bouse I'Of Bepresehtatives on October 
3, 2945, (HaRm 4276) a request for auth^tty to construct 
a federal office building to house the Federal Bureau of 
Investtgatioam Thfie bill s^ili in comaitteeiand aduice 
has been received from 

of Public Buildings^ that ■ it) does ■iho^''dPpear that fdvorable 
action^ will be taben on this^ bill in' the^ti^ 
due to the very critical Jtpuairigvbhpt^^ 
throughout the entiire countrWji lfr» ^ 


the I’i strict of Columbia ^itiiohol Guard Armory to hi 
July 2| of this year as he |h|as requested* 

! 5 : Sincerely yours, 

\ \ [ :l3jra7' Jfoov®? 
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standard FORM NO.. M 


Office M.emomndum • 


MR. TOLSON 
V. R. GLA7IN 


UNITED STAHES GOVERNMENT 


oate: March 28/ 1946 


'bo< Id/ 


M*. Ooffey 

Iflr. GUtib" 
it, 

It- Tracy 
w. iw 
UP- Cafso^ 
WP- ««k 50D“ 


J/r. Tordf -Assistant Chief Clerk of the department Mtl lVt ?~ 

Of Justice, communicated with me this afternoon and stated Mf. timiio a 

that Mr. ‘McCranerj/'s Office had received a communication- from 

Congressman Lanham concerning a buifding for the Federal 
of Investigation and referring to a letter the Attorney (^^neraJ^^-J^^^mz 
had sent to Mr. Lanham on this particular subject. Wss OaBGy 

Mr. Ford stated that the department had no record of 
such a letter and that in one instance in the past the Bureau 
of the Budget had advised the department not to send any communi- 
cations to Congressman^fipjiJiMn. on the pending bill which included 
certain office buildings and Mr. McGranery was desirous of knowing 
who had sent the letter io Congressman Lanham. ^ 

I advised Mr. Ford that ~the Attorney General had per- 
sonally discussed this viatier with Congressman Lanham- and had 
then discussed it with the Director and upon the instructions of'”"? 
the Attorney General, the director had prepared a statement cpn- / 
cernihg the Bureau's needs, which statement was to be furnished / 
to Congressman Lanham, presumably by the Attorney General. 
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X FEDERAL BUREAU OF INVESTIGATION 


Rooa 5744 
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TO: JL Director 

V.t\ 

Mr. Edward Tama: 

Mr. E. A. Taasaa.^.,- 

n„.....Mr. Clegg 

Ur, CUgg,„„, 

Mr. Glavin 


Mr. Ladd 

Mr KichoSe........... 

' - Mr. Nichols 

Hr. Eo»*o 

Mr. Rosen 

Mr# 

Mr. Tracy 

Kr, CtLTtea 

Mr. Harho 


Mr. Hendon 

Mr. Gi:rise« 

Mr. Jones 

Hjwbp' 

' Mr. Nease 


Miss Gandy 

Pe'J-liigtoB r-... 

J?ersonnel Files 

SeStron””-'*= 

Records Sectior 

''•f. ^'*aJa 

Mrs. Skillman 

’ ■» Gandy.,.,,,,.,, 


See Me For Appropriate Action 

Send File Note and Return 



Clyde Tolson 



// /- itx 

CHANGED TO 

Tf 


h^~ //^/- 

CHANGED TO _ 









CHANGED TO _ 

'f2i1X^y y A 7 /^ 3 , y cS- 7/j^ 7 ' 2 ' ^ 

•i Z?)f^y 

Y3//5 5^3/^^ 

7 3//^ 



\J 


(:> C> ' I / Ji (^, / ' 


CHANGED, to „ 



I 


V- ^ f/K 


CHANGED TO 

kC>- I6'f <s-y- 

f39Xf. 9-^^y/^y 

/ '■ ' i 


tX 



7s; // 

CHANGED TO 

J'f-j f 





I 


4 4 - 

CHANGED TO 

LA- r- 


c/ 


r 


i 




I 


I V 


CHANGED TO 

<^ir- ^ ^ c?// V ^ 
v ^ ¥■ ^ V o5 v-y 

vy9/^j 



1 





i 



) 



• ' # 


I 




I 



9 '^ 

CHANGED TO 


I 
















s 





f t 

CHANGED TO < 

4 <p'/r - Z 




/f7 • 

CHANGED TO : 

16 '^ 

4 ^////^ 

^ ' ^ 4 '-?^/'/^ vy^/J}^ 

■jr vyW/ ^97//^ 

I yyP/sia^ fy//:i<^ 

‘t>-y7/AiC/ ' ■ 

, 1 

/■ ■ - " 


i 


^ — //o2 (S?/ ~~ If^ 

CHANGED TO , 

S'3-9'/^- ^ 


i 


i i>' 3 )( 6 ' 
Lf. 

H-y 2 )^ 


U- Z/^^/-' //f 

CHANGED TO:^ _ ^ 

' ^ ^ V . ^ J> 3 // 

^ t> 3 X’'/ ^ / .. 


Y^'^yj '+ 


•TAMOlMO POIIM NOW <4 


■ ^(^ce MemorJ^^m • 


4 



TO 


FROM 


; 


SUBJECT : 


Ur, Tolaon 


L, B* Nichols 


0 


UNITED STA*^ GOVERNMENT 

DATE; December 2952^ 

Td«i . 


Ur, Troiter and I visited the Iden ti f ication 

Building i:hislalt^ ^M^ an d" carj^uAll^^ 

^ - -t , ""’2 4.*r’”n. J- r t;ie first 


es 


time since 
in one lara 



W or24^W AH^JJ^_ we now ham.Ml .0/ . OJtur ,-wq« n 

room. The room looked excellent. However,, we ar e_ confronte d 
witn a terrifAc^ problem ofaeixuering the files fronths X^enti- 


/ i ca^STo^SuilLd^^ E achJ^jlh^as^^^^i^ be JLp age d 

oirSTf m mmf{caUoh3uil^Tih intTthU^ili^ 

ftoug a terrific DroJ>lem .inJceepina UD...wi.±k^the 

file s, 

We UiSJLane no re con vincM^A oAdU t.han_eper. .^^^ 
the sooner all of the DJ v isions, activiti es.. and facitities^f 


the Bureau can be brought under one roof,, the better off it will 
be .ror th e B urea u., X do know that considerable planning has been 
made for t he preparation Jf'TiuW^^ in the evenriTfe’^ 

Jm^Mi:S3PJmkAm^9f^ for this grs. 

A fiKur lSunm e rfteX^.,a nd Uilt Hill, from what I have learned, the 

o,4ggrggg^a> and: one_^j^thpd^ g.,buAlding„ p?-ogram 
whi oh w i ll •take...th e.^ Pla ce.. of.^ bo.ondoggl i ng days of the old Public 
W o r ks Xdn inintrati on and its numerous leafc-raking Jobs, etc. 

By the ’same token, the administratio n of the Department 
o f Justice is sorelu „handijc.aoDea. bv ,no.t having alX of.,its:,faciXtties 
under one roof, I am in thorough agreement that. ft. is unwise, for 
th .e Bureau own widely separated from 

the Justice Depar tme nt buildin g , However, when a' prop^i'ftbus moment 
[arriuesTl oe^sh education for a new Depaf'tnent 

of Justice Annex, which Could be assigned to . house ths fPciTit'fee of 
theF^erai Bureau of Investigation, 




An ideal j o catign^wo.ul d.^&^Pii,Jkhe.. southwes t egrne r of ^ 
9th and Constitution Avenue, It will be recalled that the National 
Utfs~ 8um""of"^HiTtdrirT^ epyAh,- P. iAP Pf, i tu Afon'^'Av^e^^ " / 

luTrt atree if Apt, Asj pn^. fhe. sidepf 


J 


, ^ , _ f 

Co n83i3]ij^AQP.-AiLem .e^aJL^ i , There is a large" park on the * 

southwest corner of 9th Street and Constitution Avenue, There 
might be some problem with the National, .Capital Planning Commission 
o iLtne IT flT^AfWflommissionr however, W'Hhtnk t/iq-fe|0'; sfronc casA\ 
c<ml ^be. made if. ths.^ iM± J.UP.e, of.^ b.uJMfMP Ms>,ne.. Pklb^Bo n this 
parkwau.as i t. woul d not, i nterfe.re' with ' the^MalL and. could' tTend 

iXkAS,,JJ^ZC^^ (JO ■ ^ 

'f'l A rs » 
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Jieno to Mr* Tolson from L*. B* Nichols 


Vecenber 3, 1952 


A further argument for tf}e building, lies in the fact 
that the building could be so constructed so as to give maxinun 
protection to our files in the event of an atomic bombing of 
Washington, and protection on all except O' direct hit*. We are 
kidding ourselves, J think, when we say we. will evacuate files 
in the event of an emergency* We will not be able to evacuate 
any of our files unless we have a long period of notice* 



A tunnel could ^conne.ci-J^he.^ainJBeparJment:^of Jus tiiijs* 


Buildinp' and the Department of Justice Annex by running diaponall 


under Constitution Avenue from the noj'thwest^corner o. 
to the southwest corner of 9th Street and Constituti 





at an o 




It s eems to me that this idea might very well be planted 
o rtune^aK€/Lt,JiLi:tM^iJ i&^£jff,,^A.tX(^ 
tect mi ght very well arise with jthe Appropri ations 

gpam* 




I think it will be necessary to take a long range view 
on this* I think we should start planning now and certainly we 
can never hope to get a building unless we set the machinery in 
motion* I believe that the Bureau will be much better off under 
one roof if a building could be designed for our special needs* 
Then too, there would be ample need for the Federal Government jt o. 
utilise the space vaca 






other units in the Department* 


get anywhere in zh¥w 




I,...theT^e.toT. e reco mmend that wei star t to,. w ork now laying 
the groundwork* 
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Office M.ef?Mandum • 


sra 


UNITED ST31TES GOVERNMENT 


yio 


MR. TOLSON 


TROM 


I l/f^ ■ 

r. R. <?ixrjiyjrtL 


DATS: March 30, 19S4 


— T:r- 



I am attaching hereto a copy of a communication from 
Mr, Andretta, Administrative Assistant Attorney General, addresse 
to the Attorney General under date of March IS. 196 4. pertainin 
to Department of Justice construction requirements. 

Mr, Edgar Ford, space representative of the Department 
confid'ei^i ally furnished me yesterday, March 29.. 1954. with the abcfVe^ 
referre^~;to copy of Andretta' s communication, he advising me that' 
it appears that the Government is planning ahead on public works 
progrjimspjn the event such programs must be instituted to continue 
a good economy in the future, 

Zt will be noted from the attached memorandum that Andretta 
states Me ^ff els there is an imperative need and ample Justification 
\for a newMuildinp to entirely house the Federal Bureau of Investi,- 
aatiorT , This information is contained in paragraph 2 of page 1 of 
the communication , In the first paragraph of the attachment to 
U/ndretta 's memorandum, which is also attached hereto, it will be ^ 
Vlnoted that an amount of 40 million dollars is being set up to defray 
\the cost of a building in Washington. D, €,, for the FBI , 


The third paragraph of Andretta' s communication to the 
Attorney General states that FBI and Immigration functions in Mew 
York City should be housed in a modern building, and that a very 
substantial, savings to the Government could be realised if this 
project were undertaken. ^ 

I t 

The second paragraph of the attachment to Andretta' s 
memorandum .recommends 25 million dollars being set aside for the. 
construction ofL^a building to house the Immigration and Naturalisatnn 
Servic^ and theFBI in Mew York CituT ^ 


I 


^5 




These are 


the two specific items mentioned for the FBI, 

I " I "/n '.JJ ,;'f! 

ttates he does not know' whether anything will 


Mr, Ford states he does not know' whether anything 
come of this mattpr at this time; however, it app.ears that the 
Administration is looking ahead to a vossible nee'd for a vublic 
works program and in view of the fact that a building for the Bureai!^ 


I 

t. 

8 

S 

a 


progi 

tKTng: 


f 


in Washington, D, C,,^ has, been on a f\igh priority list since before 
the war, he felt this was! the time :po' again place this need on recor^ 


Attachment ^ 



direct) 
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Mem.0 to Ur* Tolson from. W, R* Glavin 


I will keep in touch with Mr, Ford so that i/ any 
affirnative action is taken in connection with these particular 
projects, we will be immediately advised. 



;' 4 , 


ROUTE SLIP 


h«?«) ■ 




, Date , 


.Room No. 


O Approval 
O Comment 

□ Necessary action 
O Note and return 

□ Note and file 
O Signature 

O See me 

Q As requested 

O For your 

information 

O Per telephone 
conversation 


REMARKS 


Jihi^ 


(r«>4 h*r* f»r return) 
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TBC: AnoBm:r GBnmiL 
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0 ptoORDED • ^ fj?x 

9 ■ m/fMM. 

W^BHIHGTOK, D* Q% 




July 6, 29SS 


y 


Bef€r9no0 U made io preuiaua exchanga of oorreopondonoo, 
conoeming -the above-oaptioned miiwr* On June ISg 1953, repre^ 
eeniaiiuea of ibis Bureau net mtih Mr* Peter Strobel, Cemniaaiener, 
Public Buildinga Servioe, to diaouaa plena for aecurtng a building 
for the FBX* In rfoponae to inquiry from Mr* B^irobel, he waa 
0 (^uiaed that repreaeniatiuea of Bureau vill not appear befo)re 
Congreaa to Juatify a direct appropriation for a building* Ee toaa 
aduiaed, homeoer, that if he felt a building large enough to house 
all FBI oparaiiona in Vaahington, p* C*, could be aeoured toiihin 
a reasonable diatance of the Department of Justice Building, we 
would give whatever other aesistenee we could in obtaining ouch a' 
building* Mr* Etrobel stated he felt it would be poeetble to 
obtain a building for the FBX in Washington, D* C*, under the leaSe- 
purchase program* He eaid lease»purchaee projecte have already bien 
approved for the Weather Bureau and Geological Survey* ! 

1 

Mr* Strobel advised that the first step necessary in gettinjg 
a building would be to secure clearance from the Office of Defenee 
Mobilisation for construction in Maahin^on, D* 0* General Services 
Administration officials indicated that in view of the character of 
our operatione they did not feel we would esj^rtence any difficulty 
in this regard* They pointed out that the Central Intelligence 
Agffnoy and the Atonic Energy Commiseion have already secured authoriaa-* 
tion and funde for construction of ntu; buildings in the Washington > 
area* ' 

Accordingly, General Willard Paul, Aeeiatant Director, offie^ 
Po/ Defenee Mobilisation, was personally contacted in an effort to 
Wbtdin clearance from that agency to epnetruot a building for the 
FBfl;. 'General Paul advised that clearance to construct a building in, 
fashtf^on, D* C*, could nst be granted at thie time (n view of 
existim standards to the effect that new construction shall be under^ 
taken fwpany Executive Branch a^tnoy only when located ten or more 
linilek from the perimeter of dn< ur^m Itaftget sone* General Paul stated 
fhat th April, 1954, the Veterans Admintetration, the General^ Services , 

^ ^ Ipiatration, Defense anef peat Gffia 4 \\Bepartmenta, wera aduteed^ 


Mr* William P* Rogers 
Xewuty Attorney General 


i £ 
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The JLthomey OeneraX 


^ly 6, 2955 


thai, *'in order io provide greater aesuranoe that Government 
activHieo is?<2 2 not .be interrupted in' the .vent of attaeh, the 
President has directed (1) that neio federal buildings not be 
conetructed in oritioaZ target areas unless there is need for an 
esoeptionf (8) that in the interest of economy existing faoilities 
appropriately located be used to the extent practicable} ant3 (3) 
that the Pireotor of the Office of Defense Uobilisation establish 
standards for the uniform application of this policym** General 
'^aul advised that there has been no relaxing in this regards 

In view of the fact that the Office of Defense Mobilisation 
cannot under its present regulations authorise this Bureau to 
secure construction of a building in Washington, D# C,, no further 
effort will be made in this regard* 
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Office rA&fMrandutn • united states government 


TO 


FROM 


SUBJECT: 


Mr. A. H. Belmon 




DATB:July 5^ 1955 


Mr. R. R. Roac^ ^ 

o ^ 

PROPOSED KBI BUILDING. WASHINGTON, 


T«Uoa_ 
B«udn>a . 
NickoU _ 
Seloosc ^ 
Eubo 
Mohr...^ 


D. C. 



P*r$<as, 
Ros««^ 
Tamo M 


Sizoo. 


Mr. Peter Strobel, Commissioner, Public Buildings Service, General, 
Services Administration (GSA), has suggested that trie first step with regard 
to a proposed FBI building ml^t be a clearance from the Office of Defense 
Mobilization (ODM). He advised that the criteria of ODM has been to disburse 
essential wartime functions from the Washington area. 


Tiatexrowj , 

Tel«. Room 
HcUomaa 
GaaJy 



On June 30, 1955, Walter F. Woods, Liaison Section, met with General 
Willard Paul, Assistant Director, John McNeil, Plans and Readiness, and 
Mr. Edward Cox, Relocation Officer, ODM, In an effort to obtain clearance 
from that agency to construct a building. It was 'pointed out that hibulldljigJor 
the FBI approved In 1939 was shelved dh the beginning of World War H. Further 
that occup^ng space In a number of buildings In the District has at times affected 
the security and efficiency of our operation. These officials were advised that 
the Department has no objection to our considering the possibilities of such a . 
project and that GSA will offer Its facilities In the preparation of estimates!!^- 
elegance. so.U.nea, 

General Paul advised that clearance to construct a building In Washington, 
D. C. , could not be granted at this time In view of existing standards to the 
effect that new construction shall be undertaken for any Executive Branch ■agency’ 
only when located ten or more miles from the perimeter of an urban target zone. 
General Paul stated that In April, 1954, the Veterans Administration, GSA, 
Defense and Post Office Departments, were advised that "In order to provide 
greater assurance that government activities will not be Interrupted In the event 
of attack the President has directed (1) that newiederal buildings not be 
constructed In critical target areas unless there Is need for an exception; 

(2) that In the Interest of economy exlstlngfacllltles.approprlately located be 
used to the extent practicable; and (3) that the Director of the Office of Defense 
Mobilization establish standards for the uniform application of this policy. " 
General Paul adylsed that there has been no relaxing In this regard. 


WFW:jlf 

(h) 

i - Mr. Belmont 
1 - Mr. McArdie 
1 ^ Mr. FIpp 
J - Mr. f^ods 
1 - Liaison Section 
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’W^'0UL13 1955 



Memorandum for Mr. Belmont 


The standard for use of existing facilities requires that new 
construction shall be undertaken by an Executive Branch agency only when 
it is determined T)y the Head of the agency having authority to construct 
facilities and acquire space that existing government facilities appropriately 
located are not available and privately owned facilities appropriately located 
cannot be leased, purchased^ or otherwise acquired on reasonable terms. 

General Paul was advised -that it had come to the Bureau’s attention 
that GSA is presently working out.details with ODM and the Budget Bureau 
on projects for the Weather-Bureau and Geological Survey, General Paul is 
aware of this and advised that these are Lease-Purchase Projects and under 
no circumstances will either the Weather Bureau or the Geological Survey 
be allowed. to lease or build in the District. He was reminded of CIA’s 
intention to build in the Washington area and was asked concerning the 
approval given this agency. He stated that the question of building on the 
,partof CIA was personally iiandled by Allen Dulles, JDlrector, CIA, with 
President Elsenhower. , General Paul stated that ODM is very muclx opposed 
to CIA’s intention to build. 

General Paul stated that although bis office could not approve clearance 
in view of the above, be realized the Bureau’s need for additional space. He 
advised that because. of the high esteem in which the Director is so justifiably 

I held, he felt quite confident that the Director, if he desired, could obtain 
Approval of the President for the construction of the building. He advised, 
however, that until the haz^ard of enemy attack is eliminated or forborne other 
I reason the dispersion standards are remed there will be no approval granted 
' for construction of buildings by essential agencies in the Executive Branch of 
Government, 


ACTION; 


That this memorandum be referred to the Administrative Division for 
their information. 


COmiENTS OF THE AdUIHISTRAT. )J7Ii im - 7/5/SS 




CoTwnissioner Strob el 'indicated ODM had relaxed the prohibition 
against construction in D» C», pointing out CIA, AEC, Weather Bureau 
and Geological Survey were planning to build here* It was his opinion 
the Bureau could get clearance merely by making a request* In view of 
the fact that ODM has turned down our request^ it is recommended no 
further action be' taken to secure construction of a building'and the 
Attorney General be appropriately advised* 
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EXECUTIVE OFHCE OP THE PRESIDENT 
OFFICE OF DEFENSE MOBILIZATION 


■ >’if 

Honorable H. V* Higley 
Adninistrator of Veterans Affairs 
Veterans Administration 
Washington 25# D» C. 

Dear Mr* Higlay: 

In order to provide greater assurance that Gor/emiaent 
activities will not be interrupted in the event of attack, the 
President has directed (1) that new Federal buildings not be 
constructed in critical target areas^ unless there is need for 
an exceptio n: (2) that in the interest of econotoy, existii^ 
'facilities appropriately located be used to the extent practi- 
cable; and ('3; that the Director of the Office of Defense 
Mobilization establish standards for the uniform application , 
of this policy. 

After consultation with the Defense Mobilization Board and 
further discussiw with the Bureau of the Budget, Department 
of Defense and the General Services Administration, the en- 
closed standards have been developed to provide unifom guidance 
in carrying out the above policy. 


April 21, 195h 
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Ur^J - 


Sincerely yours. 


Arthur S. Flemming 
Director 


Enclosure 


Same letter sent to: 
GSA 
DoD 
PO 
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ODM-12375 






'EXECUTIVE <^FICE OF HiE PEESItE: 
OFFICE OF lEFENSE HOBILIZATION 




April 15, 195U 


APPLICATION CF DISPERSION STANDARDS TO FACILITIES 
CF THE EXECUTIVE BRANCH — USE CF EXISTING FACILITIES 


Tho following standards are for the guidance of Executive Branch 
agencies in the acquisition of facilities in the U. S*, its territories 
and possessions in order to assure that due consideration is given to the 
hazard of enerny attack and to the utilization of existing facilities 
appropriately located, 

1, Definitions , 

a. ' New construction is the future construction of a facility or 
riajor addition to an existing facility. It does not include protective 
consiruction, or riinor additions, structural chaiges, alterations, 
rehabilitation and repairs to existing facilities, 

b. An urban target zone is a densely populated or hi^ly indus- 

tralized section of an \irban area detemined by the Department of , 

CoHoerce in accordance with the formula set forth in the Industrial 
Dispersion Guidebook for Cororaunities, (Domestic Commerce Series No, 31) • 

c. Major military installations and critical facilities are those 
installations datendned by the Department of Defense to be probable tar- 
gets for nuclear attack, 

2, Dispersion Standards , New construction shall be undertaken and 
space shall be acquired jfor any Executive Branch agency only when located 

,10 or more idles fVom the perimeter of an urban target zone,^major military 
1 installation, or other critical facility, B^cggti^s' may be made when it 
I is deterxdned by the head of the agency having ' authority to construct 
1 facilities or acquire space that the nature of the activity for \hich the 
\\ facility is to be usecPjwill not permit the use of a dispersed location, 

3, Use of Existing Facilities , New construction shall be undertaken 
by an Executive Branch agency only when it is determined by the head of 
the agency having authority to construct facilities and acquire space that 
existing Government facilities appropriately located are not available, and 
privately-owned facilities appropriately located cannot be leased, pur- 
chased, or otherwise acquired on reasonable terms, 

InI~onaati(^ , Information as to whether proposed locations conform 
to d isper^ W standard s may be obtained fraa the Area Development Division, 
Department of Ccmmerce, Washington 25, D, C, 
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date of Jvily 2, 1(954, to Bdjnxmd F. Mansture^ Adminiatr^^^r of th.e General 
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the OSA to secure i-htf Hippodrome Building af iSixth AvOnua and 43yd Street 
which would give us the space we so badly neod< ? ?old Mm that Gi^ was 
. all ready to si^ a lease;’ toa,t we are now fearful that this fee held Up 




. .July 2 sWuld h|e withdrawn since this will lntotfer^ with the plans to'secuafe .1 

ili0 Hippodromp Buildiiig, ■ ■ 
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liafiliitflnt Director W. R. Olaviti on March St9, 
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The MKiniatratiue Diui4:ien hoa /ollpwed this matter 
'With, the Department of Justice, lae'^ contact having been made 
May IS, 1954, \.At that time Mr, ford advised there had been no 
further octionj and stated that he mould immediately advise this 't- 

of any pertinent developments, 

■ i ‘ ' . ■ ■ 

Ae ydu know, the General Services Mdmnietration (OSA) 
Begtendl Officp in Jtew Tork City has recosuae'nded to its headguartera 
that our Jfew.Jlork Office" be assigned approximately 165,000 square 
feet of space Hn the Hippodrome Building at Sixth Avenue and 43d Street, 
Hev York CityJ 3%l« matter is presently in the hands of OSA officials 
at national headquarters who are giving oohsidsrati on to securing 
this epacS for\ our use. At the present time, we dre housed in the 
old Dun, and Briadstreet Building at 990 Broadway where approximately 
1,600 eaployeda occupy 103,000 square feet of epaod for an average . 
of appraximatdAy S3 square feet per employee of active office space. 

The crowded conditions in the above building necessitated our request 
for additional space and our best eatimdte at the present time is. .■ 
that the Hew. York ^fioe will^rejquire^pproximately 165,0.00 groae 
equare feet ojf|. ew^l^yees :Who will 
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*topy of a letter ah „ 
J»mund .f *,■ Mansur Administrator , 
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jt^rn^;y Senegal requests 6SA to include provisions in 'tn% 

^ buagit for cdnsiruGtion of a building in Hew tor w 0ity to houm 
I both IPS and i&a FBI, fhio letter refloetB the number of employees 
'■I assigned to tf^e Dew Yorls Office as l,5TO, whibh is the figuret.- 
i furnished the ‘ Department by letter dated Hay'll, 1954,. ‘Ct which, time 
•‘.|b® raqusated Departm&nt to edvieo: bf'^'^tbsrcBults of Our , 

f.oajraay of spake offered for .our office vn mw Yort: City, Wo. ; . ; 

■ rerucsted that O&A be edmsed of otir apprehdi of the prepoao'd] 
cjs'.'os ipi the ifippodroae Building ^ Tins lether refers- ta the: ;fd-o'ii '■ 

;• -i'r. t 03A is k}w nsgctirstiing to 163,000;. squciri 'J'e -it of. 'space 

\ fn-r our ciM in the last -pfirsyrG pit. s't^dtea that I7S:.OCO. sq.iiapc . 

fc'rt of spae-'^lvs'Aj.l- -be requir-oS for tha J5J if ^ the i.rfi'.i/aed 
,. D^i-Ming is stbiiQtru.stSii'o • / '■ ... 
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the .actual Imvldijag cadldybe. ebnatruct^ and ready /or oocupancym. 

1^3 is apparent from the abopa figures, our space situation in New] 
j.JorJr Gfty ia^t already acute and with the continu:ing assignment of 
laddittpn&l j^raonhel to ’tHai:}o/f ice,' yt- mill be neoehaary for ue to 
secure more space long before a nejo building can be oonatructed. 

In the event* &8A approves the five'^ year lease, for rental of apac^ . 

.to house the{NeiB Tor k e^fice.^ id the Si ppodr ome. Building and later 
{approve# tftsj con 8 tr 3 ction\a/ a Separate building :tt> house FBI and fSS 
activities ip that city, it is not felt that any' loss mould occur ' 
to the doverpnent because of the lease, which mould be' executed for 
the Sippodroke Building, This opinion ia baaed on information as 
set out in letter of JUne 17, 19bd, from the Begional Director, 

CPSA, Hem Tor's City, to the Commfsai oner of FubJic. Buildings, 

Washington, p, C,, which States a 

nsp difficulty is foreseen in entering \nto a 
\ 5-year J^irm commitment as the location, of the building 
Land the'itype of epace ip be acquired ia such' that it . 

'.would readily lend, itself for use by other ffopernment 
lagencieo in the event the FBI in the future reduce their 
lOperatiitn in this city to the extent that the. amount 
•of epacA hereby leased, becomes excessive to their' 

I requirements*:** ' 

officials had previously ddoiaed Bwraau r.epr.esen^dtiii:m]m]'i 
in New Tort Qity that ahouia space in tbS SippodrouQ Building :hdve':'i^;/ 
to be released, they mould have no troitl^e putting other gave rkmef^^kis ■ 
agencies into euch apace, "■]■■■ ■ ' 

i . . • > ■ ;; ■ J '.i 

be noted that our requests for SBa'pe to 'hbtfs S' 

the iVats- York. lOff ice have all been cleared .through " “ 
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^amcLVsioM : 

. /ijl I ii beMeved^^^' Xf«partU4int'9 regui^bt /9r ti 
building a* this ■.^r:pitnldr .'‘tim9., mig^t very well tMer/ere wtth^ - 
prkeeni ' .urgefibly. needed apace .dt-'-tke: ^rrent.- /.. 
■!t.'^e\ in ,the ^pp^r^W; Buii^ . 
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(S}\ There are do apparent aduantagea to dvr being ..holt aed 
in one building wi th IMS in Pew Tori Ciiy^ Aa a matter of fact, 
ainee we have\entirely different funoti one to perfo m ■■ --. 

Braferable if i the rSi were houaed in a aeparaU buildi^ 
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the differen ce between^ the Bureau and_JifSj L. 
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(3)\ It IS felt we ahould proteat to the pepaftment for 
tte failure tk conault arid obtain our otewa on each an iupdrtant^ 
natter beforalrequeating QSA to conatruct a building to. houae both 
the FBI and I1B8 in New Torjt pity, 

sBPdiiafi^ATIPN s . . ' 

*•'••.•. j • ■ , ^ . 

Jt if« reconnended that we proteet to the PapaTtneni:-', •., 
odnceriiing iti action in thia natter, without bonaulting ftret 
thia Bureaua- 'llt ia believed this protest aan. beet ha handled by .^- 
having 4»di a tdnt ib the 0rector Mohola per&sneliy tdhe thte 

i-aatter 'up with. Nr. niliam f, Sogera, Peputy Attornity Peneral^ 
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• UNITED. STATES GOVERNMENT 


DATBtJ May 24,1 19^ 


SPACE. 

VASHINaTON, D. 0. 





gCBJBCr: 

While disGussing Bureau space natters with Mr, Get 
Chief, Assignment and Utilisation Branch,. Real Estate Dijaision, 

Buildings Service, Region Three,, he. suggested that the Bureau night 
wish to give consideration to securing a building of its own. 

Toy will recall the building planned for the FBI and approved in 
1939‘was^ Shelved at the beginning of World War I J, This building is 

I still carried forward from, year to year by the Department of Justice 
aS‘>‘ 0 ne of the eligible buildings under the Government’s Public Building 
ProgFanJ~0 It should be noted approximately 6 jOOO buildings throughout 
the {United States have been certified as eligible under this program 
oh^^o construction is> contemplated unless the economy of the country 
recedes ^ a point where a Public Works Program is necessary, A check. 
wtih> the^Devariment of Justice reflects no action is excected on this, 
vrovosed building in the foreseeable future . Original estimates called 
for a building containing approximately S06,000 square feet of net office] 
..space at a cost of Both estimates would have to be revised 

jjs^T^pIy^^D^rd in 

^ *^rAjCee^Vftc asked not to be quoted concerning' ^he information ^ , 
furnished^ statm that in view tf the Bureau’s need for space and the 

t high esteem in which the Director is held throughout t Me Government, 
he did not feel the Bureau would experience any difficulty^n getting a 
building, Lee further stated space nelSfdS' of thej^Buredu are well known 
to General Services Administration (GSA) as being fully justified and 
in addition, the Bureau’s space utilisation, is excellent and has been fav- 
orably commented on by GSA representatives who surveyed our space in the 
Zee stated he felt the Bureau would have no difficulty whatever 
|j<n justifying its own building, 

5 » ’ 

Zee advised that the following procedure would be necessary if a 
request iS‘ to be made for construction of a building: 

» "* 

1, Advise the Department of Justice -ourr requirements and request 
a conference with Mr, Peter A, Strobel, Commissioner, Public Buildings 




Service, GSA, At this conference it will be neoessar^t^ 
cation and estimated siae: of the prop^^ J>xj^\ld ^^ j 3S-] 
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Uemo to Mr* Mohr (continued) 


4* Lee advised that the argument against constructing more 
, buildings in the District of Columbia due to danger of total 
: destruction by bombing is no longer applicable and present plans 
are for continuing construction with bombing shelters located 
undergrounds 

RECOmiENDATION 


None* For your information* 



DDBNDinCbr MR* 



TOISON 


May 25 j 1955 


I suggest we submit "to the Attorney General what we 
need in the way of square footage in the event a building is to 
,be constructed for the Bureau in Washington and :le ave up to him 
decision as to whether to ask for the building* 

I certainly feel that under no circumstances should 

iVtfte Bur^rcttt.,.,^e expected to go before Congress to secure authorisation 
►ijand funds for^-^^sugha building* This is a responsibility of 
yGeneral Services^dr^ijii strati on* 
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Bernie Schmid ^nd Eddie Ford oMthe Administrative Division 
of the Department came by to see me this a^ernoon and they stated that 
Mr» Andretta and Ford had called on Peter Strobel, Commissioner, Public 
Buildings Service, General Services Administration, today in connection 
laith a proposed move that the Department consolidate some of its activi- 
'ties at Temporary Building X. 

I While Andretta was discussing this proposition with Strobel 

he brought up the question of a new building for the FBI. According to 
Ford, IHrobel was of the opinion that the FBI could obtain a new build- 
ing at this time and suggested the most expeditious way of handling it 
l\ would be for the Bureau to submit its request to Congress* obtain the 
II f^nds and that GSA would be of all possible assistanc^^ helping -ho 
'* acquire a site and drawing up plans and specifications for a new building. 

Ford stated that Strobel was of the opinion that GSA would not be as 
j|4 5ucces3/u2 in asking for the funds and getting the justification as 
IJIzoouid the FBI, Ford stated that in order to get the thing rolling at 
[lithe earliest possible moment it was proposed that the Department subj^it 
a supplemental request for funds at this time to acquire a site and^^^^^ 
draw up architect's plans for the building. Hq was of the opinion tna^ 
funds^for this purpose could be obtained from the present session of / 
tCongress. Mr, Schmid and Mr. Ford wanted to know what the Bureau's 

were about the situation. They were informed that it appeared 
j jt^ me it was the responsibility of GSA to seek and provide the necessary 
I f housing' for the FBI's facilities and that I was of the opinion that the 
* ^ t/irector. would noi appear and justify a request for a building for the 
FBI. 

,'i They toTd me they had a letter from the White House from a 
butlding planning officer over there indicating that the Government 
would consider building in Washington replacing some of the temporary 
buildings. This letterj however, indipatfd^it was still the present 
policy of the Government not to construct building in' Washington for 
essential agencies in view of the possibility of evacuation.. 
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Ford pointed out that CIA and AFC had obtained money to 
get a building and 'he felt the FBI could also get a building at this 
time* He said, however, that it would be necessary to get approval 
from the Office of Defense Mobilisation to construct a building in 
Washington, D» C, 

I told Messrs, Ford and Sdhmid^ that it seemed to me that 
the first step to be taken in this matter would be for us to receive a 
reply from Mr, Rogers to the Director's memorandum to Mr, Rogers con- 
cerning a request to contact the Public Buildings Service regarding the 
possibility of a building in Washington, D» C, I made it very clear 
that we wouldnot take the steps to obtain the building. 
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Xs I previously advised you, d meeting concerning space problems 
confronting the Department of Justice was held between Mr, Peter 
Strobel, Commissioner, Public Buildings Service, General Services 
Administration, and Administrative Assistant Attorney General S, A, G 
Andretta on June 2, 1955, This meeting was also attended by Mr, Edaa c^ . 
Ford, Space Officerfor the Department, and various Region Three and wC 
Central Office officials of the General Services Administration 
Although no Bureau representative was present. Bureau space problems f 
were discussed as a part of the overtoil picture and dt was agreed i 
that an effort should be made to secure construction of a building ' ^ 

to house all the FBI operations in Washington, D, C, which are now 
spread over four locations, GSA estimated it would require a building^ 
containing approximately 900,000 square feet of space to adequa^tely 
accommodate the Bureau, r 


I have been confidentially advised that as a result ofL±his,i,^eei^ 
the GSA Region Three Office directed a le-t^r to the Public ^hildjngs y 
Service Central Office setting forth the Bureau's space requirements 
and requesting immediate steps be taken to include the construction of 
a building for the FBI as a Lease -Purchase Project for the District of 
Columbia, 


* H Isb 

To date, Lease-Purchase Projects have been approved^for lY '^Weathe 
Bureau and 2) Geolanical _S\Mjey . GSA is presently working out details^ 
with the Office of Defense Mobilisation and the Budget Bureau on ^ 
these projects and expects to secure the necessary funds in the 1956 j 

fiscal year. Region Three officials are optimistic that a Lease- ? 

Purchase Project for an FBI building will also be approved for 1956, * j 
Once approved, the various details as to size, location, etc,, would 5 
be worked out between GSA and the Bureau, It is pointed out that A 
although^ special legislation is being drafted to.coj^r lease-purchase a 
buildings in the Southwest ^shingtOjn^edeue'Jj>p/e40^^n, once a lease’? 
purchase building is gpprot^^j. to location in ^ 

that area. ' .r0;ORDED-95^;0 ^ 

I will continue to J^ollow i^sS^^^^^andi keep you advised 
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^4^/ «cat*tfr*d fcuiicKn^f <n WaBhinsrbont P. Cf. condition 7»o« 

9triou9ly af/eobtd -the aeouriiy and effioienoy 9/ our operations* 
Proposals have Been made from time to time that the TSI be housed 
in a single building in Vashington^ B* 0* 

In order to aocounodate all of the facilities of this 
Bureaus it is estimated that ige would need 058^000 square feet of 
office space to house our present employees and activities and in 
piew of the need for the necessary expansion of files and fingerprint 
records the building should have no less than 715^000 net f^itarq feet 
of office space* Such a building mould permit us to acoommi^ate dll 
of our facilities in Washington in one buildings includingfthe Zdenti- 
fioation Bivision aotivittess which are now located in Tedit'al Office 
Building Buaber Ones as well as the activities of the Washit^gton 
field Offices now located in the Old Post Office Building* 

It would be necessary that the building be located within 
reasonable distance of the Department of JUsttoe Building Tn uioio 
of the necessity of coordinating our functions and activities with 
those of the Department* 

The building would have to be complete in order to provide 
for oafeteriass maintenance shopss gymnasiums specially constructed 

laborakory facilitieSs firearms range and the floors would have to be 

I j^oo tstr^ted to bear the weight of such large-scale files as are now 
:i tnic^mffd in our Beoords Section and in the Identification Division* 
^Ifyor bearing weights would also have to be taken into consideration 
ii connection with the housing of our IBM equipment* 






Bureau ocoupies office space in a number 




PS ^1 - In view of the possibility of new construction being under- 

"" inrtn tn the Distriot of Oolumbias if you have no objection^ I ig^uJ^d 
— -like tpfhave representatives of this Bursau contact Ur, Peter A^Svebeisi 


CommieWioners Public Buildings Services General ^orviofa jldte^ijirationi 
to disouss the vapique ptfosibilities* ^ 
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The Direc-tor under date of May 31, 1955, addressed a cora- 
nunication to Mr. Rogers in the Bepartnent advising generally of the 
need for a new office building in Washington to house the FBI and in 
this covmunication the Birector stated if Mr. Rogers had no objections 
the Birector would like to have representatives of this Bureau con- 
tact Mr. Peter A. Strobel, Commissioner, Public Buildings Service, 
General Services Administration, Washington, B. C., to discuss the 
various possibilities with respect to a new building, 

lou will recall i:hat Mr, Andretta jumped the gun and on 
IrJune 2 at a meeting at GSA headquarters on other matters, he discussed 
II with GSA officials a proposed new building for the FBI. Mr. Rogers 
** in a memorandum, dated June 6j 1955, granted approval for representa- 
tives of thtis ^reau to discuss building possibilities with Mr. 

Strobel. In aT^emorandum to the Birector on the same date, Mr. 

Andretta me^ionpd t^e fact that the subject natter had been dis-^^^ 
cussed by Andretta dnd Mr. Strobel suggested the A 

first step idag?^ be: a clearance from, the Office of Befense Mobiliza- i 
tion for thfl construction of such a building in the 7fashington area 
since the c>'ite7*ia of OBM has been to disperse essential war-t-ime 
functions f^m the local area. Mr. Andretta said if c’learance was 
obtained, the General Services Administration would offer its 
facilities in the preparation of estimates and other data. He also 
said this was satisfactory to the Bureau, his office would be 
,yglad to handle the matter, presumably getting a building, f^rpugh the 
"i^nergl Services Administration. 

CO By letter dated June 8, 1955, Mr, Rogers advised 
^agdon, Coordinator, Public Works Planning, Ssecutijje Dff ice 
^j^the^resident, that the construction of a new building to house 
F^bral Bureau of Investigation [-in its entirety would help 
"iffteviXide the temporary building situation in Washington, B. C. He 
pointeH^out at the present time the Bepartment occupies space in frine 
buildings, including space in three temporary buildings, which latter 
space could be vacated should the FBI be housed in one structure. 

This latter communication was in reply to a letter f rdi^\\^r^ag dp n^^ dented 
JTay 19 concerning the program of the administration to construct . 

i>iiildings <to, eliminatet the. temporarv struc^resin^asjiington, B. 
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Special Agent Supervisor C, Q, Smith and I met with 
j.C'opimiss ioner Peter A, Strobel of the Seneral Services Administration 
I ^n his office today. Present from GSA were Fred S. Poornan, Deputy 
Commissionerj Public Buildings Service; John SHeenj Acting Director ^ 
Real Estate Division, Public Buildings Service; Ferdinand Kaufhols, 
Deputy Regional Director, Region #3, Public Buildings Service and 
L. A, Ziernicki, Chief, Real Estate Division, Region ijS, Public 
Buildings Service. 

Mr. Strobel opened the meeting by stating he felt it would 
be possible to obtain a building in Washington, D. C. for the FBI 
under the lease-purchase, arrangement. This is ah arrangement whereby 
private contractors using Government guaranteed funds, construct 
buildings and the Government pays rent over a specified period of \ 
time and thereafter acquires ^itle to the building. Mr. Strobel 
pointed out the other alternative would be to obtain the money by • 

(direct appropriation and I explained to Mr, Strobel in response to h'is 
question that the Bureau would not appear and justify a direct appro- 
priation for a building for the FBI, 

Mr. Strobel wanted to know whether the FBI would assist in 
trying to get a building for the FBI and he was advised that we were 
perfectly satisfied with our present location but if it was felt 
that one building to house the FBI could be obtained, we would give 
whatever assistance we could but we would not justify a building to ■> 
Congress, 


Sites were then discussed ard there were various locations 
that were talked about but nothing specific was decided upon. One 
site discussed was a possible building next to the Identification 
Building across the street, with a tunnel either under the street or 
la connecting archway of some sort to the two buildings. Another 
site was on 10th Street, Southwest, just south of the railroad tracks, 
where apparently two buildings are to be constructed under lease- 
purchase. The buildings would be on opposite sides of the street, 
the buildings would be fairly small t having an area of about 250',000 
square feet eacIT, The combined floor space in bot/i buildings would 

i be insufficient for the FBI and I^ told Mr, Strobel that there would 
be no point in our moving from three buildings into two buildings, 
that we would not agree to such a setup. Mr. Strobel also agreed 
that the only wise solution to the problem would be to get the FBI 
into one building, GSA representatives stated they had either sites 
of land around th ^ JHstrict which could be consideredj one such site 

I being at the c xi^^ end of Constitution Apenue between Virginia Avenue 
lond Constitution near the river and near the Heurich Brewery, They 
\have another site just north of the railroad bracks on 10th street 
which is near the headquarters' of Region #3 of the General Services 
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Administration, They also have some other sites in Southwest 
Washington which were not specified. 

The way the matter was left standing, if the Bureau is de- 
sirous of obtaining a building we were to submit a justification in 
writing requesting a building. The j'ustification would set forth the 
reasons why the FBI should be given a building, including such matters 
as security in transporting material from one building to another, 
efficiency involving loss of time in not having facilities in one 
location and any other factors that would bear upon our having a build-‘ 
ing of our own. 

The second item we would have to consider at this djime 
would be approaching the Office of defense Mobilisation with a view 
to obtaining a clearance to construct a building for the FBI in 
Washington, D, C, The Liaison Section could arrange initial contact 
on tihis matter. 

Any request that we submitted would have to be submitted 
through the Department and Andretta* s Office so it could be coordinated 
with the housing problems of the Department, Ur, Strobe! seemed to be 
of the opinion that there was a good chance for the FBI to get a 
building of its own in Washington, D, C, at this time and quite 
possibly through the leaserpui'ohase act, Ft was made clear to Ut'» 
Strobel that we would not consider a building site which was not 
within a reasonable distance of the Department of Justice building, 

RECOMUENDA TIP NS 

1, I recommend that the Liaison Section immediately contact 
the Office of Defense Mobilisation with a view to obtaining clearance 
for the construction of a building 'fo house the FBI in Washington, D, C, 


Ing tc 

V 




2, I recommend i>hat we promptly prepare a justification to 
be submitted to the Department for transmittal to the General Services 
Administration requesting a building for the FBI in Washington, D, C, 
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Edgar Fordin the Administrative Divi^on of the Department called 
me this morning and wanted to know what the status was of the building 
for the FBI in Washington, D» 0, I told him as far as I knew it was a 
dead issue and that the Office of Defense Mobilization had refused to givs 
us permission to build in Washington, 2), C» and we had so advised the 
Attorney General, 

Mr, Ford stated that Andretta had talked to the Attorney General 
and that the Attorney General felt the FBI should have permission to build 

I in Washington, particularly in view of the fact that such permission 
had been granted to Central Intelligence Agency and to the Atomic Energy 
Commission, I told Mr, Ford that as far as I knew, CIA intended to build 
within the Washington metropolitan area, but there was a possibility that 
would build outside of Washington, I told him it was my understanding 
mt both agencies had gotten permission from the President and it seemed 
toSme that if the Attorney General was desirous of getting an exception 
it would have to be obtained from the President, 

(r» Ford stated that he had instructions to work on the matter and 
he inteMfd calling CIA and AEC to find out exactly how they got permission 
to bailduithe Washington area, I told him it was entirely up to the 
\ Department \f anything further was to be done with respect to^^is matter, 
\Me said he w^uld keep me advised of any developments. 


The foregdtpg is submitted for your information. 
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July 21, 1955 


MEMORANDUM JTO& MR. TOESON 

MR. MOHR 
MR. NICHOLS 


1 b coBverMtlon witb tk« Attorney C«R«r*l oa Tuesday^ 

I meatioaeii to Mm the fact that the huUAlag of aa FBI heaiiqnarters 
la the XMstrlct of Colamhla secmeA to now he oat of ceaeMcratioa 
la view of the attitude takea by ODM that they would aot aathorlac 
each a building wlthla the metroyoUtaa area of Waehlagtoa, bat 
that if any such buUdlag was to be huUt, it would have to be built 
some distance from Washington • at least tea to twenty miles. 

The Attorney Geaeral Indicated that he assumed that I would not want 
to have the FBI headquarters located at such a distance from the 
Department of Justice and I told him be was correct la his assumptlea. 
Zalso corrected the ia^ressioa which the Department has had that 
CIA aad AEC were going to build their new headquarters In the 
metropolitan area of Washington. 1 told him that this was not correct 
but that boUi of these agencies were proposing to build their 
headquarters some distance from the metropolitan area of Washington, 
D. C. 
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Edgar Ford in Mr, Andretta*s Office called me on the 
afternoon of July 20s 1955s and stated in connection with the proposed 
FBI Building that he had done some checking. He said he had learned 

( that Central Intelligence Agency did get a clearance to build a build- 
ing in Washingtons D, C^ and that this clearance was obtained through 
great pressure at the White House, As you knows according to newspaper 
articless CIA apparently has sel^Acted Langleys "Virginias as a site 
for this building, Langleys Virginias is Just across the river from 
Chain Bridge, Ford said with ^i'espect to the Atomic Energy Commission 

t they did not obtain a clearance to build in Washington and they are 
planning to build twenty mile s^ from Washington which would be outside 
of the target area, f 

Ford said that An dr ett a would like to have a memorandum 
from the Bureau pointing out the reasons why ^he FBI should be located 
in Washington because of its necessary contacts with such agencies as 
the White Houses ^tate Departments CIA and other governmental agencies 
and that Andretta proposed discussing the matter further with the 
Attorney General with a view to getting the Attorney General to get^ 
White House exemption for an FBI building in Washington, 


d 



Apropos of my conversation with you since the Director he 
already discussed this matter with the Attorney Generals I plan to call 
Ford back and tell him' we did not plan to take any further . action. 
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Memorandum for mr« tolson 

MR. MOHR 
MR. NICHOLS 

During th« court* of my convortotlon wUh Um 
D oputy Attomoy Gootrol on aooUior maUor ho montioii*4 that 
ho aolicod offorta to aocuro a sow bulldb&g for tho FBI had boon 
iontatlvoly droppod and ho thought that ^a Offort ahould bo puahed 
ualeaa 1 waa in oppoaltloa to it. 2 atatod that we very much neodod 
a now building) that w* woro proaontly located in five dUforont balldlnga 
in tho city with the roaultant loan la offlcloacy and atcttrlly) that wo 
wort not an Indopoadont agency and neodod to located cloae to the 
Department of Juatlco and therefor* could aot/iocated outalde of 
tho Dlatrlct of Columbia* which waa what CSA had Indicated they could 
do for ua. 1 atatod X bad been hoping they could place ua In the 
Sottthweat area which la to bo rodovolopod but X had undoratood there 
wore to bo no public bulldlnga thor* and X had not proaaed thla matter 
of aaew building alaco it would bo moat onaatlafactory in view of 
CSA'a atatlng they could not locate ua within the Diatxiet of Columbia. 
Mr. Rotiora waa advlaed that X would make furthor inquiry Into thia 
and would let him know what tho atatua waa. 


rs( 


Vary truly youra* 

^,CA. 

John Edgar Hoover 
XMrector 
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y/^'irxiiw<ay/ 4^. 17* ■ i 

* ' during a rug^nt 0iik Mpttiy Jfittmtg 

Q0Mral fUHm h* mmtUn^d t/kai 4t tmd nditond 

1 Atottff A utiP building /dr TSX M i^nia^ 

timly dr^pp 0 d a«d ^ ih&ughi this mafUr ih 0 UXd be puehdd 
' mXeee X me eppeeed ie ii% t etated ihat m Meed a new 
huiXding ee oeneelidete eur epereitoHe i^ieh are iuni keueei 
ia eeveral buildinge miih a reeuitmi leee ia eeouriiyf 
e//ieUnedf md eeeamy* X explained ihae ihia miter me 
dteemeed^eiith the General Beraicee Jdminietration in Jme 
at this pier and it mm indicated that we wovXd reoeitm 
/aearable eaneUeraeient hamaer» elearanae mold have te be 
abtained the Z//tee af Defenee Uebiliaatitn fer 
etrmtiim ef a buiidinp in Wiumingieni .i« c« general 
WiUard Pemlf Aeeietant te the Sireaterj g/fiee ef detente 
^ebiXimtian^ mdvieed theft ear aaee muid net be approved 
in view e/^their regulatiane prehibiting mew eonetracifon 
in aritieal target areas* I told Mr* Begem I mevld Mfiiee 
t%rtlmr tngairg matter and advise him e/ the etetue* 

Pr* Arthur Jlenming, Pimeter* of/iee ef ^/w« 
Mebilimtieng woe eentaated and he wtated he woe aware that 
thfe problem had been previeuelg diecmaed and that generallg 
speaking the President tavern deeentralivation* Xt was 
' stained te -Pr* rxeming that sines we Sre a paH e/ the 
Pspsrtmnt ef Xuetiee and met an independint at^negg we sheuld 
riKttln in elese previmitg is the Jtternew^iiem^m* Me was 
advised that in case #/ attachg ntsimttm arrm^nents have 
been per/ected and ear chain sf cm^d ^elw^s men in the 
field ae mil as s//icials at ths Mist ef deva rme nt* 

Jr* Tleming stceted he aeuld see ssr viewfwmti-amd that 
Hhs dssr is met tlssed" as tar as^the tSX seUpg methsrised 
is hscurs a bnilding in Mashingtonp P* di., Me tvrther advised 
that he wotfld be willing te sit dem with psnstnd discuss 
this matter and perhspa brinp.it te the atttahion cf the 
President* . .i ^ 

Tt is estimated we will remire. tBbSxding ecn^, 

I taining Ig^OgOOO grsss square, test to pre^e,\the space 
' ter sur speratUns in Mashinf^eng P* g* This 

^ awttmate ip based an eurju^n^ tSti^iaiih tmi4^itional ] ,<. 
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ing for fho i^SX* Xf ogpooro Congmoo in On nosf , 
nomim wm ^ Joofh to mho o^fgmmpriafiono or prooUo fmdo 
for o nom hniZd^ whom it U hnom fhof hoik poZifiooJ 
portion Moon nlrtidtf onmmot^ fkoir infant ionn to nomomo 
fodorm oxponiitnrtn with -m miom to roinoing toamn* Mofhor 
mpoot Of tho nitmtim it itt foot fknt thin »oroon in 
npomting of n fHotinot dinndomtngo ninoo onr hudgof roguontn 
Moo boon omt md m mro homo rogntrod to oMorb m ttn« 
nidomhlo mom* of mdditionni mrh odditionnl fmdo 

hoing mdo nonUohXo* I muZd ho loofh to trg to jnot^ 
oa^omitnroo for 4t nom hnUdtnff for tho XSt mom mo Moo 
boon mnnkZo to got ouffiotont fmdo to toko ooro of our 
inmotipotioo ronponothUitioo* 
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on nemo from B, B, Boaoh to Mr, Belmont entitled 
'BI BUXLBJMG^^ dated 42-9-55. Initials OHB:/Jb, 



' STAIOAM FORM NO. M 


Office Memorandum • UNITED STATES GOVERNMENT 


1st • A* H* B- 


FROM : MR. R. R, ROA^^ 

SUBJECT; MEW BUILDING 


DATE: November 9, 2955 




T«ls«a ^ 
'Bowdmaa , 
Kkk.U ^ 


TVtOfiS 

Rosea — 

Reference is made -to -the Director 's memorandum dated ■ - 

21-7-55 to Messrs. Tolson, Mohr and Nichols concerning the 
Director ^s conversation with the Deputy Attorney General — 

regarding^ a possible new building for the FBI. During this c.t^y — — ~ 

conversation, the Director indicated that the FBI needed a new 
building 'but that it previously had been blocked. However, we would 
check into the situation and advise Mr. Rogers what we found out. 

'Jhirsuant to instructions, Mr. Bartlett of the Liaison 
Section conferred with Dr. Arthur Flemming, Director, Office of Defense 
Mobilisation (ODM), on 11-9-55* Dr. Flemming stated that he is aware 
that the Matter had previously been discussed and that the attitude of 
the President is for decentralisation. Mr. Bartlett explained to 
Dr. Dlemming that the -FBI feeling in this matter was that we should . 
remain in Washington close to the Attorney General in view of the fact 
that we were a part of that Department and not an independent agency} 
that in case of attack the Dureau had perfected relocation arrangements 
and that our chain of command included men in the field in addition to 
the officials at headquarters. Dr. Flemming stated that he could see 
the Bureau‘!s viewpoint in this matter and that '’the door is not closed" 
as far as the FBI remaining in Washington and that he would be willing 
to sif down with the Director and the Attorney General to confer on the 
subfe'ct and perhaps "touch elbows with the Dresident" in order to be 
assjXreD, of .his position. 

^■< ‘ r ' ^ . ■ 

RECfOimNDAIION : /f/ 

It is recommended that this memorandum be routed to the 
Administrative Division so that appropriate memoranda can be prepared 
for the Attorney General and the Deputy Attorney General. Consideration 
should be given to suggesting to the Attorney General that in view of 
the fact that Dr. Flemming's suggestion would keep this matter on the 
Cabinet level that the Attorney General may desire to discuss this 
problem with the President and Dr. Flemming. 


Mr. Nichols 
Dr. Mohr 
Mr. Belmont 
Liaison Section 
Mr. Bartlett 
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MePU)ratuiUM'~*'' VmTED S^ATES~G6VBkNUBNT 


MR. TOLSON 


J. P. MOHR 
O 

PROPOSED FBI BUILDING 
WASH iNGTofirTTn;': 



The following is suboitted for thefDirector's infornation regarding 
(proposed construction^of a separate building to house the FBI in Washington, D.C 


Such a proposal is not new since as far back as 1939 approval- was granted 
for construction of a building for our use. This project was shelved at the, 
beginning of World-War II; however, it is still carried forward from year to^ ' 
year by the 'Department of Justice as one of the eligible buildings under the 
Government's Public Buildings Program. It should be noted that approximately 
6,000 buildings throughout the United States have been certified as eligible 
under this program. No construction is contemplated' unless the economy of the 
country recedes to .the point that a public works program is necessary, which 
does not appear likely in the' foreseeable future, 

* ‘ ■ 

Although a definite site was not agreed upon ;for the above building, it 
was logically anticipated that it would be located in close proximity to^the 
Department of Justice Building. Obviously, it is imperative that we be , * 
located near the Attorney General's Office and the remainder of the Department 
in view of the fact that ,we, too, are a part of the Department and not an 

( independent agency. Although our present setup, whereby we are spread over 
several buildings, is inefficient, it is preferable to having our entire 
operation in one building which would be located out of^Washington, D. C. 

In previous discussions, the General Services Administration agreeiLwith -this 
position and suggested that in all probability one of several nearby locations 
across the Mall, which are presently owned by the Government, /-br some other 
location in thd^Southwest redevelopment area could be obtained on which to 
erect a. building if it is approved. 


j. At the present time.^weitoccupy the following space in Washington, D. C. : ^ 


Building 
Justice Building 

i FOB 1^1 (identification Building) 
Old Post Office Building 
General Accounting Office 


Employee s ^ 


Area 


yu. 

r ' 






' 2^060 ' M 211,235 square feet 

2,589 ' ‘ 351,790 " 


747 
6 


J n'l 
'iif 



I 5,402 1j556.': 

:l ^ 


59,742 ’• 

33.505 ” 


II 

{ 

II 

It 


^2J2^ Iquare feet' 


I 5,402 

Jl f i 

RECORDED -85 . . - : 
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Memo to Mr. Tolson (continued) 


November 17, 1955 


By letter dated June 8, 1955, Deputy Attorney General Rogers in response 
to inquiry from Mr. J. S. Bradgon, (k>ordinator. Public Works Planning^ Executive 
Office of the President, concerning long-range planning of Federal construction, 
advised him the FBI was in need of a single building to house all of its 
activities. Mr. Rogers stated that such a building should contain at least 
^00, 000 square feet -of useable space to accommodate approximately 5,800 
l^loyees. It is not known how Ur. Rogers arrived at our estimated needs, 
irhese figures are out of proportion since we have already an authorized 
Icomplement of 5,837 employees including the Washington Field Office. 


^ Original estimates in 1939 called for a building containing approximately 
500,000 square feet of net office space and the cost was estimated at $20,000,000. 
These estimates are, of course, obsolete and in -trying to determine our future 
needs, we should-allow for known and expected expansion. Our present space is 

I woefully inadequate and< it is estimated that we will require at least 10^ more 
space than presently assigned to provide necessarq office space for our 
present personnel. Mr. George Lee, (%ief. Acquisition and Utilization Branch, 

( Region Ibree, GSA, advised that the rule of thumb used by GSA in -estimating 
space needs for leaserpurchase buildings is to allow at least a 10^ cushion 
for expansion of office space. In addition, Lee said that allowance should 

I also be made for operations such as filing sections where it is known that 
additional space will be needed year after year due .to normal growth. Based 
on the above information, our net space needs are calculated as follows: 


Present space; 


656,272 square feet 


To provide adequate space foF^personnel (10%) 

I To allow'for future expansion of office space (10%) 

To allow for growth in files on 20-year basis: 

Records Section at 3,000 -square feet a year 
Identification Division at 4,500 square feet a year 


65,627 " 
65,627 •• 

60,000 " 
90,000 ” 


•• 


M 


( From the above it will be seen the estimated total net square feet needed 
is 937.526 square feet . This would also allow for at least a 10% increase in ^r 
present authorized personnel of 5,837 employees to 6,421 employees^ 

The over-all size-of the building would depend upon the type of construction. 
For example, in the Justice Building with its open courts, only 68% of the 
over-all space is net useable area and the service space for shops, cafeteria, 
parking, etc. is limited. The new General Accounting Office which is of block- 
type Vi' construction has 70% net useable space, in spite of the fact that this 
building has one of the largest garage areas of any Government building in 
..Washington. Assuming the proposed building would be similar to the General 
j| Accounting Office Building, it is estimated that it would require approximately 
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Memo for Mr. Tolson (continued) 


! 1.340.000 gross square feet of space to provide the net useable area we need. 
This Wuld insure all the space necessary for maintenance purposes, gymnasium, 
firearms ranges, laboratory, storage, cafeteria, garage, and the like. Mr. 

Lee further advised that the present dav estimate for construction in 
Washington, D. C. is $30.00 a square foot exclusive of land. Based on this 
estimate the estimated cost of the new-building would be approximately 
$40,2(X),000 exclusive of any land costs. 

I ' 

It should be noted that if a building is constructed for our use, we 
will be able to vacate FOBSl (Identification Building). This building has 
net useable space in excess of that contained in Temporary Buildings D, E. and 
R, which occupy the Southwest Mall area. One of these buildings date$ back to 
World War I. All facilities presently assigned to these temporary buildings 
could be housed in FOB si, and this would facilitate the Government's policy 
of vacating and tearing down these buildings as permanent space becomes 
available. 


A survey recently conducted concerning savings which could be effected 
if the Files Section were located in our main building reflects that an 
estimated minimum savings of $500,000 a year could be realized by this 
consolidation alone. It would require 61 less eiqployees to handle the same 
amount of work and it would not be necessary to provide furniture and equipment 
for two separate locations. The courier service now operating between the two 
buildings could be eliminated and considerable savings could also be made in 
such intangibles as increased security, travel between buildings, telephone 
liaison, improved service and reduced wear and tear on our files. At the 
present time special requests for files req&ire an average of one hour for 
delivery due to the transportation , problems and normal delivery requiries 
approximately two hours. If the files were located in the same building, this 
service time would be reduced at least 50^ with a resulting gain in efficiency 
and economy. Another material savings would result from elimination of 
automobile storage costs and travel to and from the garage since this storage 
could be provided in the building to be constructed. Savings in this respect 
alone would amount to $75,000 a year. 'I)ie savings outlined above pertain only 
to a portion of our activities and it is estimated *an over-all savings to the 
Government would be in excess of $2.(XX).0(X) a year if our facilities were housed 
in one single location in Washington, D. Cj 
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The Attorney General 
Andretta 
SUBJECT; Proposed F.B.I, Building 


TO ; The A 

A. 


O^WlVEODAfE 


^tCEIV£ODATE:NOvember 23, 1955 


NOV 25 1933 










I have a copy of Mr. Hoover *s memorandum of November 
17, 1955 to you on the above subject. I think some mis- 
understandings should be cleared up. 


All the F.B.I. has to do is get a clearance from O.D.M. 
that it be permitted to remain in Washington in support of 
obtaining a new building. As indicated^obtaining such a 
clearance looks favorable. 


i 


After that we would carry the ball with G.S.A. and the 

F. B.I. would not be in the picture in so far as having to ask 
the Congress for funds or Justify an estimate. It is G.S.A’s 
responsibility to ask Congress for authority and money to 
erect buildings for this Department in the District of Columbia. 

G. S.A. has twd alternatives - either ask 'the Congress for 
authority and money to develop plans and secure a site 
building in the District of Columbia or proceed under the 
Purchase Act whereby they can use funds now available for fv|i® < 
payment of rent or exchange property now owned by the Gove(r«- 
ment as a down payment on a lease-purchase contract over.aj 
period of up to 25 years. This not only softens the impact ^ 
on the Budget in any one particular year but would provide 
space for the Government at a cost far less than the going; f 
rent in the District, resulting in a considerable saving 
a period of years. Furthermore such an expenditure spread* 
out over* a period of years is a capital investment rather ' 
than an ordinary expenditure fpr services and the Federal' 
Government gets a valuable asset. As to whether this is 
propitious time to endeavor to secure a building my answer 
we have to ask some time and this is as good as any 
Budget and the Congress decide whether ihey want to 
this now or later but the fact remains that we have 
making plans for space in the District of Columbia, 
it takes years before a building becomes available 
occupancy. 
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Murch 1| 1956 


MEMORANDUM FOR MR. TOLSON 

MR. MOHR 
MR. NICHOLS 

I : 

' ' ; . i I 

Mr. F. Moralr^cCoaUi* * who come ia to eee me 
Uet Tueedo/i colled coaceraing oar discaeeloa about the poeelbllity 
of oecuriag a aew buUdiag lor the FBI. He etoled he hod diecueeed 
this eituotioa with ODM oad coaid see ao problem ia oar gettlag 
cleoroace lor what we needed ia that orgaaiaaUoa. He had also 
talked with GSA, which is lamiUar with oar general reqairemeats* 
and they are going toxoatact the proper persons la this Bureau to 
start a study on our space requirements and the locating ol a suitable 
eite. Mr. McCoaihe asked that we contact him U this matter lags 
and X indicated that we would do so and la jkhe meantime the Assistant 
Director ia charge ol this matter would be alerted regarding the 
lorUicomiag contact by GSA. 1 eapressed my appreciation to Mr. 
McCoaihe. 

Very truly yours, 

Joha JDdgar Hoover 
Director 
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Office IS/LeiTlOTaiiduPl • united states government 


TO 


I MR, MOHR 


datbj March 2t 195 


ntOM t 


t 


C, Q, SMITHn^ 

oi 


•OBJECT : PROPOSER TBI BUILRIHG 




Tioterrovd . 
TeJ*. Room . 
HoUoot*_ 


Mr, 0, J, Kclleherj Acting Chief, Acquisition and 
Utilisation , Branch, Real Estate Division, Region Three, Genepal 
Services Administration (GSA), called me on March 1, 1956, to 
advise that he had Just been instructed, bg 'the Assistant Regional 
Director to compile FBI space requirements in Washington, D, C,, 
for use in setting up a lease -purchase project covering a build- 
ing to house all our activities in Washington, Kelleher stated 
he has a deadline of March 7, 1956, to submit a preliminary 
report arid he will officially contact the Bureau either today 
or Monday for a discussion as to our requirements. The purpose 
in call ing was to let us know that* this request would be coming 
up, 

Kelleher indicated GSA would want to discuss the amount 
of space we j>resently occupy and the amount and type of addi- 
tional space needed. Estimates of additional space should be 
based on (l) amount of deficiency in present space and (B) 
authorised expansion during current and coming (1957) 

fiscal years. Information needed at this tine is of a pre- 
liminary nature and GSA will make a detailed survey of our 
space needs at a later date, 

I am reviewing the results of previous GSA surveys 
as well as our own space surveys to arrive at our present 
space deficiencies. Since this will represent the basis for 
our request for additional space, this information will be 
available when Kelleher discusses this matter officially with 
the Bureau, .. RECORDED .,S4 // 

tiitmti) . ua. 

" f regard to your inquiry to t h Vy 
'. Conihe, - I ascertained that he i^ ^e^q^]i^ive 
’"Vioe-^^^sident of *hhe Randall H, Hagner Company, *a 
known/irVal estate firm' (he is mBf'ried to . Mara^ erjte Hagr^ r), 

At the present time McConihe is wording for th^" ’GBhWfmbnt in 
the Office of the President and is in ^arge of the project 
to rid the District of Columbia of its temporary Government 
buildings, A special inquiry was conducted on McConihe by the 
.Bureau in November of 1955 at the request of the White House, 
unfavorable information was developed in this investigation 
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1:40 pm 


March 7. 1956 


M£MORANDUM FOR MR. XOLSON 

MR* MOHR 

_ fn MR. NICHOLS 


*' 'Oajpaly XttoriMy GamiYal Rogtra called to advifc 
me regardihg a ceaveraatioa he had yeetorday with Mr. 

F. Morai^cCoiiihe. Mr. Regere elated McCoalhc wanted me 
to know^kat he* McCeaihe* had been in contact with ODM and 
OOM hae agreed in the cnee of the proposed FBI Bailding to 
waive their reqnlrement about moving out of town and will be 
willing to have the building located at any site here that is 
selected. Also* the Bureau of the Budget is agreeable and 
favorably disposed toward our going ahead with plans lor this 
building. X told Mr. Rogers that X was glad to learn of OI>M's 
decision in this matter and that as soon as a location is suggested, 
we will be glad to take a look at it. 


Very truly yours* 

y, f ■ 

John Sdgar Hoover 
Director 
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• UNITED STATES GOVERNMENT 


TO 


FROM 


SUBJECT; 


MR. MOHR 

N. P. 


DATE: 



Tolsoa __ 
Boujmaa . 
>lich«Ia _ 

Hat bo - . 
Mohf - 


Paraooa 

Bosoa 

Taoo _ i ^ 
Sizoo - - - 

Tiai«rrow4 . 

uired concern- 


"^REQUEST P^R^INPO^MTION CONCERNING 
' ljm^“ OP UNPiLLED POSITTONS ^IN'EBI 

&yJilrjinQ 

0 

Special Agent Supervisor C. Q. Smi 

Ing the above in connection with tentative plans Ifeeing made by 

the General Services Administration (GSA) looking toward the con- 
struction of an office building for the exclusive use of the PBI. 

Ho indicated that the GSA was interested In ascertaining thd num- 
ber of unfilled positions in the Bureau so that it could determine 
how much additional space was needed over and above that presently 
occupied by the Bixroau at Washington, D. C. 

In order to secure the desired information, it is felt 
that a policy determination is required as to whether we will use 
as the allowed personnel the number of full -year employees author- 
ized for fiscal year 1956 or the number of positions authorized for 
that year. Por example for the entire fiscal year 1955» the Bureau 
was allowed 5»101 full-year employees at the Seat of Government (SOG) 
exclusive of Washington Pield Office (WPO). Por the fiscal year 1956 
a total of 5»l65 full-year employees was allowed, but because of econ- 
omy measures, etc., there are presently only employees actually 

on the rolls. On July 29» 1954» there were S,Q3^ employees actually 
on the rolls who were occupying space at the SOG (exclusive of WPO). 

In other words it is^felt that the total number of full-year employ- 
ees allowed should^fce used in connection with space requirements T5e^% 
cause it may be necessary to have more employees on the rolls during 
some portions of the year and a smaller number on the rolls dxu^ing 
some other portions of the year, in order to^come out with the nxira- 
ber of full-year employees allowed. Therefore, It would appear bet- 
ter in connection with this request to use the nmber of positions 
authorized for the fiscal year 1956 from which would bo subtracted 
the number of on 5 >loyoes presently on the rolls to determine the nxira- 
bor of additional employees for which space could reasonably be ex- 
pected to be required. Accordingly, since wo have 5»331 positions 
authorized at the ^OG (exclusive of WPO) for the fiscal year 1956 
and there are presently on the rolls space would be required 

for an additional 491 employees exclusive of WPO. In addition to ^ 
this number space would be required for an additional 21 employees 
in the WPO (3^ of 699 employees assigned at the end of January, 1956; 

3% represents the budget allowance for positions in excess of the 
full-year en^loyees). The total additional enployees for whom space 
would be required' would, therefore, be 512 (491 plus 21). This num- 
ber would be divided roughly into 50 Agents and 462 clerks.. 



RECOMMENDATION: 


It Is recoimnended that Hr* Sialth use the rigvire of $12 
{$0 Agents and 4^2 clerks) as the monber of xinfllled positions for 
which' space would be required over and above that which we now oc- 
cupy in Washington, D. C* 
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Office vAstnOtai^UflZ • united STATE# 30 VERNMENT 


ToU«a . 


TO 1 UR. MOHR 


DATS: March 7. 2 


TKOM » c. Q. SMITH/)^ 

0‘ ^ ^ 

SUBJECT : proposed fez BUILDim 

TTASHIKOTON, D. C. 



Tiowrrowd , 
Tel«. Room.. 
Ik>Uoinai> .im 
G»ody 


Ac you know, Mr. C. J. Kelleher, Acting Chief, Acquisition and 
Utilisation Branch, Real Estate Division, General Services Administration 
(OSA), is in charge of compiling some preliminary space estimates concern- 
ing the proposed building to house all FBI facilities in Washington, .D. C. 
Mr. Kelleher has requested that we furnish a> computation reflecting our 
present space deficiencies for (l) unfilled vacancies, i.e., space that 


would be required if we had on our rolls all employees allowed in our 
appropriation and (2) present space deficiencies in other than office 


space, i.e., storage, laboratory, files, photo lab, printing and dupli- 
cating, etc. I have conducted a survey concerning the above which reflects 
the following : 


Deficiency 

Other than office space 


Justice 29,100 sq. ft. 

General Accounting 

Off ice 

F.O.B. #2 1,000 sq. ft. 

Old Post Office 1. SOO sq. ft. 

Total 


31,600 sq. ft* 


Unfilled vacancies ^Employees ) 


Justice 245 

'General Accounting Office 
F.O.B. #2 246 

Old Post Office ^ 

Total 



512 


Space required to house above @ 60 sq. ft. 


per employee 


30, 720 sq.ft. 


Present office space 
Additional space needed 
presetn personnel 



eeded to ad eqiMt^y^ house '' ' a J " / 

- Computation Wu^GSA . ‘ 

— ^ “ 10 mn ^ 1956 X '•*, 




Jusiice 

Old Post Office 

6 8 MAR 2 B 1956 

Total Deficiency 


42,098 sq. fisu^ ' 
2,878 sq. < ft. 


if V 

•4: 


CQS:eam:mbd 

(S) 



. 44,976 so. ft. 
107.296 so. ft. 






Uemorandum to Ur. Uohr 


Uarch 7, 1956 


Other factors to be considered in estimating space needs are 
(l) loe presently use approximately lO^OOd square feet of corridors, 
halls, lobbies, etc., for which we are riot charged, and (2) the file 
sections of the Identification Dioisiqn ^and the Records and Covmunicati oris 
Division grow at the rate of 4,500 and 3,000 squqre feet, respectively, 
each year* This growth is one of the biggest contributions to our space 
problem today since we have had to vacate more and more employee space 
to provide^ room for files* In addition, the pdlnning for a new building 
should include building maintenance shops, firearms ranges, cafeteria, 
garage space and repair facilities, including wash racks for Bureau 
automobiles, adequate parking space and storage, as well as facilities 
for our Mechanical Section, photo Lab, Exhibits Section, Laboratory, 
etc*, for which provision is made in our present space* Consideration 
should also be given to providing an auditorium’-type classroom capable of 
seating a minimum of 1,000 people* 


Mr. Kelleher has advised that the only information needed at this 
time are preliminary figures concerning our present space needs, which, 
of course, would include the deficiency set out above* Mr* Kelleher 
said the requirements being compiled at this time are for the use of Mr* 
Ferdinand Kaufhols, Assistant Director, Region Three, OSA, who will contact 
you at a later date to set up a conference concerning this project and 
go over the Bureau's needs in detail* Following is a recap of our space 
requirements: 


Building 

Justice 

F*0*B* #2 (identification) 

Old Post Office 

General Accounting Office 

Total Space Presently Assigned 

Corridors, lobbies, etc*, used 
but not charged 

Present deficiency 

Total space required to adequately 
personnel and facilities* 


Area 

214,105 ,sq* ft* 

351, 790 '• " 

5^,895 " " 

33.505 " " 

65^,295 sq* ft* 


10,000 sq* ft* 
107.296 so* ftJ 

house present 

77^.591 so. ft* 


RECOMMENDATION: 

It is recommended that GSA be advised concerning our present space 
deficiency as set out herein, as well as other factors bearing on our 
space needs, for use in preparing estimates at to /the size of the building 
which would be required for 
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On March 8j 1956, I net loith Edgar Ford, Space Officer 
for the Department of Justice, and Mr, 0. J, Kelleher, Acting (y^ 

Chief, Acquisition and Utilisation Branch, Real Estate Division, ^ 

General Services Administration (GSA), in Mr, Ford^s office to 
discuss prel ininary space requirements for ^he proposed FBI building. 


I furnished Mr, Kelleher with the space requirements con-' 
tained in my memorandum of March 7, 2956, as follows: 




Total Space Presently Assigned 

Corridors, Lobbies, etc,. Used 
but not Charged 

Present Deficiency in Space 
■Assigned 

Total Space Required to Adequately 
House Present Personnel and 
Fjacilities 


659,205. square feet 
10,000 square feet 

I 

107,296 square feet 
776,591 square feet 


Mr, Kelleher stated he felt the above represented a fair 
estimate of our present space needs for the operations we now have. 

He said that, of course, in a building which we would occupy alone 
it would be necessary to provide other space for services which are 
now furnished by the buildings that we occupy; i,e,, cafeteria, 
building maintenance shops , parking facilities, etc, I pointed out 
to Mr, K^leher that in addition ^ the above estimates we would 
require additional space for expansion of fir ea rms.. ran ges , pyTxnas’ium, 
storage . Mechanical Secti on, Photo La b, Exhibits Secti on, Laborator y , 
and would also nee a garage space for repair and maintenance of our~ 
automobile^, including hydraulic lifts^ wash rac ks, etc, Mr, Kelleher 
mentioned the fact that a building for our own use should also include 
plans for an auditorium, 

I also pointed out to Mr, Kelleher that the files space 
( ident i fication Division, Records Section and Washington Field 

^ y« A .« - f j t _ f - - /\ _ • i ^ ^ ^ i_ _ 


O.ffiqe ) grows at the rate of approximately 8,000 square feet a 
Over a twenty -five -year heriod it^woui^ihUs re qui 
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200,000 eouare feet of soace to take care of this growth alone, 

Mr, Kelleher said he, of coursej, recognised this problem and stated 
that this together with all our other special needs would be taken 
care of in the planning of the building, ' He said at this time 
GSA is only orenarina prel ininarv figures in order to have a basis 
for beginning their computations as 'bo the sise of the building 
required, Mr, Kelleher would not give me any estimate as to what 
the sise of 'the building might be S however, he indicated that it 
probably would require a structure having in excess of one million 
\sQuare feet of net us/able space . He also was noncoiiaiittdl as ' to~ 
'what sites, if any, JaA would fropose for this building. 

In conclusionj Mr, Kelleher said that with the space 
estimates he now has GSA will make further plans and Mr, Ferdinand 
Kaufhols, Assistant Regional Director, GSA . Region Three, will 
arrange a conference to discuss this matter further. 



Marcb 20, 1956 

MIMORAKDUM FOR MR* TOLSON 
( . \ ^ MR. NICHOLS 

I \ x> ( f ) 1 i ' *■" MR. MOHR 

On^esday, February 26, at the request ot Deputy Attorney 
General 3Etogers, X saw Mr. Francis Moran McConlhe, who has been 
sqipolnted \jf the President to handle certain phases in regard to the 
removal of temporary Government structures and the obtaining of 
^rmanent quarters for Government agencies. 

Mr. McConihe stated that he understood that the Bureau had 
at one time given consideration to obtaining a building of its own in a^ch 
all of its Washington activities could be quartered. I told Mr. McConihe 
that such was a fact, but that the last war had caused us to drop tMd idea 
and that more recently when we made inquiry concerning it, it had been 
indicated by the Office of Defense Mobilisatim that they would not approve 
the building of any Government structures in the metrt^litan area of 
Washington by reason of war hasards. X told Mr. McConihe that it would 
be impossibie for this Bureau to be at any substantial distance from the 
main Department of Justice Building in view of our intimate contact with 
the main Department and the exchange of confidential papers between the 
main Departoent and the FBI. 



Mr. McConihe inquired whether X would be ^dUing to further 
consider this problem if he could locate some land upon vhich an FBI 
Building could be constructed near the main Department Building. X told 
him that I would, of course, have an open mind on this subject, but it 
would have to be reasonably close to the Department of Justice main 
Building. 


Tolsoo . 


X suggested to Mr. McConihe that aa he ejq^ored this situation 
he might wish to be in coidact with Assistant Director Mohr, who Is in 
charge of space matters pertaining to the FBI. 


Nichcis • 




~4rom time to time. 

M.soa 

Mohr 


Mr. McConihe indicated he mu^be in touch with Mr. Mohr // / 

RECCffiB-Tl ~ 


Pvsoas . 
Rom. < 
T.m<n ■ 


Very truly yours, 


Mease . 




Wiacetrowdi . 
Tele. Room 
HoU^aa 
Gao^ 
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Director 
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At tho of Bapiity Attonioy (Sootral WiUlam P. Bogan 

cm Pabntary 38| 19$6^ I tiUJcad with Mr« FttmU lionm McConiho who 
hai btio appointad hy tbo Piwoidant to handlo cartaia pbaaaa lo ragard to 
tha removal of tamporary Govanuaaat atructuraa amt tha obtaining of 
parmaaant qmrtara for Oovanmant aganciaa. Mr. MeCoaiha ia^plrad aa 

to wllai!la^ Baraau wo^d aiva eonaidar^iim to dhtalaioa a boildiBa ol oitr 
own. I advlaad Mm that wa w^d eonaldar miah a ttova if a bnildiag larga 
aaoai^ to houaa aU our aetivitlaa in WaahlngtoPi wMeh ara now loeatad in 
four hoUdhiga, could ba nacorad. 1 Inrthar poiatad ont to Mm that anch a 
bniiding would hava to ba loeatad in cloaa proximity to tha Bapartmaat of 
JttMica a^ain in yiew of onr Inttmata contact with tha ?*a*n IMpartmant 

and tha anchanga of confidantial papara batwaan tha Bapartmant and tha FBL 
Mr. McConiha aubaaquantly callad ma on March X, 29h6| to adviaa that 
ha had ihii*niatfd fMa with tha Ollica of Pafaaaa Mi^Uaatii^ tha 
Qanaral Sarvieaa Adattniatration (OSA). Ha Mitad that ha could aaa no prohlam 
in getting claaranca for auch a huUding and aecordiaglyi QdA would hagin 
a atndy of our apaea raquiramanta and tha looatiag of a auitahla aita. 



At tha raquaM of OSA« a maating waa hald in tha office of Mr* 

Edgar Ford of the Bapartmant attended by n r^raaantnliva of tMa Bureau and 
Mr. C. J. HaUaharof tna A^tonalomcallaalJSatntaBiviaion. Mr. Kallabar 
waa adviaad that tMa Bureau praaantiy haa a daficiaacy ia tha iwiomd, of 
107, 900 aqpara feat of apace and it would raqMra a total of 771, 091 hqiaara 
feat of apaea to adaquataly houaa our faciliU^ at tha praaaat lima. B waa 
pointed out to Mr. Xallahar that tha lUaa in our Wantlftcation Piviaioo, Bacorda 
gactioa and B^Mngtoa Field Qffica grow at the rata of approximataly 0,900 
aquara feat each year. H waa made clear to QSA that thh growth of our lilaa 
il one of Our grwataat apace problama and aay huildiag couatructad will have to 
aUowBnr dda ajgmnaloci. TMa aitbar ba handlad by conatruejUng a buil<ha|| 
at tba Otftaat to taka care of tMa growth or eonatructing tha build^ in adeh a ^ 
tuMiM— r that tha sacaaaarv anaca caa ba added at a later data* Tha nrcblaaiMP 

7tMa regard ia aiaaaMa ainca at tha praaant rata of growth it will rwfiiira ’ ^ 
‘■jlOO; 000 a^piara feat of additional apaea for thia pitipoaa over a twanty-fiva 
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Tht Attonay Oaaenl 


On April 27^ 19M, lir« Gerald S, Radley of the OSA Central Office, 
VfIio ie handling lieaae^Piirchaee Projecta, discussed this matter n^ith 
Assistant Director John P. Mohr, ha^es matters pertaining to space 
lor this Bureau. Mr. Radley stated that In his preUmiaiury estimates he had 
arrived at a figure of 91S, 000 square feet of net usahie office space, iddch 
would provide a builc&ag ot 1, 300,000 square feet of gross space. He said the 
gross space usually represents a 30% increase over the net usable office space. 
Be said he arrived at ^ 913, 000 square feet of space by providing for 775,000 
square feet to taha care of our present needs, aUowing 61,000 square feet 
for 08A operations in the building and 77, 500 as aflat 10% increase to take 
care of future egpensioa. Be in^eated that a leaee<purchaee building probably 
coetiag 125,000,000 to $30,000,000 wae being contemplated. With reepect 
to loc at i o n, be etated that hs understood some land east of the Health, Educatioa 
and Welfare Building in Southwest Washington wns being considered which 
would probahly put it somewhere east of the Identification Building near the 
railroad tracka. 

Mr* Radley stated that the selection of a site was not within the 
purview of his stuify; however, it was made very clear to him that the PBI 
wns certainly not anzioas to locate a new building at any great distaaee from 
the Juatiee Department Building and the reason was explained to him. It was 
also eiqplained to him that in any new building we natursdly would plan to 
house our Washington Field Office, which of necessity must be in a place 
that is accessitde to the public. 

U was pointed out to Mr. Rad2ey that his estimates of net usable 
space did not take into consideration our growth of flies which this Bureau feels 
is ot utmost Importance. la addiUon, the estimated cost of $25, (KMl, 000 to 
$30, 000, 000 does not ippear to be sufficient to cover the cost of a building 
suilahle for our needs. 

The site suggested by Mr. Radley is most undesirable and its 
tocatton, in addition to being inaccessible to the public, would be unsatisfactory 
<hie to noise, vibration and dirt from the a^oining railroad. 

In order to smquaint Mr. Radley with the problems peculiar to the 
FBI, he was taken on a brief tour of this buUdiag in order that he could see at 
firsthand tte types of space that we need, particularly for the liaboratory, the 
Photographic Laboratory, gymnasium and firearms range, and he was also taken 
on a tour of the Identlfteafion Division. During the tour, it was pointed out to 


Xhe Attorney General 


May 7, 


him that the illes which we utilize are not dead iilea but are iUee whidi are 
actively used, that large numbers xtt employees occupy the working areas and 
as a consequence, the working areas should be designed to promote the higiiest 
degree of morale; In other words, the space should be attractively iurnished 
with durable materials with the heat type of lighting, air conditioning and 
ventilating equipment. It was also pointed out to him that the weight factor 
and iloor load would be of primary consideration in space ior our Becords 
Section and Identilicaticm vision. Mr, Hadley was advised that in connection 
with a building lor the FBI| we had in mind something along the lines ol the 
General Accounting Office Building, and he said this is the type of construction 
that GSA felt would be desirable. 

Mr. Kadley stated in connection with the material that he was 
getting up that he would need some help from the FBI and possibly the Department. 
He was advised that in accordance with instructions of the Department, all 
lease-purchase matters must be handled throu^ the Department. He stated 
he would need a certification of exception, which would be signed 1^ the head 
of the agency to permit the locating of the FBI in the metropolitan area ol 
Washington. He said he would also need a certificate of need lor a new building 
which he felt should be signed by the Attorney General. He also stated he would 
need some justtflcation material lor a new building in W^ashington and that there 
may be some other items that he will need in order to round out the submission 
ior the Budget Bureau. He stated that he would put everything in writing in a letter 
to the Department and the Department could submit the material to us ti^t we 
would have to handle. 

The loregoing is being submitted lor your information In view of the 
forthcoming .letter from Mr. Hadley to the Department and to provide you with 
my views concerning certain aspects ol the proposed building. 


CC; Mr. V^iUlam P. Rogers 
Deputy Attorney General 
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TO I MR. TOLSON 

FROM : J. P, MO: 



DATE; 5/1/56 



SUBJECT; PROPOSED EEffi BUILDING 


You wilTrecall that on Tuesday, February 28, 1956, at the request — 

of Deputy Attorney General Rogers, the Director saw Mr. JFrancis Moran 

McConihe, at which time-Mr. McConihe inquired whether the Director 
would be willing to further consider an FBI Building if- he coiild locate some land 
upon which it could be -constructed near the main Department Building. The 
I Director told Mr. McConihe that he would have an open mind on the subject but 
| dt would have to be reasonably close to the Department of- Justice main, building. 

The Director suggested to Mr. McConihe as he eaq)lored this situation he might 
wish to be in contact with me as 1 was in charge of space matters. Since the 
Director's conversation with Mr. McConihe, I have heard nothing from him. 

The only inquiry we received was a request for some information on our 
present space requirements from Region ni of the General Services Administra- 
tion which we furnished to them. We furnished information indicating that we 
needed 776, 591^ square feet of space to adequately house our present personnel 
and facilities. We also pointed out that in planning for a new building, there 
ji^ould be included building maintenance shops, firearms ranges, cafeteria, garage 
I space and repair facilities including wash racks for Bureau automobiles, adequate 
' parking space and.'storage as well as facilities for our Mechanical Section, 
Photographic Laboratory, Exhibits Section and Laboratory and that consideration 


should also be given* to providing an auditorium-type classroom capable of seat- 
ing approximately 1, 000 people. We also pointed out that in considering a build-5-^''-''r^ 

I ing for the FBI, the Files Sections of the Identification Division and the Records 
and Communications Division grow at the rate of 4, 500 and 3, 000 square feet 
respectively each year, or a total of 7,500 square feet. We made it known that 
this growth in our files was one of the biggest- contributions to our space problem 
today since we had to vacate more and more employee space to provide room for 
our flies. RtCOROffi 




On Friday, April 27, 1956, Mr. Geralds. Radley 0f4he •Real* Estate 


Division, Lease Purchase Projects, General Services Adnnni^^ 
my office to discuss 
the material for the 
with respect to this proposed project. 



^mehjT 
?King;,Up 
eau ajq^tOiCongress 
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CC - Mr. Nichols 

Mr. C. Q. Smith 
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O Mr. Radley stated that in his preliminary estimates he had arrived at a 
figure of 913,000 square feet of net usable office space, which would provide a 
building of 1, 300,000 square feet of gross space. He said the gross space 
usually represents a 30% increase over the net usable office space. He said lie 
arrived at the 913,000 square feet of space by providing for 775,000 square feet 
to take care of our present needs, allowing 61,000 square feet for the General 
Services Administration operations in the building and 7 7^ 500 as a flat 10%. increase 
1 1 to take care ofluture expansion. He indicated that a lease purchase building 
II probably costing S 25.000.000 to $30,000,000 was being contemplated. With re- 
II spect to location, he stated that that Vras not within the purview of his study but 
the location that was being thought about, he understood, was some land east of 
the Health, Education and Welfare Building in Southwest Washington, which would 
probably put it somewhere east of the Identification Building near the railroad 
tracks. 

Mr. Radley made it clear that the selection of a site was not within the 
pur vie w^ of his study; however, it was made very clear to him that the FBI was 
certainly not anxious to locate any new building at any great distance from the 
Justice Department Building and the reason for that was e:?q)lained to him. It 
was also e:?q)lained to him that in any new building we naturally would plan to house 
our Washington Field Office, which of necessity must be in a place that is 
accessible to the public. 

I It was pointed out tO'Mr. Radley that his estimates of net usable space 

were not designed to take care of the future needs of the Bureau since, apparently 
no consideration was given to the question of:files growth. He was informed that 
we had estimated our files growth at the rate of 7, 500 square feet per year, 
that in 25 years that would amount to 187,500 square feet of space. He was in- 
t formed that any proposed building should either take into consideration the files 
growth at the time the building is constructed or the building should be so designed 
at the time of construction that it would permit the addition of a wing when such 
, additional space might be needed. 

Mr. Radley said he thovight'that was something that most certainly should 
be taken into consideration in the planning stages. He was of the opinion that 
if the type of building and land selected would not permit the addition of a wing in 
the future that the building should be so constructed in the beginning to take care 
of the -files growth. This is not a particularly desirable procedure ior us because 
it would mean in the beginning the building would be excessively large and we 
might well have to share the building with other tenants. It would seem that a 

( better plan would be to design a building which would take care of possible growth 
over a ten-year period of time and which would permit a wing at some later date 
to take care of future expansion, say 25 years hence. 
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in order to acquaint Mr. Radley with the problems peculiar to the FBI, 
he was taken on a brief tour of this building ’in order that he could see at first- 
hand the types of space that we need, particularly for the iaboratory, the Photo- 
graphic Laboratory, gymnasium and firearms range and he was also taken on a 
tour of the Identification Division. During the tour it was pointed out* to him that 
the.files which we. utilize are. not dead files but are files which. are actively used, 
that large numbers of employees occupy the working areas and as a consequence, 
the working areas should be designed to promote the highest degree of morale; 
in other words^ the space should.be attractively furnished with- durable materials 
with the best type of lighting, air conditioning and ventilating equipment. It was 
also pointed out to. him that the weight. factor would be of primary consideration 
in space for our Records Section and Identification Division. 


Mr. Radley stated in connection with the material that he was getting up 
that he would need some helpirom the FBI and possibly the Department. He wa.s 
advised that Jn accordance with instructions of the Department, all lease purchase 
matters must be handled.through the Department. He stated he would need a 
certification- of exception, which would be signed by the head of the agency to.per- 
mit the locating of the FBI in the. metropolitan area of Washington. Repaid he 
would also need a certificate of need for a new building which he felt should be 
. signed by the Attorney General. He also stated he would need some justification 
material. for a new building in Washington and that there may be some other items 
that he wilLneed in order to round out the submission for the Budget Bureau. He 

i stated that he^uld put everything in writing in a letter to the Department and' the^* 
Department could submit the .material to us that we would have to handle. 


Mr. Radley was of the personal opinion that a new building, for the FBI 
would release space vdiich. could be utilized J)y agencies now occupying temporary 

U buildings. Re.also:said he was not certain;how strong 'Mr. McConihe was but he 
personally seriously doubted that Congress would approve a iease. purchase project 
for the FBI Building at this time. He stated that the file in his office originated 
on the basis of a letter from Mr. McConihe to Mr. Floete, the new Administrator 
of the General Services Administration. This letter was dated in .March, 1956. 


Hi 



Mr. Radley was advised that in connection with any buildingior the FBI, 
we had in mind. something along the lines. of the General Accounting Office Build 
ing. He. said the type ol construction r that GSAielt would be desirable .for tiie 
FBI would be a. building of the type nowJiousing the General Accounting Office. 
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The foregoing is submitted for your information and you will be promptly 
advised in. the event we receive any further inquiries concerning a new building 
for the FBI. A 


9 

^1^“* fe 






- 4 - 


'iTV-i. 







May 14, 1956 


MEMORAMDinif FOR MR* TOL80N 

MR* NICHOLS 
MR.M(»R 

During ny conftmnct vltli thn Attomay Qnaaral on 
Tlinridny, May 10, tlm Attomay Qasaml atakad that had raealTad 
cartaia mamoraadama daaUng with tha propoaad aaw Rj^.Baildlag 

and haivaa wmdaring what ay raaetiona warn about tSi’ifSii: 

I told tha Attomay Oaaaral that qnita frankly I wna not o?arly 
anthnaiaatic about tha atapa balng takm at thia tlma for tha aattiag 
up of anoh a tmildlng. X tha Attomay Qaoaral that X had, 
howarar, indkatad to Mr* McCooiha, who had baan daaignatad by 
tha Praaidaot to Tiforoiialy prana a program of alimiaating 
tamporary bnildiaga in tha matropolitan araa, that X would ?iaw with 
an opaa iniad any aaggaathnm which might ba mnda to na aa to tha 
locathm of tha propoaad FBI Building* 


Tha Attomay Qanaral atatad that hr fait that tha FBI 
ahould ba in thia building, or at laaat yary dona to it, and Xtoldhim 
that X aharad tha aama opinion* Ba mnda an obaaryation aomathing to 
tha affaet that prdoably within a yaar or two it might ba naeaaaary to 
hayc another Dapartmant of Foatiea Bonding into which could ba 
dacad yarioua branchaa of tha Dapartmant of Jhatica, including noma 
branchaa of tha FBI, but that tha haada of tha ramwetiya diyiaiooa 
and Buraaua might mora pit^rly ba quartarad in ona building no an 
to ba madily aeeaaaibla for coofaraneaa, ate* % told him that , 

X thottibt thia had aoma marit, / 


’Tolso* 

B**(4in*a 

NiCtoU 

Harko ^ 
Mohr 


Wiat*rr*w4 . 
Tel*. Ro<>m , 
Hotlomae^ 
Gtodjr 


X furtharmora obaaryad to tha Attomay Oanaral that 
X did Rot baliaya thia waa a particularly propitioua tima to ba 
praaantiag to Coograan a raquaat lor an appropriation which would 
certainly nm Into many milUona d doUara lor anew building* 

I told him that It wna a laet that tha Bureau wna yary crowded, both 
in thia building and in our Idanttftoation Itollding and that oyar*all 
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Mmmrm* IKhektAm, Moke Mif'14, 094 


•giciiacy iwWao 4«0t bt Mr? «d bf iMuriif ill Fwfti ol tlM Monmt 
located te <— teilfdfaig, ted tbore voirfi Uktute* jpomc ol»joetlQoc te 
MHsli aymoduo. 

J twm teo JMjbonetf OMonl*a tted 

feo (tti aot tetead toi^rm ter any tealldteg ter teo FBI or aiqr oteor 
teuroan of tea Z>^aitBi«d of Joatteo at tlite tiiM. 


Yary tndy yoora, 



>* * 

J<diiiBdKarB9oaar 

ZHracter 



KtUiHOtD 

. ^ 



’ 93 ^ /66 

TW& ATTOliNSy GSM£BAL 

mH]SCTOK| TBI 

-^(l^POSED nt BtnLDiNa 
WASBINGTCa?; 1 >. c. 



Mail' 17 , lose 



%9 hav« r«€«iYdd a coxauunication d«l«<X IMay 19, 1959, from tint 
Admiaif tratir* A aaUtaat Attoiaty Ganaral raqatatlBg informattoA for a 
luroapoctoa for a propoaod FBI Btiildlac to be coaalnactod a« a l«aao-piire!lumo 
:pjroio«t B i« bolag propoMd tiud approval bo aoeortd lor tbo jpro|«et dorloa 
thia aoaaioQ of CoBf roM. 


Aa tbo mattar now ataiida, the Goneral Sorvlooa Adminiatratioo 
baa fttmiahod no dofialto faformatloii aa to iha poaaUal# location of ancb a 
bttUdlag. Wa bavo no aaaaraaet tbat tbo aita to bo aalocUd will ba in ctoaa 
proaimitjr to tba Bopartmaat of Joatiea BoUdiac and X knew yon abara my 
faaUnc tbat tba FBX abonld altbar ba in tba Jaatiea Bnlldbif or vary eloaa to 
it. I«oeatioa ia alao of prima Importanca dna to tba fact tilt oar Waahlngtoa 
flald Offica wbieb of nacaaaity moat ba emivealaAt to tba pobUe, would ba 
loabtad in tba propoaad boildi^* Staea wa moat dapand on tba voloatary 
eooparation of tba pabtic> tba building aboold be located ia an area tbat la 
readily aeeesaible if wa are to aaeurc tbo ntmoat baoafit from tbla aonrca. 

You will racall tbat wa informally diacaaaad tbia matter laat 
weak. At that time it waa agreed tbat tbia waa not a particularly propitiotta 
time to raqnaat Congraaa for a new building. In viaw of tba foregoing, 

1 ant of tba opiition that no fortbar effort ab^d ba made to aaeura tba 
approval of a laaaa-parebaaa building until wa can recaita aaaturaaea of the 
proper location of aueb a building nnd tba time for tUa ra^at la more pro- 
pittoua. 


CC; Mr. William P. Bogara 
Deputy Attorney Oeneral 


Mr. S. A. AndratU 
Adminlatmtlva Aaaiatant Attorney General 
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^ M.emovaflduin • united states government 


' ^ 


TO 


FROM 


SUBJECT: 


DIRECTOR 


DATE: June 6, 1956 



CLYDE TOLSON 
f/ioPo^cJ. 

^ 7 ^,^ 3 . 

Mr. Andretta calle^tating that he had had an informal 
j I contact from GSA stating that they were planning one large 
j. I building Tor the PBI over two streets between 7th and 10th 
I i Streets and Independence Avenue and C Street. ,He stated that 
according to his understanding they tentatively plan to ask for 
authority to erect a building for the Bureau on. this space under 
Lease Purchase Funds. He stated GSA has authority for two new 
buildings in'the District of Columbia and want to put this building 
for the FBI into their program. 



TtJe. Kooffl , 
'BoUomaa 

- - - 


I told Mr. Andretta that I certainly woiild not give approval 
for them to go ahead on this plan; that you had discussed the matter 
with the.Attorney General.and it is -my understanding that both of 
you were reluctant to go ahead with attempts to secure a new building 
at this time. He stated that if the building is, procured under Lease 
Purchase Funds it would not be necessary for the Department of 
Justice to justify the construction and that this would be handled 
entirely through GSA. 


I told Andretta I thought the way to handle this matter 
was to have GSA put the matter in writing so that we can carefully 
consider whether the contemplated building would be satis facto j:y. 

I pointed out tohimJthat in the final analysis, of course, the decision 
would have to be made by the Attorney General since this matter has 
already been discussed with him’. 




CT;DSS 
cc Mr. .Mohr 


S^o AWA'-' 

g ll 1350 
^/ 7 C 
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JuatlS, 1056 


MEMORAKDUM TOR MR. T0L30N 
_ MR. MOHR 

^ ^ n ' \ \ ' MR. NICHOLS 

F, B.X. Ba\ 1 <A ^ 

D^^ty Attorscy G«n«ral Rog«r0 calltd to adrUo that 
aa a result of our last memoraadum eoacer&iag a new building 
ior the FBI nothiiig further was being done on this. However, 
he stated he had another suggestioii which be would like us to 
give seriotts consideratioo: namely the taking over of the Mtemal 
Revenue Bureau Building with a complete re m od e l in g Job and 
new air conditioiiiag and also the tearing down of the old Post 
Ottice Building and building a new wing which would give us a 
million square feet. 1 told Rogers that from the standpoint of 
convenience this would be line; that I had hoped to have an under- 
ground tunnel between two buildings. Mr* Rogers asked that 1 
think this over and let him know what X thought of it. 

Very truly yoiws, 


very truly yoiws, 

Wohn Edgar Hoover 
Director 


- nsbcj- 

Bsa s yTrTrggg ga ' * 


RECORDED-11 t JUN 13 1S56 


ce-Mr. HoUoman 


JEH:EH (6) 


BBm mom D. 0 . 
MB 

I ft! 9 ’‘/SL 
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June H, 19S6 


MEMORANDUMS FOR MR. TOLSON 

MR. MOHR 
MR. NICHOLS 



1 c«U«d ZIepiity Attora«fO«MrM Rogers aboiR our 
previous convsrsstloo coocsmliig ihs acqiiir^ of the Intemsl 
Revenue Bureau BttUdiflf and the Old Host Qttiee BuUditig to 
bouse the FBI and advised him that I vras seadiag through today 
the necessary papers to Aadretta> of v^deh one was to be 
executed hy the Attorney General and one by us on the space 
needed. He was further advised that we had checked with GSA 
who are willing to put in air conditiooiim, a tunneli and build a 
new additioo. X also commented that there were a f ew additioaal 
things we would need such as a laboratory, rifle range, 
gymnasittm •*** a au< Mto riH" > of accommodating 

about a thousand peo|4a, which also could be used by the 
Department. Mr. R^ers was advised that QSA had ideated 
if the pupers were executed r^dit away they woidd immediately 
start the necessary action, and the formal papers were therefore 
being sent through today. 


■-J 


Bwfdmio . 
Kicb.!. ^ 

^ , -- 


Par. M 

T«mm , - . 

$l200 aiiiiiiin 

WiAMirovd . 
Tele. Room 
KoHemae .. 
Caad, 


cc-Mr. Holioman 
JSH;EH(d) 


Very truly yours, 

/sjjk 

John Edgar Hoover 
Director 
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llr. WUUamP* Jtogtni 
D%p0tf Attoraty OtMral 
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^u,im 
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IHrector, ra 

o 

/K JC /3 f \ 



Ai^rqpM ol mjr eoBWMilioiW'irith yott eoactfatag a bttildiiif lor th* 

1 ia«l that tlM laUmal R«?«bim BtUdtiig iritii tht j^opotad vlay to bt coostmeM 
vhtjralh* OU JPoat Oiiic« J9iiUdtfliiiowataii^ awitd adiq(iiat«ly and MtUlacto^ 
taka our* of our spaaa aaadi^t Aa X paiatad oa| to ywi tha hail<l^ viU rt^yilra 
eaealdarabla raaovatlQft to »aat oar apaelal porpoaa raqptraiaaata aad at laaat 
aayaral of tha floora iroidd hava to hara tha^artUioea raiaovad ia ordar to pro- 
rlda tha baat iporkiaa araaa for oar mttch aa tha Xdrallficatioa DlviakMi 

aadoorfUaa. 

Tha ChuMMral Sarriaaa A**""*** a t*r a***** baa aaaarad iia t** at tiMi baUdlaa 
uroald ba aomplataly air aoaditioaad, that tha aaw aiof voald ba eooatraetad aad 
that a taaaal iroald ba prorvidadioidar Taoth Straat to iota tha lataraal Ravaaaa 
Balidiag adth tha I^apaataaaat of Jhatlca Baili^im. j^(»acial laeiUtiaaiiKwldba 
aaadtd to taka eara of oar ljaboral<arr. turovida a rilia raaiaa. avmBal^^tl]ft aad a 
aiaali ***«w*APHhpw» p*«Btiipi q| » pp<MM»prt^HpMP p w^B f i.oOO tHM M a il a. Wa woald also 
aaad coaaidarabiy mora parkii^ faaUittaa aafitetaat at laaat to taka cara of XOjb 
of tha popalatioa of thalnUdiac aa aa 3(K> Oomamant-owiiad tahlalaa^ wUcb 
ia tha flaat o^ratad by oar Waabtagton Tlald CMflca* ^a w>old aaad ia ad«tttioa 

te that aacaaaary inah rack# aad hydraaltc ?tft # to aand^a thf aytoriftottva 


<taT 

tef-^ 


I hara daiigaatad a eawr of thia maatoraadaaf lor Mr. Aadratta aad hara 
»d to hU 601 ^ QSA Varm 144, Kacaiaary BaqEairamaids far Ihtara 
krai ^a«*i«aiip nippp^pp u tH i w- Thta forat ia to ba aiaaad br Mr. Aadratta. abo 
alao faraiah to tha Oaaaral Sarfieaa Admiaiatratioa a Cartiftoita of Kaad 
thia baildlag. Mr. AadrattaidU alaohayatoarraaga ior aCartUieata 
Sttai^oa ia aecordaaaa with Dalaaaa Mobfllaattaa Ordar X-19. Tha Cartilieata 
Saoiptiaa ia a eartiflaatioii by tiai haad of tha a ga a c y dtat ha haa dataradaad 
tha aatara of tha aatirity that it woaldiMt ba poaalbla to aaa a diaparaad 

! General Servic^s^Ad^ni'ni^tryation officials i][iav^5it^tGdl£tnese^6^ 

, ts Vere ej^e^uted promptly <, they;^w 6 dl.^ j 5 tart the' il^ssairf^c^^^ 

^ the Inter^^kRevehue Building Mdthithe added wing to house the FBI. 

- ■ -fcK — 



- ^r. S. A’. Andretta t^// j 

Administrative Assistant Attorn^ General 


'■5 'iJlPUOOi 




Ttacerroirj 
Tele. 
HoUomi 
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Office ^tA^ITlOYClfldufyi • UNITED STATES GOVE^MENT 


.TO 


FROM 


MR. TOLSON 


J. P. MOHR 


DATE: 6/13/56 


SUBJECT: 


O 

PROPOSED EBI^BUILDING 
INTERNAL REVENUE BUILDING 



HolloaiM . 
Gaaily 


Reference is made to therDirector*s memorandum dated June 12, 

'1956, concerning his conversation -with Deputy Attorney General Rogers 
about the Director giving consideration to the Bureau taking. over the Internal ^ 
Revenue Building with a complete rehiodeling job, new air conditioning , tearing ' 
down of the Old Post Office Building and' constructing a new wing, which it was 
anticipated would provide a million square leet of space. The Director told Mr. 
Rogers that from the standpoint oLconvenience the nniiH4nor 

would be fine and the Director 'hoped to have! i 


Special Agent Supervisor C. Q. Smith of the Administrative Division, who 
handles space matters, had an opportunity of discussing the proposal with 
representatives of Region in of the General Services Administration. Region III 
has been delegated responsibility of finding a new building for the EBI. According 
i< to Eerdinand Kaufholz, Deputy Regional Director, the location between 7th and 
10th Streets and Independence Avenue and'C Street, where a proposed FBI 'Building 
,»I was to be- constructed was out of the question because the Fine Arts Commission / 
^*would not approve a building large enough to house the FBI to be constructed in 
this area. The only other available area of sufficient size on property now owned 
by the government is adjacent to the old Heurich Brewery and west of the new 
State JDepartment Building in the area of Washington called Foggy Bottom. 

j. According to Mr. Kaufholz, the idea of the Internal Revenue Building for 

II the FBI originated with his staff and they have already discussed the possibility 
** with Treasury Department officials who are willing to give up the Internal Revenue 
Building for a new building which would permit them to consolidate some of their 
office activities. Mr. Kaufholz stated that time' was of the essence and that his 
office was receiving a considerable; amoimt of ^pressure from the Public Buildings 
Service, which is mow headed by Commissioner F. Moran McConihe, who iormerly 
discussed the subject of a new building with the Director when McConihe was an 
adviser on the removal of temporary buildings for the White House. 


JPM:DW 

( 4 ) 

CC - C. Q. Smith 


51JUN201pV 
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Mr. Kaufholz stated he thought if the request for the Internal Revenue 
Building for the FBI was submitted to Congress with the proposed changes that 
we desired in the immediate future that there would be no difficulty in the General 
Services Administration getting immediate approval. He said the attitude in 
Congress has been to ^prove all requests which are being made at this time. He 
said if the request was not submitted now to this session of Congress, another 
year would go by and it would be difficult to foretell what would happen next year. 

y pw/V»Mr. Haufholz emphasized that before anything could be done, it would. be 
' necessary for his office to receive an executed GSA Form 144, Net Space Require- 
ments ior Future Federal Building Construction. We would execute this form, a 
copy of which is attached, and transmit it to Andretta, who in turn would transmit 
it to GSA. Mr. Kaufholz would also need a Certificate of Exception under Defense 
Mobilization Order 1-19, which would be signed by the Attorney General, wherein 
the Attorney General would make a determination that the nature of the Bureau*s 
work is such as not to permit the use of a- dispersed location outside of Washington. 
A copy of this form is attached. Kaufholz would further need a Certificate of Need, 
a copy of which is attached, which would be executed by Andretta’ s Office. 


Special Agent Supervisor Smith and I visited the Internal Revenue Building 
this morning and made a complete tour of it with the Assistant Building Super- 
intendent, Tom Quinn. The south portion of the Internal Revenue Building was 
constructed in 1930 and the north wing, which borders along ^Pennsylvania Avenue, 
was finished in 1936. To complete the building the Old Post Office Building would 

I have to be torn down and the wing along Pennsylvania Avenue extended up to 12th 
Street. The portion of the wing along 12th Street would be constructed as a part 
of a semicircle to complete a semicircle which now exists in the. New Post Office 
Building across 12th Street. The buildings that now exist have approximately 
770,000 square feet of net usable space. The addition to the north wing would 
provide aii additional 250. 000 square fee t of net usable space, which 'would mean 
that the building when finally completed would have about one million square feet 
of net usable space. 

For comparison purposes, insofar as. our space requirements are con- 
cerned we occupy a grand total of 659.295 square feet right now in the Department 
of Justice Building, Identification Building, Old Post Office and General Account- 
ing Office Building. We are obviously crowded and to give us a minimum satis- 
factory amount of working space per employee for our current needs, we would 
have to have 776, 591 square -feet of net usable space. V/ith the million square 


feet of net usable space in the Internal Revenue Building after the wing is added bn v 
Pennsylvania Avenue, we would have sufficient space for immediate needed 
expansion and would also have sufficient space to. provide for expansion for ap- 
proximately ten to fifteen years. We need space for expansion for future years 
because of our files growth and we have estimated that this amounts to 8,000 square 
feet per year. From purely a space need standpoint, the Internal Revenue Building 
would be adequate for our present needs and with the wing added would provide for 
the special purpose space which we need as well as for expansion for ten to fifteen 
years. 


The Internal Revenue Building is of seven-story construction. It has three 
courts with fountains and one which is used for parking, as a xeceiving:and loading 
platform and to provide an automobile entrance to the sparking area in the basement. 
The three courts with the fountains are extremely attractive. There is a third 
floor balcony around these courts. Marble has been used to face the building in 

I these courtyards under the windows. The general appearance of the building is 
excellent throughout. It now principally houses the Internal Revenue Service and 
the tax courts, there being, three courtrooms in the-building, two of them quite 
small. The Tax Court of Appeals on the 7th floor is quite an elaborate room, being 
paneled in mahogany. There are executive offices on the 7th and 2nd'floors along 
Constitution Avenue. There is ample elevator service and toilet facilities through- 
out the building. A large cafeteria is located on the 7th>floor, being very attractive 
and capable of serving *48CTpeople at a time. In the basement there is a considerable 
-amount of space, far more than in the Department of Justice Building. and sufficient 
to take care of all of the basement needs that- we would require for our shops, 
storage and the like. 

Existing parking facilities are quite limited^ there being room in the base- 
ment for the parking of approximately 66 cars and a court which permits the 
parking of approximately 28 cars. The construction of the new wing would permit 
additional parking facilities, particularly If we were successful in getting the 
.General Services Administration to consider a basemen t and two sub-basements 
for storage of cars. If the garage space could be provided- under the proposed wing, 
of course, we would be able to secure enough to house the Washington Field Office 
cars and provide wash racks and automobile mechanic repair space. 

Mr. Kaufholz and those we talked to seemed to think there would be no 
difficulty in providing a tunnel imder 10th Street between the buildings. In renovating 
there would be no problem in providing for the necessary special facilities we 
would need for our Laboratory, training facilities, IBM setup and the like. There 
is room in the basement now where we could construct a firearms range and a 
gymnasium. 


Those that we talked to were very enthusiastic about the idea of the FBI 
taking over the Internal Revenue Building. In discussing the building with Mr. 
Aaron Trail and his Assistant, Tom Quinn, they told us that the Internal Revenue 
Building was probably as well constructed as any in the area, that it was 
originally constructed as one of the monumental buildings in the Triange area and 
is one that we could be proud of if we became its tenants. 


There is attached a floor plan of the Internal Revenue Building showing the 
first floor as it exists now and the red lines indicate how the building will look 
when the wing has been added. The Internal Revenue Building with the wing 
abided with its one million square feet of net usable space would be larger than the 
)epartment of Justice Building, which has 610,320 square feet of net usable space. 

As far as the building is concerned Irom a location standpoint, I don't 
tMnk that we could get anything better. Since the.project itself would be carried 
I bbvby the General Services Administration and not by the FBI, I think that this is the 
bei^opportunity that has been offered to us and that we should accept it. 

RECOMMENDATION 


I recommend that we execute the.necessary forms, and advise the Attorney 
Gen^ial that we are desirous of accej)ting the internal Revenue Building on. the 
condition that it will be completely remodeled to suit our purposes, that air 
condiponing be installed, that the Old Post Office Building be torn down and the 
wirigmong Pennsylvania Avenue be constructed to meet our special purpose needs 
and provide room for :expanslon and that a tunnel be constructed under 10th 
Street connecting theinternal Revenue Building with the Department of Justice 
Building. 
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UNITED ^ bVERNMENT 


DATE: July 16, 1956 



SUBJECT: PROPOSED EBl^BUILDING 


Deputy Director William A. Schmidt, Buildings Manage- 
ment Division, General Services Administration, advised today that 
the plan to malce available for the FBI the Internal Revenue Building 
is still receiving consideration. 


Tuxccrrowd 
Tele. Room 
Hdlomaa ^ 

■ 


Mr. Schmidt stated that in connection with biiilding proposals 
for the District of Columbia.it was originally decided to build what would be 
known as Federal Office Building Number 10, either in Southwest Washington 
or near the State Department Building on Virginia Avenue in Northwest 
Washington, and that this building would be used to house the FBI. . When 
it developed that such a building would be of limited value to the FBI because 
of its location to house all of our activities, it was then proposed that the 
FBI be given the Internal Revenue Building and the new Federal Office 
Building Number 10 be offered to the Treasury Department to house the 
Internal Revenue Service. 


Mr, Schmidt stated that the Treasury Department has tentatively 
accepted the proposed Federal Office Building Number 10 to house the Internal 
Revenue Service, and the General Services Administration is going ahead 
with a view to submitting to the Budget Bureau the proposal for the construction 
of Federal Office Building Number 10 this week so that the General Services 
Administration can submit the proposal to the Committee of Congress which 
must approve all lease-purchase buildings. 


Mr. Schmidt stated that the General Services Administration 
has'the proposal ready to tear down the Old Post Office Building and finish 
the wing of the Internal Revenue Building for possible future occupancy by 
the FBI. Schmidt didn’t say so but it was quite obvious that nothing will be 
done on this during this session of Congress, but the General Services 
Administration will imdoubtedly request specific funds for this purpose 
probably during the next session of Congress. Of course, the first step 
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bposal will be for the General Services Adminis- 
construction of a building to house the Internal 
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Memorandum to Mr. Tolson 


July 16, 1956 


We will continue to follow developments on this matter with 
the General Services Administration and advise you accordingly. 
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I took occasion to msntlon to^tte Attorasy Gsasral the fact that vs 
were proceeding after confereace eiUh the Deputy Attorney General, William 
Rogers, to eadearor to effect the procoring of the present Internal Revenue 
Building for the use of the FBI which would also include the tearing down of 
the old Post Ofiice Building and the hullding of an addition to the present 
lidernai Revenue Building, which would then supply lus with sufficieat square 
footage to accomnM>date all of the functions (d the FBI into one boUdiag. I 
told the Attorney General that as a part of the arrangements being effected, 

It would r«qalr« tta «lr condltloiiliit of Uw •Mr* l-fToZtlS,TS^riTy'^rof 2002 

1 L_ 




The Attorney General ex- 

pressed his satisfaction at this pr^^>osed arran^ment and was hopeful that 
It could be consumirated at an early date. 
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Office M-emorandum • united states government 


MR. MOHR 


FROM ; C. Q. SMIT 


DATE: September 10, 1956 


M : V.. v^. OmiXXlQ^ »■ 

Bclmonc 

\ M«oo ■ 

SUBJECT: PROPOSED BUILDING Paisoof ■ 

FOR OCCUPANCY BY PBI 

WASHINGTON, D. C. Neisc I - - 

Tiacerrowd 

Tele. Rcmwb ^ 

You will recall that the General Services Administration has HMlonan 
informally advised that the Bureau will be offered the, present Internal 
Revenue Service Building contingent upon space being found elsewhere 
to house the Internal Revenue Service and completion of the building which 
entails demolition of the Old Post Office and the extension of the 
Pennsylvania Avenue wing of the present Internal Revenue Service Building. 

The Genera! Services Administration had>in mind transferring the Internal 
Revenue Service to the building presently designated as Federal Office 
Building -Number Ten, which is scheduled for construction in the redeveloped 
section of Southwest Washington, D. C. It should be noted that Federal 
Office Building Number Ten, a lease -purchase program building, has been 
approved by the House Committee on Public Works, 84th Congress. 

In order to ascertain the present status of this matter, I con- 
tacted Mr. Ferdinand Kaufholz, Begional Director, General Services 
Administration, Region Three, Washington, D. C. Kaufholz advised that 
since the project involving Federal Office building Number Ten has been 
approved, some groundwork has been done; however, sufficient funds were 
not allocated by Congress to cover all the engineering necessary on 
buildings to be constructed in this area. Consequently, the General Services^ ) 
Administration will have to go back to Congress for a supplemental appro- 
priation in this regard after January of 1957. Kaufholz said that since the 
entire matter hinges on relocating the Interna! Revenue Service, any con- 
crete action is not in sight since architectural engineering necessary for 
construcjtibm of Federal Office Building Number Ten is still a year away. 

REGORDED-89 

Apparently Kaufholz has some reservations in this regard 
since he feels that the General Services Administration will probably have 
trouble with the National Capital Planning Commission on this buil ding. 

This is due to the fact that will take a buildingIKvmg upward"^] of 
700,000 net square feet to^house^the Interna!iRevjenuesSery!cej.and^Kaufholz 
feels that the National Capital Planning Commission wiilpr^iT^ly/object 
to a building of this size in the Southwest^ redevelopment arear^’^'poini6d ' 
out, however, that such/ol?jections would not rule out the ‘building since the 
General Services Administration had other sites on which a building-of lliis i ^ 
size can be located if suchdocation is agreeable to the Internal Revenue Service^./ 
M. ^ 


A ^ 
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Memorandum to Mr. Mohr 


September 10, 1956 




From the above, it will be seen that this matter is status quo 
at the present time and as Kaufholz points out, no concrete action is 
expected until some time in 1957. “ 


I will continue to follow this matter and keep you advised of 
developments. 
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OFFICE or DIRECTOR 
federal bureau of investigation 

DN ITED STATES DEPARTMENT OF JUSTICE 

12:03PM February 14, 1958 



Mr. Rosen — 
Mr. TArm - 
Mr. Trotter. 
Mr. Jones 


General JOHN S. BRAGDON, 

Special Assistant to The President, 
telephoned thru secretary from the Dayton, 
White House for the Director. 

After being advised of the Director's I!-" 
absence from the office, arrange- ^Iss ^ 
ments were made for him to ys 

C- / 


ncxc 11M.UC AUJL/ 

speak t^r. ^^ease. 


^7^ 



Mr. Nease.ha^dvised that General Bragdhn wanted 
to knovj^^hat the status of our plans for a^ew 
building were.o The General pointed out that the 
Attorney General had mentioned to him our need for 
a new buQdinj^nd the Attorney General had stated to 
General that such had his endorsement. 

General g^’a^donj^entioned confidentially that he is 
working^n aj^osjsiible public works program to 
relieve unemployment and that he wanted to include 

any plans foV' d ,riew building for the Bitreau. 

'■ ' 

Mr. gease is^ dictating a memorandum. 
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l^enwrUndutn • united stX'i^s government 

' y y 

^ TO ; MR. TOLSON HATR. P'phninrv 14. 19R8 


DATE: February 14, 1958 


FROM 


. G. A. NEASE’ 


$ 


SUBJECT: 



P OXSOflVi «<;_ 

Ho»en - 
Tamm - 
Trott«r - 
Clayton _ 
Tele. Room i 
Holloman 
Candy - 


General Bragdon called from the White House. He stated Hoirom^ ll 

that confidentially he is working on a program of public works with the 

idea in mind of relieving unemployment if it becomes necessary. He emphasized 
that nothing may come of the plan he has been instructed to work on and that it 
is entirely up to the President 

He stated that the Attorney General had mentioned recently that 
the Director is very much interested in a new FBI building and that it had his, 
the Attorney General’s, complete Uessing. He stated that he would like to have 
someone here familiar with the problem work up the details as to the exact 
status of our planning, whether or not we had any plans drawn up, whether there 
has been a site selected, etc. He also mentioned that he understood that there 
may have been some consideration given to us taking over the Internal»Revenue 
building and, if this were true, did we know whether Internal Revenue had plans 
for a new building. He stated he has heard this rumored around for several-years. 
He first asked that our people familiar with this matter get in touch with 
Colonel Meek of his office who can be reached through the White House'^ ' 
but stated that he preferred that a representative call at Room 215 in the Old 
I State Department Building at 5:15 this afternoon, V 

■' I told the General that I was not entirely familiar with this matter, 
thalT did not think that our building had ever reached the stage where consideration 
had.beeh given to having plans drawn up, and that there had been some talk th^ 
if a»new building was provided for Internal Revenue, their present building mjmt 
be. put in^hape for use by the FBI,but that our representative familiar with thi^ 
matter would be in touch with them. 


and will also attend 
do so. 


cc-Mr. Mohr 
GAN:jmr|) . 

(3J 4^'^ 

o 3 FEB 25 1958 


I have advised Mi*i Mohr, who will get in touch with Colonel Meek 
ttend the proposed meeting at 5:15 if it appears ^practicaTf or 'Us to 
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HereFigu9(^ 
In Ike’s Plan 


i I Five Federal office' tjuild- 
In^ -for tbe District are 
^ong the 92 lease-purchase 
^jects “listed yesterday by 
iPrcsld^nt ' EisoBAower • h^v- 
wg a'^beariog jon improving 
(the current economic situa" 
tion. 

, A spokesman for the Gen 
eral Serviced Administratio: 
said the projects have beei„ 
accelerated <' in ^recent months 
and GSA' will endeavor to ac? 
cclerate them even-more,^ 

' The buildings, to costi$lld,. 
730,000, are: ■ i 

i»r ' Office Building' 

[No, , 5, three ^ buildings ■ to ' be] 
,grouped-on the proposed TOth 
[St. Mall , sw, $25,250,000. ■ L 
•-.Federal Office .Building! 
[N*’- 'west Pf the presentr 
iHealth, Education and Wei 
[fare Budding, $16,275,000, , 

! *sFederal Office Building! 
Wo. 8. southeast of the Health 
[Education and Welfare Build 
Qng, $12,190,000. 

• Federal Office Building 
Wo. 9, West of the Interior. DH 
partment iBuilding, $22,115, 

i 

• Federal Office Building 
L ®,-, 10. two large connected 
buildings 'on Independence 
^e., between 6th and 9th sts. 

for the Internal Revenue 
mice and the .FBI, $t0,900,-j 

1 lA spokesman said thei 
bites have been acquired “fori 
puddings 6 andi$ aftd archt 
ttects are working on plans. 

IjSites also hav'e been acquired 
Tor Buildings. 9 and 10, but; 
plans are in a less advanced 
Stage. 

The lease-purchase program 
expired last July, but GSA was 
allowed to proceed with the 

02 projects. East fad, the 4* 
per cent interest limitation on 
loans to finance the buddings 
was removed and the laggin 
kr.1|j pim revived. -W t - 
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Office lAetm^andufn • united 'states government 

DATE: February 14, 1958 


TO 


FROM 


SUBJECT: 


MR. TOLSON 
J. P. MOHR 


\ PROPOSED OFHCE B UILDING 
TO HOUSE PBI 



O 


p, ax. 


^ler, 
Clayton 
Tel*. Room 
HoUonon - 
Gon4y ■ 


You wiU recall in my memorandum of February 13, 1958, concerning 
the articledn the Washington Post which mentioned the FBI in connection with a 
new Federal Office Building I advised that Mr. Richard Althaus of the General 
Services A^inistration stated this part of the article was in error. 


J 


Mr. Althaus has now advised that apparently a portion of the release 
was deleted since it was meant to read that the FBI will take over the present 
Internal Revenue Building when it is vacated by virtue of Internal Revenue going 
to the new building. 

In regard to a timetable on the new building for Internal Revenue, 
Althaus advised as follows: 




1. Design and construction plans to be completed January, ,1959; 

2. Financing by bid (90 days) April, 1959; 

. 3. Construction time — ^proximatelv 2 1/2 years; 

14. Best estimated' completion date — latter part of 1961; 

5. Present Internal Revenue Building available to FBI — 196^ 

.1 V — 

Althaus could not fiurnish an esumate at this time as to when the Old 
Post Office Bidlding will be torn down and construction started on the remainder 
of the present Internal Revenue Building. lyls believed, however, that it will 
probably be started at the time the building^s vacatedvin late,i^l961 or early 1962. 

From the foregoing, it apj^ars^the best previous estimate of the 
availability of -the Internal Revenue BnHding f or our use (1963) has now been pished 
lipT y^ r^to l9^^ ■ 


I will continue to follow 
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Ip^ii^ of oKar -pi^tsl^m ':!' - 

prqposei pF^ram of 2li|OF Oeaeral Jolm f . \ 

Bvaig^% to ^ 

pitoposed prc^raiQ. 1 ato#itot08ii^ a copy ot ai h^t which 

l^troetod to iho A^^oliiktoator of the Oei^rai SeirnCos^^^^^ 
fegarcte^thirinatl^ >'" 


H there are aay lorttor deirelopmeata to with this 


project I shalMet yea promptly Imbw*, to the meahttoto I^deeply appreetote 
yoitf Mh<toee^ aQA thoi^tfidness to ecumecticto with tfeeacato space pi^toem 
<tf thto Bareaa* ’ i 
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Major Qonoral ' John S« Bragdon 
Special Aealaiaiti i9 ihn Prealdeat 
Tha Vhita Houm 
W achlngtoft^ D* C« 

Dear Qaaorai Bragdani 

Tha Daparimaai of Joatiee haa had a very aorlctto 
apace problaa in iba Diatrlci of Colunbia for aois^ 
iiuo aa a roauli of vbieh li ia nov iu itrolvo acotiorod 
locationa* 

The Qanaral Sarvlcaa Adsiiai at ration haa boca oooh* 
ing vaya to allavlata thia trying aitaation* Hocontly 
it prapaaad a aaiution vhich ia aatiafactory to ua and 
vbicbj if put into affect# arouid greatly raiiovo tt 3 
matter ia Weahlagtaa# 

The plan prapeaaa 4 nav building for tho Intornal 
Ravanua Service ia the aoutlnraat aection of tho city* 

Upon ao8^>ietioa« tho building it nov occupioa acrooo tho 
atraot fro a the laain Daparteiaat of Justice building \70uld 
be fliodaraiiad and axtaadad by an addition on tho »to of 
tha Old Peat Office Duilding vhich ia acheduled for dc=:o^ 
lition* 

I Thia vauid provide a eingio building for tho Fodorai 
Bureau of Inveetlsatien# uov in four lecatlona; and \ronid 
puli ail the activitiee of the Department togothor in oao 
building# The advaatagea of auch a aoiutien aro obvlonO(y 

XI there la aa^hlng 1 can do to holp in accoloro'i&ng 
thie project pletee let me knov* 

Sinceroly« 


I 


Attorney (ionefaie 


‘ ia (a 



H 



fi/ifiVi ruVrMi^iT^M hlpW'W^' r->-#'*.®vtu 


p7ot4@m in^WasMogton, D. C. Our condlU^ Bi®ma from ll&e fs^t 
that w@ are preooatly iocated in four different tniildhige wi^ U;^ 

«si Pi result ^ are required to tsmaposi higMy ciaueified ma^ri^ on 




‘^j nmet ihefficieat and unecoimmical. 

One of the lcK3atione in which w@ occupy spice is the Old 

If 

re ma we occ^»y mor 

^dlding than any other sijs^le agency. We accepted space 

r©: 

S Of occtipmcy our problem sUll has not beeuL' solved, 

spai^e in the Old Post Office Building is most vinS^lik^tors 

©ry my ' 

e morale of our 600 employees who must work in 

-etevatorsi S^htem ai^ xi^Bt 

d 


dlUons;. We have received numerous complaints from our 

id 
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mam in it 








FnakUa O. Hodtd 


Pitring the early pdurt oi an et£drt ivan being tnade 
to remove agencies irom temporary imusing in 1Vaehington> P. €• 

In connectioniKlth this project* the General Services Admi^traUon* 
oitb the concurrence of the Internal Revenue ServiOe* proposed plac*^ 
ing the JPX In the present Internal Heveaue Service Building and 
housing the Interhal Revenue Service in a new buUdlng to be con- 
struct^ in Southwest Washington to be Imown as Federal Office Build- 
ing 410. The General Services Administration agreeii to completely 
renovate the present Internal Revenue Service Building* as well as 
s ^ rn nH i th thc CBd Post Of fic e Buildinic and comolete the construction 
of the Pennsylvania Avenue wing to the present Internal Revenue 
Service Building. This entire project failed to materialise when funds 
were not appropriated lor the necessary constructioa and renovation. 

. I ■ . I 

Attorney .General William P« Rogers recently called our 
plight with respect to the need for suitable and satisfactory working 
space in Washington* P. C. * to the attention of Major General John S. 
Bragdon* i^^lal Aaidstant to the President. Be suggested that General 
Bragdoo might want to work In this old project in the proposed Govern- 
mental building construction program. G^ral Bragdon made arrange- 
ments lor representatives of this Bureau to discuss the proposal with 
his office and representatives of tbs Bureau of the Budget* It was 
found that General Bragdon*s Office was lamUiar with the 1956 proposal 
of the General Services Adminbdration* as were the representatives 
of the Bureau of the Budget. 

It has been estimated that this Bureau needs approximately 
one million square feet of net usable apace at the present time and to 
take care of reasonable future expansion^ We previously advised the 
General Services Administratioa of the fact that the Intemal Revenue 
Service Building* with the proposed addUlon on Pennsylvania Avenue* 
would be sufficiently large to house all of the facilities of the FBI 
located in Washington* P. C. 

we are very much intereeted in seeing the proposal of solv- 
ing this Bureau*s i^pace problem resolved at the earliest possible date. 

1 would like to suggest if favorable consideration is given to the con- 
struction of Peder^ Ofitlce Building 410 in Southwest Washington to 
house the Intemal .Revenue Service* that the General Services Adminis- 
tration embark apon a simaltaaeous program of renovating the bitemal 
Revenue Service Building and construct!^ the Pennsylvania Avenue wing 


Souorablt Fr^akUn G. Floeta 


•0 that eompleta laclUUat will h$ avaiUUU for the FBXivhen Federal 
0UUt9 Buildliig #10 becomes aeaUSble for the Xatemal Revenue Services 

It is understood that the Gmieral Services Administration 
already has i^lans to air*coodition the present Internal Bevenue Service 
Building. We vpould require that this irork be done before accepting 
occuDancv of the buildina. B viOuld also be necessarv to rmiovate the 
entire buiiding and do some constructtoo work on several floors to 
take care of special purpose items for the F8X» such as the vast filing 
and processing work done in our Records Section and our Identification 
Xtivtidon. This Bureau would need a special Ziaboratory setup, a sub* 
stantial Photograpfaie iJdmratory and processing plant, adequate 
training facilities, iQ>eeial oearters for our electronic calculating 
machineS| a auditorittm*type c la e e rown capable of accommodating 
approximately 1,000 people, a firearms range in the basement, a 
gymnasium a^ sufficient sj^e to take care of parking for ten per 
cent of the populatkm of the building in addition to 200 Government- 
owned motor vehicles used by our Washington Field Office in regular 
investigative work. We would require necessary space and facilities 
to service the Government-owned automotive equipment, including 
wash racks and hydraulic lifts. We would require a tmmel under 
Tenth Street to Jc^ the Intemal Revenue Service Building with the 
department of Justice BuUdiog since it is necessary that a great deal 
of contact be made with the Justice Department officials and in doing so 
a considerabls number of documents would be transported from one 
building to the other. For security purposes a tunnel such as suggested 
would 1^ a neceeelty. 

i 

I hope that it will be possible fbr your offtee to give urgent, 
favorable consideration to the space requirements oi this Bureau because 
our condition is acute and growing worse. If there is any further infor- 
mation vott desire. 1 ***<>^^ be haimv to it available to vou. 1 shall 
also be very happy to make representatives ot this Bureau available 
to work with your oOlce in connection with the many details for a 
simultaneous renovation and construction program embracing the com- 
pletion of the Pmmsylvanla Avenue wing of the Ihtemal Revenue Service 
Building. As I have Incticated, we are most anxious to have all woik done 
so the building vdll be available to us vAm. the proposed Federal Office 
Building iFlO becomes available for the Internal Revenue Service. 

1 - Attorney General (by cover memo) Sincerely yours, 

1 - Mr. Lawrence E. Walsh 
Deputy Attorney General 

1 - Mr. S. A. Andretta 

Administrative Assistant - 8 - \ 

Attorney General \ 
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UNITED STATES GOVERNMENT 


FROM 


MR. TOLSON 

eOlLDfH<j 
J. p. MOHRT «— « 


DATE: 2/15/58 
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SUBJECT, >pSMALmVERO;E.BUILpiNGJ^^^ !/ ?r.“Z=Z 

raOPOSED FBI USE Twttef ■ 

- »' ‘ ■- ij i >vl<7XtOZ)l 

T«le. Room _ 

Hollomom - 

nanftv- 

You will recall that in February, 1956, the possibility of a proposed 
building for the FBI was given considerable emphasis and particularly after the 
Director saw Mr. Francis Moran McConihe at the request of then Deputy 
Attorney General Rogers. Mr. McConihe had been appointed by the President 
to handle certain phases in regard to the removal of temporary Government 
buildings and the obtaining of . permanent quarters for Government agencies. 

The General Services Administration suggested to us the possibility of 
taking over the Internal Revenue Building and advised that GSA had obtained an 
agreement from the Internal Revenue Service to take over a new buildir^ to be 
built in the Southwest area. GSA agreed to completely recondition the Internal 
Revenue Building according to our specifications and also to tear down the Old 
Post Office Building and complete the Pennsylvania Avenue extension of (the 
present Internal Revenue Building. The necessary forms were executed; however^ 
nothing came of the situation because Congress failed to appropriate money for 
the new building in Southwest Washington or to appropriate money for the re- 
conditioning of the Internal Revenue Building. 

The project laid dormant. until the morning of February 14, 1958 when 
the Attorney General brought up the matter »in his discussion with the Director 
and the Director again indicated our interest-in the Internal Revenue Building if 
it were reconditioned. The Attorney General said there was a possibility that 
something could be done in connection with the Government's proposed construction 
program to reduce unemployment and iniprove the economy. The Attorney General 
suggested that we contact Major General John S. Bragdon, Special Assistant to 
the President, who was working up thexpnstruction program. 

fX-I®REC-3S 1^3 

Later in the day General Bragdon called the PirecTOT^; umce and Mr. 

Nease spoke to him. General Bragdon said that the Attorney j^en^^l^^^d nientioned 
the Director's interest in a new building for the FBLand that such a program had 
the rAttorney General's complete blessing. General BragdcmjsttggestecHhat * 
representatives of the Burea.u meet with Colonel John^A. Meek of the General's 
Office in Room 215, Old State Department Building ,l at '5:00 p.-m. on priday, ' 

February 14, 1958. . j 

cC-Mr.Nease ^ 

(®) Mr. C. Q. smith . (3) ^ 
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you and I attended the meeting in Colonel Meek's Office and present were 
Sam Broadbent and Joseph Eigenmann of the Bureau of the Budget. We briefly out- 
lined to Colonel Meek that the General Services Administration had proposed mak- 
ing available for the FBI the present Internal -Revenue Service ^Building on a re- 
conditioned basis with the addition of the^Pemsylvania Avenue wing and that GSA * 
would construct a new building to be known *as Federal Office Building #10 for the 
Internal Revenue Service in Southwest Washington. We said it was our understand- 
ing that this program was proposed for completion by 1963 and that we were in- 
terested in seeing the program expedited as much as possible. 

1 Colonel Meek stated he was familiar with the proposal since he was 

handling such matters at the White House during the-time Mr. McConihe was there 
and he recalled the plans that had been worked up in 1956. Colonel Meek explained 
that the meeting in his office was known as; an evaluation survey and the purpose of 
it was to evaluate the construction proposals by the various ■Government agencies. 
We were advised separately by the Budget Bureau representatives that there were 
two programs^ the so-called General Services Administration program and the 
general construction program and that our proposal was included in the General 
Services Administration program. 

Sam Broadbent furnished an estimate for a Eederal Office Building #10 
of slightly more than 40 million dollars and an estimate of more than 20 million 
dollars to recondition the present Internal Revenue Service building and to build 
the Pennsylvania Avenue wing. 

During the discussion we also brought up the General Services Adminis- 
tration proposal to build a fourth floor on the present building in Miami, Florida. 
Colonel Meek made notes and gave indications he was interested in seeing this 
project go forward. We told him that the project was being handled by GSA. 

No commitments were made but the general impression created was that 
the, gentlemen in attendance were favorably disposed toward helping resolve our 
housing program in Washington because being housed in four separate buildings 
posed a very serious security problem in hauling material around the streets of 
Wai^ii^ion and it was most^nefficient and uneconomical. 


As you know, we have inspected the present Internal-Revenue Building and 
’ you were previously advised that we need approximately one million square feet of 
net usable space for immediate occupancy ^d iuture expansion for approximately 
ten year^ The present Internal Revenue Building with the Pennsylvania Avenue_ 
adchtion^ would give approximately one mill ion square f eet of net usable space . 

The South portion of me iniernai Revenue Bunding was constructed in 1930 'and the 
North wing, which borders along Pennsylvania Avenue, was finished in 1936. To 
complete the building, the Old Post Office Building would have to be torn down 
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and the wing constructed along Pennsylvania Avenue up to Twelfth Street. A 
portion of the wing along Twelfth Street would be constructed as part of a semi- 
circle to complete a semicircle which now exists in the New Post Office Building 
across Twelfth Street. 

The Internal Revenue Building as it now exists has approximately 
770,000 square feet of net usable space a nd the new wing to be constructed would 
provlcte approximately :^t)0.OOQ square feet of nei usable space . For comparison 
purposes, we presently occupy a total of about 700.000 square feet spread in the.. 
Justice Building. Identification Building, Old Post Office Building and General 
Accounting Office Building. We are ol:^ousiy crowded. 

The Internal Revenue Building is known as a monumental building and 
is very similar in construction to the Justice Department Building. It has seven 
stories. It has three courts with fountains and in addition a court which is used 
for parking, as a receiving and loading area and to provide an. automobile 
entrance to a parking area in the basement. The three courts -with the fountains 
are extremely attractive, having third floor balconies around them and marble 

i is used to face the building under the windows in the courtyards. Th e general 
appearance of the building is excellent throughout. Executive offices ^re locafed 
on the seventh and second floors along Constitution Avenue. There is ample 
elevator service and toilet facilities throughout. The Tax Court of Appeals is 
on the seventh floor and i s quite elaborate, being paneled in mahogany. It would 
make an excellent room for training purposes and conducting moot court classes. 

A large cafeteria is located on the seventh floor , being very attractive and* 
capable of serving 480 people at one time. In ‘&e basement there is a considerable 
amount of space, far moi^ than in the l!)epartment of Justice Building, and suf- 
, ficient to take care of all of the'basement needs that we would require for our 
shops, storage and the like. 

Existing parking facilities are quite limited, there being room in the 
basement for the parking of approximately 66 cars and approximately 28 cars 
c can park in the courtyard. Construction of the new wing would permit additional 
parking facilities by the construction of a basement and' two sub-basements. If 
the garage space could be provided under the proposed wing, we would be able 
to secure enough parking space to house the Washington Field Office automobiles^ 
provide wash racks and automobile mechanic repair space. 

In renovating the present building, we would need a Laboratory setup, 
adequate training facilities^ a speciaUBM setup, a firearms range in the base- 
ment, a gymnasium, a small auditorium capable of accommodating about 1,000 
people, sufficient space to take care of parking 10% of the population of the 
building, in addition to the 200 Government owned vehicles of the Washington 
Field Office. The building would have to be completely air conditioned and a 
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f tunnel would have to be provided under Tenth Street to loin the Internal 
j^ilding with the Department of Justice Buildingl The Internal Revenue Building 
is not air conditioned now except tor some specm air conditioning in individual 
. rWoms. The General Services Administration has been previously advised of 
each and every one of the special needs that we would require to make the Internal 
' Revenue Building jsuitable and satisfactory for our needs. They have previously 
indicated that there should be no difficulty whatever in obtaining these special 
needs. 

s 


The proposal to take care of the Internal Revenue Service is to construct 
Federal Office Building #10 in the Southwest area of Washington. Federal Office 
Building #10 actually consists of two large connecting buildings on Independence 
Avenue between Sixth and Ninth Streets, Southwest and would cost 40. 9 million 
dollars. GSA is hopeful of being able to construct Federal^ Office Building #10_ 
and have it' ready for the Internal Revenue Service by the latter part of 1961 and 
to have the present Internal Revenue Building avaiiaple for the FBI in 1962T The 
1962 date in answer to the Director's inquiry would Include reconditioning of the 
present building but not the construction of the -Pennsylvania Avenue wing. 


f 


We feel that we should address. a communication at this time to Adminis- 
trator Franklin G. Floete of the General Services Administration, and advise him 
of the inquiry we have received from Major General Bragdon and the desire to 
provide suitable housing facilities for -the FBI in Washington, D. C. In this com- 
munication we would make it very clear exactly what special, features we desire 
in the Internal Revenue Building to make It suitable and satisfactory for our needs. 
We would speil out such items as themeed for the tunnel. Laboratory setup, 
gymnasium, auditorium, training facilities, firearms range, parking .facilities 
and the like. 


I We think that we should also impress upon Mr. Floete the imperative 

necessity of a parallel construction program in the present Internal Revenue 
Building along with the proposed construction of Federal Office Building #10. ■ 

We think we should impress upon Mr. -Floete the desirability of getting sufficient 
funds to air condition the Internal Revenue Building now. This is not an unreason- 
able request because as part of GSA planning they have considered getting air 
[ conditioning for the Internal Revenue Building this year or next year, if Congress 
I would give them the funds. We think we should also -stress the necessity of GSA 

( planning to make arrangements to immediately tear down the Old Post Office 
Building and to get the new wing under construction to parellel the construction 
of Federal Office Building #10. 
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If you agree with these views,, we will prepare the necessary communica' 
tion to Administrator Floete and will make copies available for Attorney General 
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The Attorney General 


IHrector, FBI 
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April 11, 1958 



By menx)randam dated February 90, 1958, I fornUhed 
you with a copy of a letter under the same date whlchl directed to 
the H<»orable Franklin G. Floete, Administrator, General Serrices 
Administration, concerning the Btireaa*s space problem. As you 
know, our prc^lem bas bem to try to consolidate the four locations 
we now occupy in the District of Columbia in one building. The 
General Services Administration has submitted a proposal ior the 
construction of Federal Office Building #10 la Southwest Washington 
to house the Internal Revenue Service and to make available for the 
FBI the present Internal Revenue Service Building after it has been 
altered in accordance with our needs. One of the major points, of 
course, in effecting this plan is the construction of Federal Office 
Building #10. In oi^er to keep you fully advised concerning the status 
of this project, 1 am enclosing a copy cd a letter 1 received from the 
Honorable Franklin Floete dated April 7, 1958. You will hote from 
this communication that Mr. Floete appears desirous of taking all 
reasonable ste(» to Improve the unsatisfactory conditions existing 
in the Old Post Office Building and also indicates that the construction 
(d Federal Office Building #10 appears to have been delayed indefinitely. 
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Enclosures are letter to Honorable J. Edgar' Hoover from Franklin Floete 
dated April 7, 1958, With its enclosure, a brochure covering ten-year, ;^ce 
plan for District of Columbia. ^ ' 
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On April 22, 1958, Mr. 0*Connor called the Director's office 
and. stated he was an architect interested in planning some of the proposed 
new Government buildings and 'he wanted to toow whether the Director 
desired one of the new buildings to house the FBI. I called Mr. O'Connor 
and he explained to me that he was an architect; that he had conceived a 
plan to accomplish a building program in southwest Washington and that 
he had talked to financial interests who thought well of his plan. He said 
his plan would Include. Federal Office Building No. 10 and that he under- 
stood that the Internal Revenue Service and the FBI were scheduled. to 
move into this 'building. He said he just wanted a statement which could 
I be orally given from Mr. Hoover that the FBI was Interested in securing 
I office space in Federal Office Building No. 10. 
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It was explained to Mr. O'Connor that the FBI does not have 
j|w,ithin its prerogatives the obtaining of space; that such matters were 
I {handled for the FBI by the General Services Administration. It was 
*' su^ested to him that he go to the General Services Administration to 
find the answer to his question. He wanted to know specifically whether 
the information he had received about Federal Office Building No. 10 
was correct and he was told that the Information he had received was 
Incorrect. He wanted to know whether it was a correct statement that 
the FBI preferred to remain in its present location and he was told 
Uiatjthis Information was Incorrect and timt he should go. to the General 
Servfces Administration to get the answers to his questions. He expressed 
his apii?“eciatlon and said he would contact GSA. y 

V., „ U-IIS0I-- JOff 

. This is submitted for record purposes. 4 v'^ 
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Last night Special Agent Supervisor . C. Q. Smith a^ I were invited to 
attend a dinner of the Public Buildings -Management Association, which is com- 
posed principally of employees of the Public Buildings Service of the General 
Services Administration. The dinner was served in the cafeteria of the Interior 
Building and Admi nistr ator Fr anklin Gt^ loete was the principal speaker. 

/(tC/ 

Before Mr. Floete spoke, I had^ opportunity to meet him again and had 
a chance to talk to him. I mentioned specifically the Director's continued in- 
terest in obtaining>the Internal Revenue Building for the use of the .Bureau as its 
national. headquarters in Washington, D. C. As you recall, the Internal Revenue 
Service is scheduled to take over what will be known as Federal Office Building #10 T 
to be constructed in the Southwest Redevelopment area and our getting the Internal 
Revenue Building depends on the success of GSAin getting money for the con- 
struction of Federal Office Building #10. You will also recall that Mr. Floete 2 
did testify before Congress during the last session with a view to obtaining funds q 
for the^fyiilding of Federal Office Building #10; however, his request was turned g 

down. i'.iJ ^ 

c* 

* i O 

He told me the reason the request was turned down was because of ^ 

politics^ and the desire to divide the building program between the so-called field 9 
and theiseat of government. He said the tendency was to almost equally divide 9 
approjpriated funds for Washington and the field and if they went ahead with B 

Feder^ Office'^Building #10, it would have meant less building in the various S 

congressional districts, which of course would not be tolerated. He told me § 

that he plannedTo resubmit the request ior Federal Office Building #10 in the 
next session of Congress and that it had already been approved by the Bureau of 
the Budgetrt»He \yas very hopeful that it would be approved during the next 
session. 

As a matter of fact during his talk before the group numbering about' 20 
people, he mentioned our interest in iFederal Office Building, #10 and told the 
, group he was hopeful that he would be able to see that we got a new hoin^e 
exclusively for our if^e 'in the not too distant fi 
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10 see inai we goi a new nqn^e 




I also learned during the course of'the eveningtfrom other sources that 
money had been appropriated to begin the air conditioning of the Internal Revenue 
Building and it was anticipated that this work would be started sometime late 
this fall. It seems that the people in the Public Buildings Service are keenly 
interested in seeing us take over the Internal' Revenue Building and'they^ of 
course^ are interested in completely refurbishing the building for our use. 

The foregoing is subniitted for your information. 


/ 
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(rS/i AslcsCongresi 
Fcfr 3 New Buildings 

By Elsie Carper 
I Ay • suit Reporter 

^®%eral Seirvi«e$ A<Jmiais-|pIan$ and can Jet contracts in 
tratoifr i'xanklln <r,'Floete asked eight or nine months.” 
[COni/pfess yesterday for per The buildings were among 
^to^ion to construct three Fed- 




;eraJ office’ buildings in the Dis- 
jtrict cither by direct appropri- 
’ation or by "lease-purchase. 
t In addition, he sought au 
thorfzation and 'funds to pro- 
Icced with the planning of the 
icontroverslal $27.4 million ex- 
;ecutive office building on 
tafayette Square. 

The three projects, -which, 
!Floete d^W'ihcd as "dcsper-| 
lately needed," are: 

• A $16.2 million building In 
Ihe southwest, west of ’ the 
[Health,’ ^Education, and Wet 
'fare 'Department building at 
Hth'and C sts, siv, 

I : • A- $22.1 million Civil Serw 
Jce Commission building, -15th 
jst. and ’New York ave. nw.’.» 

, A'$404> million connecting 

huilding on Independence aye, 
between 6th and 9th st$. nw. 
for the Internal Revenue Bu- 
ireau and the Federal Bur'eau 
[^f Investigation. 

pRea^y to Let Contracts 

'.^Floete told a Senate Appro- 
priations . Subcommittee hold- 
ing • hearings on the $6-5 bil-; 
[lion Independent Offices Ap- 
propriations 3111 that’'he'was 
[seeking authority to go ahwd 
with these three projects be- 


those approved for ' the Dis- 
trict under the lease-purchase 
program by which the-FederaJ 
Government constructed the 
builffings with private funds 
and paid '.for them over a pe- 
riod of years. 

The House,' in approving 
the independent offices budget, 
ended all lease-purchase proj- 
ects and approved a direct ap 
propriation of $177 million for 
construction of 66 buildings in 
the States -and Hawaii. Dis- 
trict projects were eliminated 
entirely. 

Grange Property Sought ‘ 
Floete .said that between 
now and:dune 30, the end pf 
the fiscal year, GSA will have 
placed 3$ projects costing $50 
million under lease-purchase 
contracts. None is in the 
District. 

If . the $177 nxillion remains 
in the budget, .it would be] 
possible for Congress to clear 
other' projects for construc- 
tion, t^ibly some Of those 
in the District, 

On the Lafayette- Square 
Building, Floete testified that 
GSA has made ‘‘two strong 
offers” to the National Grange 
for the purchase of their head- 
quarters building on the prmv 
erty, -The flange has de- 


icaus4*£‘<g«,..^ve the sites, thelclined-to sell, Floete | 



Wash. Post and ^L. 

Times Herald 
Wash. News ______ 

Wash. Star 

N. y. Herald 

Tribune 

N. y. Journal- L__ 







RECOP!>EI> 

44MAY.-261 35S 


American 

N. y. Mirror 

N. y. Daily News 

N. y. Times — 

Daily Worker 

The Worker 

New Leader - 


Date — ■ 

may 1 6 1958^ 


k. 









STMNOAAO FOAM MX «4 






Office TSAjeTflOYandum • united states government 

- J -t » 

DATE! December 4, 1958 




FROM 


MR. TOLSON 


J. P. MO 


SUBJECT: 



CONSTRUCTION OF/:^DiIRAL 
OFFI CE BUILDING #1 0 O ^ ^ x* 
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In response to the Director's inquiry as to the current status of the 
construction of Federal Office Building #10 to which Internal Revenue Service will 
be moved and the Bureau in turn will occupy the present Internal Revenue Service 
Building, you are advised as follows: 

Inquiry at the General Services Administration (GSA) Central Office 
reflects that funds in the amount of $44, 000,000 were requested in the ;GSA budget 
for the fiscal year 1960; however, GSA representatives very confidentially advised 
that the Budget Bureau, In line with the Administration’s present policy of holding 
.new construction items to the barest minimum, have deleted this item from,. its 1960 
I request. GSA representatives pointed out, however, that this did not mean “that this 
project could not be approved by Congressional action at a later date since during 
the 1959 fiscal year new construction was disapproved by the Budget Bureau and 
Congress later approved $177, 000, 000 for new construction in Washington, D. C. 

These funds were allotted. for construction on the approved buildings and such 
construction has begun. In this connection GSA representatives pointed out that 

I Federal Office Building #10 is the next approved building on the program that G& 
has set up for Washington, D. C. , and as a matter of fact, the site has been secu 
engineering plans have been drawn and this building could be put out on bid almoi"" 
immediately upon allocation of funds. While GSA representatives could, make n( 
predictions as to what Congress would do with their building program for the 1960 
fiscal year, they do have hope that some of the projects planned for Washington, 

D. C., may be reinstated by Congressional action and, if so. Federal Office ^ 
Building #10 heads the list. cv f ^ W 

^ ^ B£C- 27 — ]i> 

From the above it will be seen that no progress will be made, toward 

housing of the FBI in the present ^Internal Revenue Service Building until such 
time as Federal Office Building #10 is approved in order that the Internal Revenue.. 
Service can be relocated in this building ^en It is completed. As a matter of Interest, 
it should be noted that GSA has made test borings in the court area between the Old 
Post Office Building and the Internal Revenue Building. They expfifii *-«entract 
July 1, 1959, for the construction of the central air conditioning bulldinff whl^ 
installation will furnish the air conditioning for the Internal ReVf^J^Serri^lr Building. 

There is attached a memo to the Attorney General concerning thl^ matter . 
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iPROEpSED BmLDING TO HOUSE 

FBI, wASHmoTosnos: 


Trottet 

W.C. SuUivaa. 
T*U. Room M 
Kollomaa , 
Candy , 


There is attached a copy of the construction program 

JViCG'fll 



for Region 3, General Services Administration (GSA) dated Februayyc suihvan 
1959. 


I This schedule reflects that Federal Office Building No. 10 

I is set up for approval to begin construction inlisca l year. 1961. As 
^ you know, GSA originally :requested funds lor this .building infiscal ‘ 
year I960; however, the Budget Bureau did not allow this re.quest. 

The engineering for this building is practically completed and work 
can begin immediately upon; allocation of funds. .Federal Office 
Building No; 10, of course, will be occupied by the Internal Revenue 
Service and the present Internal Revenue Service Building will be 
made available to the jBureau. 


rr;; This schedule also reflects the project to tear down the 
Old, Post ^f ice Building and erect the continuation of the Internal 
Revenue Service Building to provide 160,000 square feet of additional 
space;' is slated for fiscal yea r 1963. This work ties in, with the 
over-all readying of the Internal Revenue Service Building.for 
occupancy by the Bureau. 

RECOMMENDATION: 

None. I "vdll continue to follow on this matter and keep 
you advised of developments. 
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Memorandum 


TO 


Mr. C all^^ ^i 



date: January 6, 1960 


FROM 


Smith ~^r.6,r, 3u./lc//^ 


ToUoa , 
Moht 


subject: y®DERAL-OEnCE,BmiJ)IN!GLJlQ 

X WASHINGTON, D. C. 



As you know the General Services Administration (GSA) has 
agreed to assign the present Internal Revenue Building to the Bureau when 
Federal Office Building (FOB) 10 is completed and occupied by Internal 
Revenue Service. 


The attached clipping from the Washington Post of December 20, 
1959, reflects FOB 10' is slated to be started the latter part of 1960 if 
Congress approves funds and this building would be occupied by the Defense 
Department. 


In view of the previous commitment for this building, I 
checked with GSA Headquarters on this matter. Mr. Chester Junek, Agency 
Services Division, advised the newspaper account is in error. He verified 
th^ this building definitely will be assigned to the Treasury Department for 
InternafjRevenue Service. He stated that preHm inary layouts have already 
beeh made by Treasury as to just what offices will occupy the space. 

Mr. Junek further advised that Treasury Department offlcia 
had also seen the newspaper writeup and had called him regarding thqf matter. 
He assured them the space would be assigned to Treasury. Apparent 
Treasury is banking heavily on securing this building for Internal Revenlre 
Service. 
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None. 'For your information. 
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subject; office SPACE 

WASHINGTON, D. C. 


The attached news clipping from the Washington Star of 2-3-60 reflects 
the Senate Public Works Committee refused to approve construction of five 
Federal Buildings in Washington, D. C. , as recommended by the General 
Services Administration (GSA). Under present law, both Houses of Congress must 
give clearance to such projects before money can be made available for construction. 
A hearing is now planned before a works subcommittee headed by Senator Neuberger 
(Democrat, Oregon) to determine advisability of granting. funds for such 
construction in Washington. Uncertainty over the dispersal policies of the 
Federal Government apparently is a major factor in withholding committee approval, 
at least until a hearing has been held. 

Our Interest in this matter stems from the fact that the building referred 
to in the article as being iocatj^d on the southwest mall, Independenc e, Avenue. 
between 7 th and 9th S t^e^ i^^ederal Office Building (FOB) nu mber ^ 10. You will 
recaTTPOB 10 has beeH^'ssig:^d'the"rhfeYnarRevenue Service upoiTcompletion 
we will take over the present Internal Revenue Service building. 


I discussed this matter with a number of GSA headquarters officials.^ 
They appeared to be optimistic that construction of these buildings, includin^'^s.^.^ 
FOB 10, would be approved. by Congress this year. They pointed out that the 
^building:designated as FOB 10 is actually two buildings. Originally, it was planned 
las, two interconnected buildings, thus only one number was assigned. Now FOB 10 
:is two separate and distinct buildings. GSA representatives assured me that the 
building,referred to as FOB 10, now before Congress, i^toe bm^i^ earmarked for 
Internal llevenue Service. ... 

' s’n RK-3i C-b 

— ^SA officials als(0dvi'sed that our request fof llOj'SSl^fequar^ feet of ^ 

* additional space in.Washington and .49, 250 square feet for^^l^^ fiscal ^ 

year 1961, has been approved by Bureau of the Budget. GSA appropriation hearings 
begin the week of 2-8-60 and the above space request has-baon made «foy t h e Bureau. 


The request for space in Washington has been made each year since 1957. 
It covers 35,000 square feet needed by the Files and Communications Division, for 
expansion and 75, 351 square feet of space to alleviate the seriously crowded A 
Enclosure ^ /I fj 
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MEMORANDUM TO MR. CALLAHAN 
RE: OFFICE SPACE 


conditions prevailing in our other divisions. This requesfis based on a survey of 
Bureau space requirements by GSA and the space requested is considered by GSA as 
the minimum necessary to correct the present and projected deficiency. This is the 
first year since, the original request that both GSA and Bureau of Budget have 
approved our request for space in Washington for submission to Congress. 

Forty-nine thousand, two hundred fifty square feet outside the District of 
Columbia covers space needed to open a new office (Tampa), provide additional 
space for a number of field divisions and resident agencies, and provide space for 
resident agencies presently having no space assigned. 

GSA representatives appear to be quite optimistic about the possibility 
of getting approval for the space program in the 1961 budget. They point out this is 
a presidential election year which should help their chances. 

RECOMMENDATION: 

None. I will follow this closely and keep you advised of developments. 
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Sehatbrs Refuse toOK 
5 U.S. Buildings Here 

Projects Held Vital to Southwest; 

Dispersal' Policy Uncertainty Blamed , 

Tha Senate Public ‘ Works Committee today refused to ap- 
prove .construction in Washington of five Federal buildings 
estimated to cost $171^ million. . 

These projects the only ones of 68 before the com- 
mittee that 'were not cleared. 

A hearing is planned before a worjcs subcommittee headed 
Senator Neuberger, Dem- " 


sn 

ed 

ye 

Ir* 


by Senator Neuberger, _ 
jocrat of Oregon, to . determine 
I the advisiblllty of granting 
I funds for the Washington 
I buildings. - 

They have been planned for 
five years. Their construction 
1$ considered by many local 
officials as vital to the redcvel 
opment of the Southwest area 
of thi city. The buildings also 
would lift the fa* of the Ted 
cral sectors of Washington by 
providing quarters for Federal 
employes now at work In tem- 
porary buildings. 

Dispersal Doubts Blamed 

Uncertainty over the dispersal 
policies of the Federal Oov- 
irnment was understood to be 
1 major factor In the withhold- 
ing of the committee’s approval 
turn-down by the committee 
could bar appropriations for 
the buildings. 

A new law passed last year 
requires clearance by Such com- 
mittees In both Houses of Con- 
gress before any money can 
‘freed for construction. 

President Elsenhower 'hsld 
asked Congress this session f 
. money to start two of the build 
^Ings Involved— one for the Foot, 
and Drug Admlnistratlcai at C; 
D, Second and Third streets 
S.W., to cost $25.6 million, and 
the other to line, the Southwest 
Mall along Independence ave- 
. nue between Seventh arid Ninth 
streets, $50.7 'milllon._;{t fO . 

The committee also defefred 
action on: 

Federal Office Bullding:d<Jor^, 
$35.6 million, to bouse 
-ous agencies .now In temporary 
structures. The tentative loca- 
tion IS in the Southwest. , , 

Federal- Olfice BuildlngCNoJ 
$27.2 • million, ' to house 
Civil Service. Comml^n, and 
the Federal Power Commission 
at Nineteenth, Twentieth, b 
streets and Virginia avenue 
N.W, Employes of both. com* 
missions.'-*are‘^.^ obsolete or 
. temporary Q uarters. 


stem from costs of specialized 
equipment and laboratories. 

A White .House call for fall- 
out shelters ,ln building ■ plans 
has raised costs In estimated 6 
per cent. 

, The committee did approve 
one Washington .buiWi)^ re- 
quested only last week by the 
General ■ Services Adminiswa- 
tion. This $2.3 million structure 
would ■ consolidate field offices 
of the Government i‘Prlrl.Jlng 
Office now located at Third 
and Canal streets S.W„ south 
Of the HEW Department, .and 
In the General Services Admin* 
tstratlon. 

Priority apparently was given 
this building In the executive 
session because the Canal street 
site Is needed for the centeSr leg 
of the proposed Inner loop 
highway. 
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* •' Survey Building". 

$32.2 mlllloifr planiiSd to bring 
together workers who now are 
sjattered in' 16 locations around 

Washington. 0,5, , 

Cleared In 1956 

All these projects were cleared 
.the Congressional Public 
Works Committees In 1956 
under a ■ discarded lease-pur- 
chase system of building. The 
1959 law required re-approval 
for direct appropriation de- 
manded by Congress as a sub- 
stitute for lease-purchase. 

Costs of the five buildings 
tove risen by .nearly- $20 mil-' 
Iwn $lnc6 1956, according to 
the plans of the General Serv- 
ices Administration. Increases 
reflect higher-priced labor and 
materials. Some, such as a 
doubled estimate for the new 
Food and Drug Administration, 
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As you know, we have been operating for some time under 
very crowded conditions in regard to space in the District of Columbia. 
A previbus survey by the General Services Administration (GSA) placed 
our space-deficiency at 110, 000 square feet and we have requested GSA 
in the past to budget funds to relieve this situation. Due to the shortage 
of acceptable spac^we obviously will not be able to fully correct this 
situation until th ^piternal Revenue Service (IRS) Building is made avail- 
f^ble to us. This now appears to be approaching reality since Congress. 


at the last session, approved construction of new Federal Office Buildings 
10 and lOA (a connected structui4) a portion of which had previously been 
allocated IRS. Construction will begin shortly and completion is expected 
in three years. Allowing timeffor moving IRS, renovating and air condi- 
tioning the present IRS Building, etc. , it appears we should be able to 
move-in a maximum of four to !ive-vears._or no later than 1965l.i . 


Buiiaing 
eality sii 


In the meantime, we have bew exploring possible means of 
relieving conditions in the Justice Building. The recenWnspection<of the 
Laboratory Division reflects an acute need for space for that Division. 

The Inspector recommended consideration be given to moving the ' *' 
Document Section out of the building and the Laboratory Division is ’ 
agreeable if suitable space (approximately 15,000 square feet) can be 
found. In addition, there appears to be other facilities in the Justice 
Building which could operate satisfactorily in other space. At such time 
as space is actually made available, recommendations will be made as 
to just .what facilities should be moved. . 

I 

I have discussed this situation with Mr. Richard Althaus, a 
very, good friend of the Bureau, who is Director of the Space Management 
Division, GSA Central Office. J pointed out to him that the Bureau of the 
Budgefhad approved our request for 110,000 square feet of space in 
Washington in fiscal year 1961, and GSA had submitted this request to 
Congress. I told him Twas aware that Congress had approved only ‘about 
3C(% of.the GSA request for Washington, ,D. C. sjpace; howe^r, we couldi- 
utilize our proportionate share. Mr. Althaus agreed that we should 
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To: . tMr . CaUahan 
:Re; .Office’Space 

WasHington, D. C. 

, receive some relief and had. a survey, conducted of space available, at this 
time. Nothing suitable is, immediately availably however, he expects this 
-situation to; change by the.first of the year. Further,, he stated.that good 
commercial space^, not under Government lease, '/is available now. 

Mr. Althaus suggested aletter be diirected to GSA- Administrator, 

Mr. Franklin. Flo ete, reiterating our^urgent space need which cannot 
wait until the IRS building.can be assigned to us. 

In line with.previous agreement .wi^ the Department, commiuni- 
cations concerning space. in Washington, D. C. , are forwarded through 
^ the Department. 


RECOMMENDATION 

Recommend the Administrative Assistant Attorney General 
be requested to bring this matter to the attention of GSA. A suitable 



Mr. S. A. Andretta 
Administrative Assistant 
Attorney General 

Director, FBI 




WASHINGTON, D. C. 


You will recall that the General Services Administration, alter 
considering this Bureau's sjpace problem, proposed to assign the present 
Internal JRevenue gilding for our use. This proposal was contingent 
on the erection Office Building number 10 pn the Southwest 

Mall, where Internal Hevenue Service would be assigned space. Federal 
Office Building number 10 was approved in the session of Congress which 
recently ended. Construction is slated to start in the near future with 
completion e:g)ected in three to four years. It is felt the General Services 
Administration should be reminded at this time of our interest in this 
matter and the fact that certain renovation work, including a connecting 
tunnel to the Justice Building and Installation of air conditioning, will 
be necessary in the Internal Bevenue Service Building to prepare it for 
our use. 


The Bureau of the Budget approved submission for Congressional 
approval in the 1961 fiscal year of this Bureau's request for 110, 000 
square feet of space in the District of Columbia, and this submission was 
made by the General Services Administration. The space is urgently ^ 
needed to alleviate serious crowding existing at the present time. Our ^ 

, .space situation has reached the point where immediate remedial action-ri ^ 
g is necessary and it cannot be postponed until such time as we Teceive the g; 
£ Internal Revenue Service Building. Assignment of 30,000 to 40,000 2 

Q 4 square feet of space now would t^reatlyxelieve our problem and alfow tsf o , 

I ^ to move certain operations from the Justice Building, thus making space g , 

^ y « available to alleviate crowding within this building^^^^^^^ 

' The General Services Administrati^^eceived approxim^ly 

30% of the funds requested for space in Washington, D. C. , in fiscal year _ 
1961, therefore our proportionate share of the 110, 000 square feet C 

^ requested would be approximately 33, 000 square feet. Assignment of 
space would take care of our immediate needs until a permanent 
Sf ^■^^"-^ oluttbn can be achieved 4hrough assignmei^of the Internal Revenue « t 

McG^ir . — K :QS;cim>/^^ /T ^ I f if 

Based on memo from9C0SQ.2!Sbi^ to Mr. Callahat 
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To: Mr. S. A. Andretta 
Be: Office Space 

Washin^n, D. C. 


In view of the foregoing it is felt a communication should be 
directed to the Administrator of the General Services Administration, 
requesting immediate assignment of 33, 000 square feet of space in 
Washington, G. C. He should also be reminded of the commitment 
to this Bureau regarding the Internal Bevenue Service Building and of 
our desire to secure this building at the earliest possible date. 


The Attorney General 


tarcbai, 1961 




Director, j?M 

e 

j 

^DILDING TO HOUSE m iU WASHINGXON, V, C* 


In connection 'with requests made to the General Services 
Admi^tratioa to relieve our space shortage and ultimately house the 
entlr fe^ in <»e building , we were promised eventual assignment of 
the preiiht IsteroiUltir«itte Service Building by the General Services 
Administration. This building was to be made available by the assign- 
ment o| space in the new r^edtral Cilice Building Ko. 10 to the Internal 

I Bevenue Service. We could house all our operations in Washington, D. C. , 
including our Washington yield Office, in this one buildieg. A tunnel 
under 10th Street would connect this building to the Justice Building. 
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We are now housed in five different locations in Washington, ^ 
making it necessary to transport highly confidential files and other matl3^. 
rial between buUdl^. This poSes a definite security problem a^|s 
uneconomical and inefficient. co 


4^ 


ibnds fbr conatructioa of i'ederal Office BuHdisg Ho. 


10 -M 


fU 

Cl 


were approved by the last session of Congress. Work on the buUdbig ^ y 
has be^ and occi^ancy is slated for 1904. The General Services Ad*^ j/^ 
minis^ation has now advised that it was necesssry to reconsider pre- 
yiotts aseignment plana fbr Federal Office Building Ko. 10, and it will 
not be poesible to relocate the Internal Hevenue Service to this building. 

It wlU now be assigned to the Federal Aviation Agency. This of course 
precludes assignment of the Internal Bevenue Service Building for our use. 

The previous commitments made to this Bureau by the 
General Services Administration, on which ws have relied and based 
our space planning, nppnrently have been brushed aside and we are left 
with no prospect whatsoever of solving our acute spftce pro^m. Ac- 
oordiogly it is requested that the General Services Admin^firstion be 
requested to reconsi^y ■ ^ssigftinfst of space in Feder^ wiec Building 
Ko. 10, and if at all posaw1o,raili^te space for the lhteroal Btmue 
Service in this building. If this is not possible :^GenerfH.^em 
Administration should foroislt g ^mncrets alterniave priwiAffor housing 
FBI in a single building. 

1 1 , I-" . *-i i| ' igiapf 

1 - Deputy Attorney General' ' " ^ ' Bas«ron„meij& Callahan 
Byron R. White ' ^ ^ to M»PmV#20/61.\ CQS:bag 

fl - Mr. ^i^sons 1 - Mr. Bvane 
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The Attorney Qenerat 


I Am bringiag thie mAtter to your AtteoUon At thti time «o 
you may be Aimre ot thte Bureau*# #oace|>robtem n^ch ol courae 
directly Aifect# the over-All apace plaani^ for the Department 
Any A M l e ta o ce you may be able to gi?e in getting thlA matter re* 
aolred ypith the QeaerAl Serrice# AdmlniAtMtlon itiU be greatly 
appreciated* 
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fQIIM NO. 19 


^ UNITED STAJES 

Memomk 






FROM : N. P. Callahan 



date: 3/20/61 

<• 





subject: building to HOUSE FBI IN WASHINGTON, D. C, 


By raemorandum of 12-16-60, to the Administratave Assistant 
Attorney General, the Bureau reviewed our efforts to secure one 
building to house all our operations in Washington, D. C. and 
requested the Department to inquire as to the status of the 
proposal by General Services Administration (GSA) to eventually 
assign the preseht Internal Revenue Services Building (IRS) for 
our use. This assignment was predicated on moving IRS to Federal 
{office Building (FOB) 10 to be constructed on the Southwest Mall. 
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^ I Congress appropriated funds for 
I the building is slated to be re 


FOB 10 at the last session, and 
ady for occupancy in 1964. 


By letter dated 1-12-61, Administrative Assistant Attorney 
General' Aridretta wrote to the then Administrator of GSA, Frankin 
G. Floete, pointing out our acute space problem. He requested 
advice as to the status of our proposed occupancy of the present 
IRS Building. GSA subsequently advised as follows: 




With respect to your inquiry of January 12, 1961 
conc erning our assignment plans for Federal Office 
SuTl'dihg i o w hen com pleted, cir cumstances surround- 
ing the establ ishment of th(^ rederai~Aviation'~Agency 
frecently reguired us to recon?1^T’~earii^r" plans io"* 
relocate the internal Revenue Service to the building , 
reassigniiiu curroiiL •IRS ^space~ to the Federal" Bureau' ~ 
Investigation, vife reqiTet, of course, that this 
Vbe came necessary,-_but are sure you a^reciate that 
creation of hev\r 'Federal agencies significantly 
inflects our space assignment plans.'^ 



The above action by GSA was taken after the resignati'bn 
of Administrator Floete, and while the new Administrator, 

John L. Moore, was in the process of assuming his duties. In 
view of the unsettled condition at GSA, Mr. Andretta decided to 
wait until the new Administrator was settled , before pursuing the 
matter further. REC* 9A / > 

VM. 

On 3-17-61i a GSA cont^t of Supervisor, C. Q. Smith, wno 
handles space matters, confidentially advised that {'Mr. Andretta 
and his assistant', Mr. Edgar Ford, has .conferred with 'the Deputy 
Administrator for GSA, Mr. Bernard L. Boutin, regardingdepart- 

matters. 
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Memo Callahan to Mohr 

Re: Building to House FBI In Washington, D. C. 

3/20/61 



On 3-20-61, Supervisor Smith discussed this matter with 
Mr. Edgar Ford of the Department. Mr. Ford furnished the following 
information in strict confidence: Attorney General Kennedy has 

issued orders to Mr, Andretta to relocate all sections and divisions 
handling criminal matters or prosecutions in the Department of 
Justice proper" Approximately 50,000 square feet of space will 
be required for this purpose. It will be , necessary to move 
certain functions presently housed in the building to make room. 

The Attorney General called Deputy Administrator Boutin of 
GSA, who is a personal friend of the Kennedy family, and set up a 
conference with Andretta and Ford to discuss ' Justice space 
problems. According to Ford, the Attorney General is aware of 
our need for space. During the course of discussion with Boutin 
the manner in which the Federal Aviation Agency (FAA) secured 
assignment of FOB 10, originally scheduled for use in meeting 
our problem, was gone into. Boutin told Andretta this assignment 
1 1 was made through intervention of the White House at the request 
Ijof the former FAA head, Mr. Quesada. Boutin went on to point out 
I that the original assignment .could certainly be restored and all 
that would be-necessary ivould be for the Attorney General to 
request the President to instruct such be done. Mr. Ford advised 
that while our space situation is known to the Attorney General,, 
he is more concerned at this time with the immediate need Tor 
space elsewhere to accomplish relocating the criminal functions 
to the Justice Building. 

As a side light to the naive approach certain of the neiv 
1 Justice appointees have to space problems, Mr. Ford confidentially 
advised a request was received to assign rooms 5226 through 5232, 
Justice Building, for use of new attorneys. The above space is 
occupied by the Training and Inspection.* Division of the Bureau. 

Mr. Ford, knowing our space needs, did not require a check as to 
whether we could release the space, he advised the requesting 

( official the space is in full time use by the FBI and could not 
be secured. 

It appears this would be a propitious time to reiterate 
our space needs and enlist the aid of the new Attorney General 
to formulate a plan for eventually housing the entire Bureau in 
om building. 
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UNITED STATES GOVeBRiENT 

Memorandum 


TO : MR. TOLSON 


FROM : J; p. MOHR 


subject: building TO HOUSE FBI IN WASHINGTON, D. C. 

Aprbpbs"our conversation regarding future space for the Bureau in 
Washington, D. C., you will recall the General Services Administration (GSA) decided 
thht Federal Office Building (FOB) 10 and its adjacent building, to be constructed on 
the Southwest Mall, would be assigned to the Internal ^Revenue Service (IRS) and the 
Bureau would in turn get the present IRS Building across the street from the Justice 
Building. As part of the project the Old Post Office (OPO) Building would be torn 
down and the Northwest wing of the IRS Building completed in this area. A 
tunnel would connect the IRS and Justice Buildings and an auditorium would be 
provided. The completed building would provide approximately 1, 000, 000 square feet 
of usable space which would be ample for all our operations in Washington, D. C., 
including the Washington Field Office. 


date: June 8 



Tele. Boons 1, 
Ingram 

GctBjyj. II.. —I 


There is attached a memorandum dated March 20, 1961, which sets forth 
information received by the Department from GSA regarding FOB 10. GSA advised it 
was necessary to allocate FOB 10 to the Federal Aviation Agency (FAA). Therefore, 
GSA would be unable to relocate IRS and give the Bureau the IRS Building. By letter 
dated March 21, 1961 (copy attached), this matter was brought to the attention of the 
Attorney General with a request for assistance in resolving the situation with GSA. 


FOB 10 and adjacent structure is now under construction. Occupancy is 
slated for 1964 . FAA is still scheduled for occupancy of the building. This situation 
could, of course, change. Recent conversations with the space officer for the Treasury 
Department reflect Treasury is still very much interested in securing this building 
for IRS and releasing the present IRS Building to us. Treasury would welcome any 
assistance they can get in having the original commitment for the building restored. 
Treasury feels it is perfectly ethical to work for this since the building was w^nally 


theirs. 


'nment^f t 


enx3 

FAA obviously secured as--„ 

General Quesada (former FAA head) with the ^nt 
GSA to change the allocation. GSA officials, w. 
change, have advised us off* the record that it w 
allocation if the Attorney General would interce 
original assignment restored. 

^ 7 JUfj 2 g ^jinformation. 
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BUILDING TO HOUSE JFBI 
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Ro»«o . 
Swlllvoa 
Tflv»l 


Trottet 
T*U. Boom 


iQQTcnn 1 



The matter regarding future space needed by the Bureau in 
Washington, D. C. , was discussed with the Attorney General on June 
1961. 


14,. 


Particular reference was made to a previous plan which would 
assign the Internal Revenue Service to a new federal office building in 
Washington, thus making available the IRS building for the Bureau. 








The. Attorney General stated he recalled the Director had 

( written to him concerning this matter early in the spring and that he 
was following through on this. The Attorney General indicated he 
knew the need for space was an acute one; that he had initiated action 
through the General Services Administration to try and work out some 
alternate plans so that the FBI could be assigned the Internal Revenue 
; Service building. 

Kennedy added that he had been occupied with other matters 
and hadn’t' followed up on this but that he planned to do so and would 
keep us advised. 




,1 - Mr, Mohr 
1 - Mr. Callahan 
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October 27, 1961 


Honorable John L, Moore 
Administrator 

General Services Administration 
Washington 25, D. C« 

My dear Mr. Moore: 


BT SI^IAIi JffiSSENGEH 


"11 I 
n 

OD I 

■■ 

I “( 'jj 


1 would like to bring to your attention at this time the 
serious space problem which confronts the Federal Bureau of Investigation 
in Washington, D. C, This situation is not new, It has been the subject 
of study and correspondence over a period of several years. The cramped, 
crowd^ conditions prevailing in our space, which is spread over six 
locations,ai« a matter of record. The problems of security and efficiency 
, of equations inherent in this situation are readily apparent and must be 
,Vi allei&ted. 

^ CO We felt that a logical solution had been found when the 
Giner^ Services Administration, Several years ago, proposed the eventual 
,assigi^ent of the present Intern^ Revenue Service Building for onr use. 
f^his pfcqposal was contingent on the erection of Federal Office Building 
.^.^umbe^O on the Southwest Mall, which would have been assigned to 
-ihe Internal Revenue Service. We were willing to then accept the present 
Eternal Revenue Service Building, subject to renovation, despite the 
r [fact it is almost 30 years old, in view of its close proximity to the ^ 
f [Justice Building. \ J 


8Y SPEC;' I funds were approved for construction of Federal 

* — — i Office Building Number 10, we naWrally felt that at last prqgr^ was 
being made to house all our operations in one building. ^Tlired', early 
/\l^,this year^ we were advised by the General Serviq<S.‘^^<^^lnf®fJ^uffou ttiaf 
was necessary to reconsider earlier plans to mocate the 'Intevnul 
^uon ^/^^evenue Service,, and a diff erent^^&IttdUtsia iihftd been made tor Federal 
Bulldlag Number 10. = 9 

SXif. wi, 9*^ 




linistrative Assistant Attorney G^ner^k^ routing slip 0-6 (^) on samedatl i 
A. Evans ^ 

memorandum C. Q. Smith to Mr. Callahan Sj 

captioned ’’Office Space, Washington, D. C. " K 

Tn«*'rvE>c‘ fTM'tT r a 


Federal . 


^,Mr. C. A. Evans 


‘•jSft'P'' 


TELEf YPg VNjT J' .1 




Honorable John h, Moore 


We are not unmindful of the problems you lace in meeting 
une^cled space needs and are not contesting the change in assignment 
for federal Office Building Number 10^ However, we do leel that the 
General Services Administration has an obligation to the Federal Bureau 
of Investigation to find an alternate solution in view of previous commitments 
to re^l^e our space problem. To date nothing has been forthcoming in 
this reg/ard. 

It could well be that the logical solution lies in having a 
suiial/ly located building constructed for our exclusive use and designed 
for oyur specific needs ^ requirements. In this connection a location 
in e/lose proximity to the Justice Building is of utmost importance In 
an^ buildiog to house the Federal Bureau of Investigation. 

/ I would appreciate hearing from you regarding any plans 

which the General Services Administration may have to resolve this 
/ situation. In this connection I want you to know that you will receive 
/ the utmost cooperation from the Federal Bureau of Investigation in your 
i efforts to secure a suitable building for our use. If I can ^ of further 
' assistance, please feel free to call on me. 

Sincerely yours, 

John Edgar Hoover 
Director 


'/ 

i 

i 
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^,UNITED STATES GOVEIwReNT 

" Memorandum 


TO : Mr. Callahan 


FROM :^G. Q. Smith 


date: 10/24/61 


\ToUc/_ 


p£il«hcin.^ 
Conroi}^ — / 
MLoochl^ 
Evans ■ 

Mai on* 

Rosen »_i_ 
$«lhvan _ 
Tavel — 
Trotter. ___ 
Tele, Room . 
{□(jtam — 
Gan<]y 


subject: office SPACE 

WASHINGTON, D. C. 


F,8.x. 


Mr. Richard Althaus, Public Buildings Service (PBS), 

General Services Administration (GSA) Central Office, a Bureau contact, 
confidentially advised of the following: 

At the cabinet meeting on Friday, August-4, 1961, the 
President directed Frederick G. Dutton of the White House Staff to initiate 
a survey of the Government’s immediate and long-term space needs and 
related problems. Serving on the Committee with Dutton are Secretary 
of Labor Arthur Goldberg; Secretary of Commerce Luther Hodges; 
Administrator of GSA John Moore and Budget Bureau Representative William 
Carey. This matter was brought to a head by complaints from various 
cabinet members. Secretary Goldberg in particular, regarding their agency 
space:problems in Washington. 

Dutton on 8/8/61 issued a memorandum to the , Committee 
members requesting advice as follows: (1) Immediate space needs. (2) 
Projected needs. (3) Summary of present procedures for requesting space. 

(4) Regulations for approving space requests. (5) Summary of present 
decentralization policies. The above was primarily aimed at GSA regarding 
all agencies. 

♦ 

In connection with the entire study, GSA compiled a voluminous 
tract titled ’’Federal Space Needs, ” going into the past history of the buildir^ 
program in D. C. ; the original 10-year plan (1956-1966) as well as current 
and projected plans. I secured a copy of this study, on a confidential basis, / 
from Althaus and have reviewed it for information pertaining to the FBI. 

Under the heading ’’Plan for Satisfying Immediate Space Needs, ” there;is^i]^ 
an item of 54, 000 square feet of space of which 34, 000 square feet is "to ^ 
relieve overcrowded conditions for the FBI.” It is not apparent exactly how 
this figure was arrived at since our outstanding request for space in D. C.^ 
is in the amount of 75, 000 square feet. v’. 


CQSifejh 
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UNBECORDED COPY FILED IN 


Memorandum to Mr. Caliban 
Re: Office ^^ace, Washington, D. C. 


(^e^T/n.) 

It is: interesting to note that agency, requirement ynow 
pending with GSA; due to be satisfied by 6/30/62, total 1, 256, 550 square 
feet at an estimated cost of $4^ 879, 741. 00. GSA further estimates that 
in the period 7/1/62 to 7/1/66 new construction requir em ents, , in addition 
to construction already approved or underway, will amount to 3j 4^0/48S 
square, feet at an estirnated cost of $140, 000, 000. This report reflects 
the following under the heading "To be Retained Beyond 7/1/66 —Obsolete 
Buildings:" 

Building Square Feet 

Old Post Office 195, 720 

By memorandum of 8/29/61ito the niembers of the Committee, 
Dutton raised a nuihber of questions for discussion at the meeting of 9/12/61. 
One point which, directly affects the Bureau is the setting up, of a priority 
list for departnients and individual offices in both the construction and 
leasing programs. He requested a preliminary report by 10/1/61 and a 
I final report by 11/1/61. 

I had occasion to talk, with both' GSA Administrator John 
Moore and his Deputy, Bernard Boutin, on 10/23/61. Boutin brought up 
the subject of our. space problem in D. C. , at which, time I reiterated 
our dire need of a single location to house our operations. I reminded 
him of the plan which' GSA evolved several years ago whereby we would be 
assigned the Internal Revenue Service (IRS) Building when that agency 
is. moved. Boutin stated* "I know you have a serious space problem here 
. and Bobby (The Attorney General) is really^ cramped and hurting also. 

Off the re cord we- hope to be able to reveal an overall plan within the 
next 30 days; whereby a new building will be constructed for the FBI 
which is what we believe you should have . " j asked him why they were 
' dropping assignment of the IRS Building to i us,, to which he replied that 
they felt a new.building covild be secured- sooner than ERS could be vacated 
‘.and renovated and further it would be more desirable to. put us in a new 
building specifically designed'and constructed to our needs and' specifications. 
He wouldjiojLanswer my question as to where such a building ^would be 
; "located stating he was not at liberty to discuss, that point at this time. I 
■ specifically reiterated, our desire to be located in- close proximity to the 
Justice Building. in any building contemplated for our use. Boutin, said that 
we would of course be consulted on any *propos ed location . prior to any 
I. commitments !beihg made; I thanked him for his interest in our space problem. 
/ He stated a meeting of Dutton’s Committee would be held on 10/25/61 to 
( discuss new.building plans. 


r 






Memorandum to Mr . Callahan 
Re: Office 'Space, Washington, D. C. 


Inquiry of other contacts in GSA regarding possible 
I building sites reflects the large tracts in the l^uthwest Mall area, suitable 
I for buildings, are practically exhausted and GSAis now considering 
condemning areas on the north side of Pensylvania Avenue between _6th 
and 13th Streets, N. W. For obvious reasons this-plan is not being openly 
discussed. 


This . appears to be a propitious time to again bring our space 
problem to the attention of the GSA Administrator. It is believed he will be 
receptive, as evidenced by Deputy Boutin's conversation and the fact that 
GSA contacts have advised that.Moore commented to the effect that GSA* has 
an obligation to the FBI to provide a suitable alternative if the IRS Building 
is not to -be -assigned us as planned. 

RECOMMENDATION: 

Recommend a letter be directed to GSA Administrator 
John Moore from the Director reiterating our space problem and 
requirements. 
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Mr. Callahan 

V Q. Smith _ ^ , 

^PROPOSED NEW BUILDING TO 
HOUSE ;THE FBI 
WASHINGTON, D. C. 


date: 10/27/61 



T totter. 

^ Ttle.-fioom . 
' toiranv-. 
G«n4y « 



There is attached a copy of a letter dated 10//6/61 from 
I the Attorney General to Mr. .John L. Moore, Administrator, General 
• Services Administration (GSA), wherein the Attorney General reiterates 
the space problem of the Department as a whole and requests GSA;to 

( take affirmative action to alleviate this condition. This letter was dictated 
personally by the Attorney General, and the attached copy was made 
available to me by Mr. Edgar Ford of the; Department,, today 10/27/61. 

Also in connection with securing a building to house the 
FBI,/'! attended a meeting today in the office of L. A. Ziernickij 
Chief, Buildings Management Division, jPiiblic Buildings Service, GSA, 
F^iontS, Washington, D. C. Also present at this meeting was. Mr. Edgar 
F^d, S|iace Officer of the Department of justice. Mr. Ziernicki explain^ 
thabthe'purpose of the meeting was to request submission of information C 
by"^e FBI'concerning our present and projected space needs in the 
District of 'Columbia. This information will be used by his office in 
preijaring a prospectus for a, new building to house the FBI in Washington. 
Mr .j^JIiernicki stated that he is preparing, this prospectus on instructions 
recirved from Mr. John L. Moore, Administrator, GSA. 


cr> He requested that we submit. to his:office a compilation 

sh6wing<’the number of personnel assigned to the FBI over at least the 
lastTten-year period and a projection of the number of personnel we will 
require in' Washington, D. C. , during at least the next, ten years; In 
addiUon, he also desires that we set forth our space needs in - regard to our 
speciar requirements, such as an auditorium, conference rooms,, library,, 
Mechanical Section, Computer Section, /Photo Laboratory,, firearms range, 
gynanasium. Laboratory Division, etc., as well as an estimate of ottr 
files growth factor. 


Enclosure 
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Memorandum to Mr. Callahan 
Re: Proposed New Building to House the FBI 
' Washington, D. C. 


Based on preliminary studies made by Mr. Ziernicki's 
office (admittedly they were quite sketchy and did not contain all the 
needed information), he estimated that a building to house the FBIdn 
Washington, D. C. , would require a minimum of 1, 250, 000 square 
feet of overall space. He stated he felt that the actual survey would 
show that the figure was somewhat higher than this and cautioned that 
in preparing our estimate we should insure that adequate allowances 
are made for our growth potential, as well as allotting sufficient space 
for our many special-purpose operations. 

k 

Mr. Ziernicki stated that it is the intention of GSA to 
have this prospectus ready to submit to Congress when it reconvenes 
in January, and if approved to secure funds for acquiring a site and 

[ making the necessary engineering and architectural studies in fiscal 
year 1963. He was noncommital as to what site, if any, GSA had 
in mind at this time. I told Mr. Ziernicki that I would secure the 
desired information as soon as possible. 

RECOMMENDATION: 

None. For information, l am working up the necessary 
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October 31, 1961 


ToUon » 

Selmonl 
Moht,^ 
^all<Jhart 
Conrad 
D¥,L*ae>i 
Evtfiw ^ 
Malone „ 
R«».en *, 
Salliv^n -. 
Ifavel 
Tfstter =» 


^r. Xi. A. Zternicki 
^Public Buildings Service < 

Region Three 

General Services Administration 
Washington 25, D. C» 

Dear Mr. Ziernicki: 

The following Information concerning the past and 
projected personnel growth of the Federal Bureau of fovestigation 
in Washington, D. C., as well as this Bureau's special-purpose 
requirements, is submitted in accordance with your request to 
Special Agent C. Q. Smith of this Bureau: 


Personnel Growth 


Year 


Number of Employees 
Day Shift 

June, 1939 950 

June, 1946 3,i034 

June, 1951 4,418 

June, 1956 4,870 

June, 1961 5,234 ^ 

I 

During the fifteen-year period, 1946 to 1961, there 
was an increase of 2, 200 employees, from 3, 034 to 5,234 or 72.5 
per cent. 

The 87th Congress alone has enacted at least eleven 
new or revised statutes over which we have Jurisdiction. This jiew 
legislation will materially add to our work load during the present 
and subsequent fiscal years. Since we are continually being called 
upon to assume new and additional duties as above, it is logical to 
assume our rate of personnel growth during the next fifteen years^ 


£i^N0Vfi^V" 

Gandy MAl^ LJ TEUETTfRE UNIT L-J 




Mr. L, 

A. Ziernicki 


will continue as in previous years. Projecting this 72* 5 per cent 
growth means we will have over 9, 000 employees in Washington, 

D. C* , by June, 1976. Your planning most certainly should take 
the above into consideration* Our special-purpose space is listed 
in the compilation below* Of necessity, each Individual item is not 
set forth, and while an effort Was made to include all requirements 
certain i^oreseen possibilities may arise. Therefore, a reasonable 
allowance should be made in computing the over-all total. 

Code 

Type of Space 

Area - Square Peet 

1 

Office (4, 000 employees at 160 
square feet each) 

640,000 

2 

Files 

406,555 

3 

Storage 

75, 115 

4 

Special Equipment: 
Computer Center 
Photo laboratory 
Mechanical Section 

10, 000 
10,000 
20,000 

6 

Library 

Exhibits 

Meeting and Conference Rooms 
Auditorium (1, 200 person capacity) 

5, 000 

5. 500 
6,415 

7.500 

8 

Garage: 

200 Government-owned vehicles 
For 10 per cent of personnel 

o o 
o o 
o o 

o o 

<D 00 

10 

All CXher Space: 
Firearms Range 
Gymnasium 
hfoil Rooms 

4.000 
12, 000 

3. 000 


Mr. L. A. Zlernlcki 

■ , ■ - i 

Code Type of Space Area - Square Feet 

3, 000 

7,500 

15.000 

70. 000 

20.000 

At the present time approximately 60 per cent, pr 3,200, o! our 
employees are assigned to other than regular Code One office space. 

One of the factors to be tal:en Into conslderation in 
estimating our projected needs Is the iact that our records grow 
at the rate of 8^ 000 square feet yearly. This means that in a 
fifteen-year period we will require In excess of 100, 000 additional 

square feet of space for records growth alone. 

• } * 

Ko attempt was made to estimate space needs for such 
facilities as cafeteria, utilities, custodial, and maintenance operations 
since it is our understanding that you will compute the above require- 
ments and include the necessary space in the over-all total occupied. 

1 ■ » 

5 

If our staff can be of any further assistance, please 
feel free to contact me. 


I ^ Health Service 

Communications 
^ Lounge Areas 

FBILaboratory 
Graphic Arts 

Total 


Sincerely yours, 

John P. Mohr 
Assistant to the Director 
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Reference is made to my attached memorandum dated 10/27/61 
concerning the request of the General Services Administration (GSA) for 
information regarding our present and projected, space needs in the District 
of Columbia. This information is desired by GSA for the preparation of 
a prospectus for a new building to house the FBI in Washington. 

We made a detailed study of our space needs in conjunction 
. with GSA in 1957. It was concluded at that time that it would require a 
I building containing in excess of 1, 250, 000 square feet to adequately house 
the entire FBI and provide reasonable room for expansion. I have reviewed 

I this survey and adjusted certain of the figures to provide a more realistic 
estimate of our needs based on information available today. 

Personnel Growth 


During the 15-year period from 1946 to 1961, there was 
an increase of 2, 200 employees assigned to the Bureau’s operations in 
Washington, D. C. During this period our personnel rose from 3, 034 
to 5, 234,, or .72. 5 per cent. The 87th Congress alone enacted at least 
11 new or revised statutes over which we have jurisdiction. Since we are. 
continually being called upon to assume new and additional duties, it is 
logical to assume that our personnel growth during the next 15 years will 
continue as in previous years. Projecting this 72. 5 per cent growth means 
we will have approximately 9, 000 employees in Washington, D. C., by June, 
1976. A.ny plans for a new building on a long range basis should take the 
above, into consideration. 


1 


Space Needs 

At the present time the Bureau occupies 716, 000 square fee| ' 
of space in six locations in Washington, D: C. This space is woefully 


Enclosures 

CQS:ejh<K, 

( 2 ) 

















I 


Memorandum to Mr. Callahan 
Re: Proposed New Building. to House FBI 
Wadiington, D. C. 


inadequate and, of course, does not include any items such as custodial^ 
cafeteriaj utilities, or maintenance space, etc. , which would have to be 
included in the overall space total for a building occupied solely by the 
FBI. The following, compilation reflects estimated space needs, taking 

I into consideration.estimated personnel growth, present deficiency in space 
utilized for other than office purposes, and allowing for reasonable expansion. 
This compilation is broken down by code types, which coincide with the 
method used by GSA in classifying different types. of space. 


Code Type of Space Area Sq. Ft 

1 Office (4, 000 employees @160 1^. Ft.)640, 000 

each 


2 

Files 

406, 555 

3 

Storage 

75, 115 

4 

Special Equipment: 



Computer Center 

10, 000 


Photo Laboratory 

10, 000 


Mechanical Section 

.20,000 

6 

Library 

5, 000 


Exhibits 

5,500 

■) 

! 'i 

Meeting.ahd Conference Rooms 

6,415 


.Auditorium (1200 person capacity) 

7,500 

8 

Garage 



200 Government owned vehicles 

60, 000 


For 10% of personnel 

180, 000 

10 

All other space 



.Firearms Range 

4, 000 


Gymnasium 

12,000 


Mail Rooms 

3,000 


Health Service 

3, 000 


Communications 

7, 500 


Xiounge Areas 

15, 000 


FBILaboratory 

70, 000 


Graphic* Arts 

20,000 


Total 1, 560, 585 
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Memorandum to Mr. Callahan 
Re: Proposed New Building to House FBI 
Washington, D. C. 


At the present time approximately 60% or 3,200'of our employees are 
assigned to other than regular office space. Included -in the above are such 
functions as Identification and Records and Communications Divisions' files; 
supply- storage areas; Photo Laboratory; Mechanical Section; Communications; 
FBI Laboratory and the like. 

Based on the foregoing information it is estimated that a building 
I to house the FBI in Washington should contain at least 1,560, 000 square feet of 
I space for our operations. Of necessity, each individual Item is not. listed and 
while all known requirements have been included obvicu sly certain unforeseen 
possibilities will arise. Accordingly, GSA will be requested to make a 
reasonable allowance for the above. In addition, certain other items were not 
included in the compilation since these requirements are compiled by GSA. 

. They include cafeteria, utilities, custodial and maintenance space. GSA will 
determine space needed for the above, which will, of course, be based on the 
number of personnel and the size of the building. In all probability a minimum 

I of 100,000 square feet will be required for the above operations, which means 
the total gross area will exceed 1, 660,000 square feet. 

RECOMMENDATION: 


If the Director approves, GSA will be advised of our needs 
forth above. 


•i 




as set 
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Mr. Edgar Ford, Space -Officer^ Department of Justice, 

f telephonically contacted me' at 5:00 p. m. 1/9/62 and inquired whether 
any press release had been made concerning a proposed new building 
to house the .Bureau in Washington. He stated his inquiry was prompted 
by a call. to Mr. .Andretta in. the .Department from a reporter from the 
Washington Post. The reporter wantedio interview Mr. Andretta 
concerning the proposed new building for the FBI and wanted to know 
whether or not it would be located on the North side of Pennsylvania 

( Avenue across from the present Justice Building. I checked, with 
Mr. DeLoach and ascertained that no inquiry in this regard had been 
received by his office. 


Mr. Ford later called back to advise that he had learned 
that earlier in the day a reporter contacted the Public Information Director 
I for General Services Administration (GSA), Mr. Baker and made the same 
\ inquiry. Mr. Baker advised the reporter as follows: 


1. A prospectus ;has:been. compiled by GSA covering 
a building to house all FBI operations in Washington, D. C. This 
prospectus will be submitted to the Joint Committee on Public Works 
when Congress reconvenes this week, and if approved the preliminary 
planning will begin shortly. 


2. No decision has been reachedi as to where the 
building would be placed; however, the area on the North side of 
Pennsylvania Avenue, Northwest, across from the Justice Building 
definitely is under consideration. 


REC-3 ^<o - 

:. Andretta would not dis< 
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Mr. Ford advised that Mr. Andretta would riot discuss 
this matter with. the reporter as requested but would refer »hinubackJtP, 
GSA for whatever information he desires. 

JAN 17 1962 

RECOMMENDATION: 



If 
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None. For information. 
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J. P; MOHR 

O 


subject; new EBI BUILDING 



date: 1/10/62 


'Last evening, we received a telephone call from Eddie Ford in the .Depart- 
ment who stated that Andretta had received an inquiry from the "Washington Post" 
concerning a new building for the FBI. Andretta, according to Ford, indicated he 
had no cpmnient to make concernir^ it and referred the inquirer to, General Services 
Administration "(GS A). The reporter from the 'Washington ;Post" did specifically 
indicate that he was aware. of the fact th^ the proposed building was to be located 
north of Pennsylvania Avenue between Ninth ahd'Tenth Streets and extending to E 
Street. It would appear :that, the Teak concerning thisproposed'building occurred at 
GSA. 






, * JBast night r attended! a dinner of the "Buildings . Management Association 
in the Interior Building where Administrator 'Bernard L. Boutin of GSA was the 
principal speaker. During the inter missipn I had 'a chance to talk to him and told him 

T AE I ] 1 1. ' Li -juj ~ runt i i 


I understo^ there had been a :le^ concerning ,the new; building. for the FBI and he said 


that didn't^disturb him because it wasn't any great secret and that the prospectus for 
the:buildih^was in the process of preparation. He turned to his E»eputy. Administrator 
and*aske^f ;the prospectus had been submitted to the Budget Bureau and the Congress 
as yet andlhe Deputy, indicated it had not but they did; not. anticipate any difficulty in 
connection with this new,building. Mr. Boutin stated he was very much interested' 
in seeing, us get this newibuilding and he felt that this would be the last chance the 
Government would have to do any major improvement on the north side. of ;Pennsylvania 
Avenue, particularly in this area. of town. He said it was his hope and desire to see 
the whol^orth=^lde of Pennsylvania Avenue inaproved with new buildings. sp that ^e 
.‘Avenue wodld mai^ a more imposing. appearance in the future. Mr. Boutin. was definite 
in stating hq felt-the new FBf^jp.iulding would be completed in four years . 

^atei^^r. Boutin, made a very hardhitting speech to the Buildings 
Management^ssociktion and.rather than speaking from his prepared text he spoke 


, extemporanedusly^^^puringrhis speech he pointed out the image the Federsil employees 

I X i_ _ 1 ■_ -jxi _..x_x Ji ...... 


must make dn-the public and in citing examples of outstandir^ Government leaders 
I who. have :madq»,a fine imape on therpublic he mentioned the name of the Director. ,/*ZJ 




ru I! 


>li 

This morning in the "Washington Post" on page two there is an. article 


1 which states GSA plans.- a, thirty million dollar buildir^ for the Justice Department 


[ and; specifically. 

OA 


to house the 'FBI’. '( 




58 '(i 
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^ ^’^The foregoing is submitted for your information. 

^ \ i i] / 4 vHNAf 


, PERS. RV 

1 - Mr. Callaham 
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- Mr. DeLoach 
1 - C. Q. Smith 
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Date: 



1/12/62 


Transmit* the following in 
AIRTEL 


1/ 
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(Type in plain text or code) 



(Priority or Method of Mailing) 


iuvv. sa 

Mr, n.'iluaa..., 

Mr. Rospn , 
Jtr. r.-il-Uvao-- 
Hr. 

Mr, Tn-;t.tpr 
ytl®. Ri-a-iT-i ^ - 


I /Mr. Ini'rarn- 
l/j M.ss .Gan4y^ 


IRECTOR, FBI 
SAC, WFO (62-0) 

EDGAR J. ORME, SR. 

MISCELLANEOUS - INFORlfATION CONCERNING 

a o\l:s> 

Re WFO telephone call to the Bureau 1/12/62. 

On 1/12/62, Mrs. EDGAR J^)(pRME, SR., >254CL Mass achusetts 
Avenue, N.W. , Washington, D. C. , telephonically coxitacted WFO 
and“stS‘tlTd"tirartnsHe"^ead"ln the local newspapers that the 
Department of Justice planned to construct a new building on 
Pennsylvania Avenue, N.W. , between Ninth and Tenth Streets. 

Mrs. ORME advised that she and her husband own 
property at 931 Pennsylvania Avenue, N.W. , and in the event 
that the FBI was desirous of purchasing this property for 
construction of a new building, she would rather sell this 
property directly to the FBI rather than dealing tfirough a 
real estate agency. 

.J j 

' Mrs. ORME also stated that she and her husband were, 

personal friends of the Director and requested that’ their goo‘d 
wishes be extended to Mr. HOOVER at this time. , ,,, 

J 

It was very tactfully explained to Mrs. 'ORME that 
such ‘property will not be purchased directly by the FBI but 
that;.her call would be appropriately handled. 

WFO files contain no pertinent information regarding 
Mr. and Mrs. ORME. 




Bureau 

WFO 


TAK: css 
AIRTEL 
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1962 


Mo. 

Sent — _ 


Special Agent in Charge 





Approved: 
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UNITED STATES GOVERNMENT 

Memorandum 



§, 


TO 


FROM 


subject: 


Mr. Callahan 


. Smith 


'*date: 3/19/62 



o 

W F.BI BUILDING. 



Reference is made to my memorandum of 1^0/62 
concerning the above-captioned matter., I have, been following on a 
continuing basis with Mr. John C. Dye, Director, Space Requirements 
Division,, Public Buildings Service, General Services AdministraUon (GSA), 
concerning the status, of the proposed new FBI Building. Referenced 
memorandum advised that the-prospectus for-the new building had been 
printed and signed by the Administrator, of GSA. It was subsequently 
forwarded to the Bureau of .the Budget for approval: The prospectus 
called for a building which would contain 1, 150, 000 square feet of net * , 
usable space and it was, contemplated that'it would be locate^l'^cross 
Penhsylvania Avenue from the present justice Building. 




I checked with Mr. Dye again today on this matter and he 
f told ine that there had been a short delay with the Bureau of the Budget. 

He stated that this was due. to the fact that the prospectus for the building 
reflected an ultimate strength of 7,500 'employees in Washington for .the 
FBI,rwhereas the present total is in the neighborhood of 5,300 employees. 

• He'sai^ that the Bureau of the Budget examiners felt that to show such a 
marked increase would merely open the entire matter to question- in the 
Public Works Committee when the request reaches Congress. For this 
I; reason they felt it.is far better to show the estimated increase in personnel 
for the FBI to a , total of appro^mately 5, 800'^ployees at the time the 
building is occupied and indicate that any space not utilized :by the FBI 
at that time would be assigned to the Justice Department until the entire 
/‘it space.would be. ultimately required bv the FBI. ^ 

Mr. Dye pointed out that the above procedure is actually 
[' merely a maneuver to insure that this prospectus receives clear ‘sailing 
at this time and, is , not held up or otherwise delayed due to. some inquiry 
concerning an estimated large increase in personnel of one particular 
agency. He said that as a practical matter the. building may not contain 


fiO 


the.actual amount of space which it is hoped can be built into.it due to 

the size* of tlio^ location on which it is ultimately placed.^ Further], irrespective 


CQS:eJh^'*^-^'i 
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Memorandum to Mr. Callahan 
Re: New FBI Building 

of our actual personnel at the time the building is completed the entire 
space therein may be required for our operations and, of course, we 
would then occupy the whole building exclusively. Regardless 
, of the number of employees it is estimated can be housed in the eventual 
building, it appears that in all probability the Bureau would occupy 
the entire building unless we have a decided decrease in the number of 
personnel assigned or it is possible s build a larger building than now 
contemplated, both of which seem remote. 

In summation Mr. Dye said GSA and Bureau of the Budget 
are doing everything possible to clear this JJr'ojq^ct within the next two 
daysjat which .time it will be sent to the Public Works Committee of 
the Btouse of Representatives. At that time it, of course, will be released 
to the press and it can be expected that inquiries will be received from 
the press when the prospectus is made a matter of public record. 

I In regard to the estimate of 7, 500 people which would be 

IrTtimately occupying the building, this is the figure arrived at by GSA 
as the Bureau’s strength in Washington, D. C. , by 1985 . This represents 
. a projection of 20 years from the expected date of completion of the 
I building, and according to GSA is a realistic estimate of our strength 
I at that time based on past growth. GSA felt that the design of any 
f building should have a minimum of 20 years expansion growth built 
into it; however, there is some reason to believe that while the estimated 
personnel of 7, 500 includes a 20-year projection, the actual amount of 
space in the building proper includes .no more than 10 years growth. 
Therefore, at the time the building is actually occupied it could well 
be that we will be able to use the entire space with a reasonable amount 
of room left for expansion. 

RECOMMENDATION: 


None. 

of developments. 


I will continue to follow in this and advise you 
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Memorandum C. Q. Smith to Mr. Callahan 
Re: NEW FBI BUILDING 


ADDENDUM: J. P. MOHR/hif 3/20/62 

Joe Eigenmann.from the Bureau of the Budget called me 
yesterday and he said he was aware of the fact that we were desirous of having 
a building constructed for our exclusive use. He said he also realized that any 
building to be. constructed should be. one that will provide for future expansion 
and he said he was acquainted with the growth- figures of the Bureau over a 
period of years. He pointed out that it is the policy of the Government to build 
the maximum sized builcUng a particular site will accommodate and that with the 
Government paying rentals for space at $6 per square foot- it would be unrealistic 
for the Bureau to insist that any building constructed for us be for our exclusive 
use if it should develop we could not fully occupy the space in such a new building. 
I He said from a procedural standpoint, it is far better to point out at this time 
'that any spacemot occupied by the FBI when the building is finally constructed 
will be assigned for other Governmental purposes, possibly other units in the 
Justice Department. Joe pointed out that if the building is too big for our use 
when we move we could conceivably seal off all or part of a floor and then assign 
it to someone else and permit such tenacy until such time as our growth required 
such space. 


Mr. Eigenmann was informed that we, of course, were desirous 
of getting. the building for our own use but at the same time werwere not going 
to insist that any space that we could not use remain unoccupied in order to 
have exclusive use of a particular building. Mr. Eigenmann said he was sure 
that that was our view but wanted to check with us before going any further. J 
told him that I was sure that was the way the Director felt about it and that if he 
had any different feelings I would be in touch with'.him. 

- \/ 
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UNITED STATES GOVERNMENT 

Memorandum 


To 


FROM 


subject; 


Mr. Callahan 


Q. Smith 


/DATE: 10/26/61 



K3 

N 




OFFICE SPACE 
WASHINGTON, D. C. 



While talking with Colonel Karl E. Wallace, Conttnissioner, 
Public Buildings Service (PBS), General Services Administration (GSA) on 
another matter on 10/25/61, he brought up the subject of a separate building 
to house the FBI in Washin^on. Colonel Wallace said he had just this week 
recommended to the Administrator of GSA that immediate steps be taken 

I to secure such a building. He stated that by doing so he could solve three 
space problems, FBI, the Justice Department and Health Eddcation and 
Welfare (HEW). HEW would get FOB Number 1, the Identification Building, < 
if we secured one building for all our operations. Colonel Wallace said 
he hoped to secure the help of the Director, the Attorney Generaband 
HEW Secretary Ribicoff in getting action on this proposal. 

Colonel Wallace is aware of our need to be close ;to the 
^Justice Building. He stated he would propose as a site, the area bounded 
by Pennsylvania Avenue on the south, E Street on the notth, 9th Street on* 
the east and lOth Street on the west. Colonel Wallace, who is also a member 
of the Fine Arts Commission, said it has long been their aim to rid this 
area of its old' rundown buildings and this would represent an excellent 
opportunity to begin this renovation. He asked that the possible location 
be > considered ti^H^Jconf idential in view of the possible speculative value 
of this and other nearby property if the Government's plans were. known. 



He stated heenfiected the Administrator to be in touch with 
the Director regarding this proposal in the very near future. 

m-mC’C " //Xo 


RECOMMENDATION: 


None. For your information. 
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UNITED STATES GOVE 

Memorandum 


TO 


FROM 


subject: 


Mr. Callahan 
Smith 



P 




date: 2/20/62 



Today I talked with Mr. John C. Dye, Director, Space Requirements 
Division, Public Buildings Service, GSA, concerning the status of the, proposed 
new FBI Building. Dye advised that he and William "Bill" Schmidt (the new 
Deputy Director of the Public Buildings Service) just finished going over 
the prospectus yesterday. He stated that it is now in the process of being 
retyped, and will be forwarded to the Budget Bureau by Friday of this week. 

As you know it is necessary , for the Budget Bureau to review requests for 
new buildings and approve such prior to the/request being submitted to 
Congress. 


Mr. Dye.stated that as finally constituted, the building will 
contain 1, 150, 000 square feet of net usable&space and such a building 
will just fit the proposed area across Pennsylvania Avenue which has 
been suggested as a location for the building. It is interesting to note 
these preliminary estimates indicate approximately 240, 000 square feet 
of basement space will be available for parking which will take care of 

I at least 700 automobiles. Mr. Dye estimated the over -all cost of this 
building at $60, 000, OOOi 


He stated that as soon as the prospectus is returned from the 
Budget Bureau and approved, as he expects it to be, it will then be forwarded 
to the Public Works Committed of the House of Representatives for 'study > ^ 
and approval. If approved by that Committee, the necessary funds for 
acquiring the land and preparing the necessary architectural and engineerin^*^^ 
surv^s and drawings will be appropriated at that time. Mr. Dye felt 
.that the land itself would probably cost in excess of $5, 000, 000. It is expected, 

(Of course, that these funds would be made available ln the fiscal year 1963. 
i -At such time as the site is selected and architectural and engineering ,plans 
sTre-dr awn it will then be necessary to go back to Congress to secure actual 
conitrucTion funds.. 


RECOMMENDATION: 


TD^I J 3A iJd 1 

None. I will continue to follbw'on this ‘matter and keep , you 

advised of developments. 

*iiC£!A£D- 
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UNITED STATES GOV*^^ 

Memoranati'rt 


\ j . ' ' 


M 


FROM 


Mr. Callahan 


Q. Smith 


date: 4/2/62 




Tofaoo 
Belmont _ 

MnliT 

^CollOhos — 
^ CoMfl'J - J 
■ Del,oa<*JlC. 

Bvoa* ...-- 
Malone ■ ■ 

Posen 
SaUivon __ 

Tnv.l 

Trotter - 
Tele, Boon , 
;Rolnes 
. Oo;n'ly. . II 


subject: ^eW FBI BUILDING 


Reference is made to my memorandum of 3/29/62 
advising.the prospectus covering the new building for the Bureau was 
being sent to Congress that day. 

Today Mrs. Margaret R. Beitner, Chief Clerk, 
Subcommittee for Public Buildings and Grounds, Public Works Committee, 
.House of Representatives, advised the matter has been set for discussion 
Jon 4/10/62. Thereafter it will be acted on by the. Public Works Committee 
of .the Senate. 

Approval of the House and Senate^as such is not required, 
since. the Public Works; Committees of the House and Senate have 
authority to approve or disapprove the GSA recommended projects. 
The,actual funds to cover the architectural, engineering, and site 
acquirement are included in the GSA budget. GSA officials previously 
advised that'funds are included in the 1963 fiscal year budget to cover 
the above. 

RECOMMENDATION: . J 


None. For information. 


0^ 


()ll< 




1 - Mr. DeLoach 
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Memorandum 
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TO 


FROM 


MR. CALLAHAN 


f j^Q. SMITH 

O 

subject; new FJBI BUILDING 


date: March 29^^1962 




5^ vXelf , Koom , 
Holmes -I 
Gandy . 

C=> 










'Reference is made to my memorandum to you dated 3/i9/62 concerning 
the above-captioned matter. Today, Mr. John C. Dye, Director,. Sp^i;^ Require- 
ments Division, Public Buildings' Ser vie e,!iGeneral Services Adi3t^str"Mion-(GSA) 
called anA furnished the following information. He stated the prospectQs covering 
the FBI building was forwarded to the Public Works Committee, -Housej^of Repre- 
sentatives today. He stated the estimated cost of the building is ‘^60, 0(W, 000 of 
which $12, 265,000 is for engineering and architectural design andpurc^hse of 
land. The remaining $47, 735, 000 is the estimated cost of actual construction. 

He said that GSA hai^ money in its 1963 budget to cover the design and land purchase 
cost and it is expected that if approved, work will begin on or shortly after July 1st 
of this year, ^ * 


Mr. Dye advised that a press release would be prepared by GSA and the 
Public Works Committee was releasing this information to the newspapers. He 
said in all* probability the Bureau would be receiving inquiries regarding this 
matter by tomorrow. 

RECOMMENDATION 


None. For your information. 
1 - Mr. DeLoach (sent direct) 
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UNITED STATES GOVH 

Memorandum 


TO 


Mr. Callahan 


FROM 



Q. Smith 

<9 


subject: new F^J building 



date; 4/11/62 



Reference is made to my memorandum of 4/10/62 which 
advised that the Subcommittee for Public Buildings and Grounds, Public 
Works Committee, House of Representatives, on 4/10/62 approved the 
General Services Administration (GSA) request covering a number of new 
building projects, one of which is the building ^or the Bureau in Washington. 


Mr. Theodore W. Snead; Clerk, Subcommittee of Public 
Buildings and Grounds, U. S. Senate, advised that the Subcommittee on 
4/11/62 considered the projects proposed by GSA and approved them. 

It will now be necessary, however, for the luliirPublic Works_Committee 
to consider the action of the Subcommittee. lie stated no date has been ' 
set for a meeting of the full committee at this time. 


I will follow action of the full committee on this matter 
and advise you of the results. 





% 
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UNITED STATES GOVJ^ 

Memorandum 


TO 


FROM 


Mr. Callahan 


Q. Smith 

T o 

subject; new building 


date: 4/10/62 



^oUahan 
^ Conro4 
DeLoacb 
EJvcms 
Ma2od«»MM 



,$ulUvoii 
Tov«l - 
Tr<>ttef MM 
T»l». Boom 

' Ho2mot MB 

Gandy MM. 




Reference is made to my memorandum of 4/2/62 which 
advised that the Subcommittee for Public Buildings and Grounds, Public 
Works Committee, House of Representatives, would take up the General 
Services Administration (GSA) request for approval of new buildings projects 
on 4/10/62. The prospectus for the Bureau’s new building is included, in 
the above. 


/ 


I Mrs. Margaret R. Bitner, Chief Clerk of the above 

Committee, advised today that the Committee passed a resolution approving 
the projects recommended by GSA, including the $60, 000, 000 FBI Building. 

Mr. John C. Dye, Director, Space Requirements Division, 
Public Buildings Seryice, GSA, advised that the House Resolution approved 
projects required approximately $30, 000, 000 of site and design expenditure. 
The 1963 fiscal year GSA appropriation included an item of $22, 000, 000 
to be used in this regard. Mr. Dye said he felt in view of the above action 
the House would increase this item in the appropriation. to take care of 
the projects which.were approved today. 


.1 / ; 

' t ' It is now necessary for the Public Works Committee of 

the Senate to approve these projects by resolution,and inquiry reflects 
that the above Committee is meeting on 4/11/62. It is not known at this 
time whether they will consider these projects; however, this matter will 
be closely followed and you will be.kept advised. 




1 - Mr. DeLoach 
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UNITED STATES GOVERNMENT 


(ft "Memorandum 


TO : 

Mr. Callahan 

FROM : 

^ Q* Smith 


f 0 

subject: 

NEW: F,BJ BUILDING 



date: -4/16/62 


T«U6s 

S^raoot -- -~- 
Conro<J ^ 



Trotter 
Tele. Room, 
. _ Kolmes 

Goa4y „i 


. 

Referenceiis.madato my memorandum of'4/1 1/62, which 
advised that the^Subcoinmittee for Ihiblic-Buildings and. Grounds, KbUc 
Works Committee, U., S. Senate, approved the General ; Services ^^ministration 
4(GSA) request .for;a,;new‘FBI*Buildihg on Vll/621 Mr. Theodore W. Snead, 
Clerk,, Subcommittee.Tor Public'Buildings and Grounds, advised at; that time 
,it;would be necessary .'for the full -committee, on* Public^’ Works to consider 
and approve the project. " 


Mr. Snead advised today,.^at this project was approved ■ 
4/16/62. It has,now been approved by both the Bfouse and Senate and all 
that remains is for 'GSA to- get their 1963 fiscal year<budget approved- 
.which contains an'item of $12, 000, 000 covering site and engineering work 
for the pfoposed buildihg. » 


CQSiejh 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


MR. 


MR. 



April 23, 1962 


ToUon . 

Callohan 
Conrad u 

6et.oacl» 

Cvans . 
Malont , 
Ras.n _ 
SuUivan 
Tav»l 
Tf otter « 
Tele. Room 
Holmes 
Condy 


subject: division PLANNING FOR SPACR IN 

CONTEMPLATED NEW BUILDING 

6ui}tl !»({__ 

Iti View of Mr. Mohr's Instriictionsat one of his 
conferences during your absence, to the effectihat each Division 
should begin plans for its space and structural needs in connection' 
with, the neWfbuUding so that we will be able to anticipate any and 
all of our needS;. and confirming oral information previously. given, 
this is to advise that L mentioned *this matter at the supervisors 
conference in this division and designated the. following committee 
to consider ithis matter: Messrs. C^per and Moran as cochairmen 
with Messrs. Sloan, Meyers, 'Watson, and Westfall as* committee 
members. > 

ACTION: 


For your information. 



HLE:wm] 

( 9 ) 

1 - Mr. Casper 
1 - Mr. Moran 
1 - Mr. Meyers 
1 - Mr. Sloan 
i - Mr. Watson 
1 - Mr. Westfall 
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UNITED STATES GOVE m ENT 

Memomndum 


TO ; Mr. 

FROM : Edwards 




date: 6/13/62 


subject: ^Vl^DQQR^ range C ONSTRUC TION 
NEvH?Bji/BmiJ}lNG 



As you are aware, /our indoor 'range in th^/basement of the 
Justice Building contains four firing points and has spec^tor space of 
approximately 350 square feet. Several years ago we r!emodeled our 
indoor range to accommodate larger tours witnessing demonstrations. 

In view of the location of the range in the basement and the low ceiling 
it was impossible to ramp the spectator space in order that all could 
adequately see the shooting being done by the instructors. There being 
only four firing points, the present range is inadequate for training r 
of Supervisors and Special Agents of the Washington Field Office except 
by an extended training period being. scheduled. The target equipment has 
not been remodeled since the Justice‘Building was constructed, although 
motors and target carriers have been replaced. 

In constructing a new range, Sloan believes, that consideration 
be given to providing the most modern target equipment inasmuch as our , 
ranges are considered the model for all police departments over the country, 
and we have definitely established leadership in practical training in the law 
enforcement field. In view of the popularity of the indoor range on our 
tours, .consideration should be given for providing better and more spectator 
space in order that fewer demonstrations will have to be fired with the 
resultant saving of ammunition. 


.4/ _ 


In view of the above, it is being recommended that in desiring 
a range at the new FBI building that- consideration should be given to ,/^ 
installing no less than ten firing points in order that better supervised?’ ' 
training can be given to our Bureau officials and Supervisors as welf’as * 
the Agents in the Washington Field Office. Sloan believes that sufficient ■ 
spectator space should be provided and planned with a ramp invoking no 
steps in order that the spectators in the.rear of the area can see as well as 
those in the front of the area. The space should provide for no less than 200 


l! 


1 - Mr. Casper 
1 - Mr. Moran 

HLSredm x 
^ (5) 
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a. The space should providejor no less tin 
£038,, 
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Memorandum Edwards to Malone 
RE: INDOOR RANGE CONSTRUCTION 
NEW FBI BUILDING 


persons. The range should be equipped with the latest electronic 
recording equipment not only for spectator appeal, but for practical 
combat type of training for our Agents. 

Several police departments are utilizing movie screen and 
projector for marksmanship training. We have not been able to install 
this equipment on our existing range due to space limitations and because 
we feel that using a movie projector and movie targets on the screen 
•solely does not afford in itself good marksmanship training. This 
does provide, however, excellent reaction training' presenting problems 
of recognition and justification for shooting which is so important for 
law enforcement officers. It is being recommended that a remotely 
controlled screen be installed in a panel in the wall which can be extended 
into the range area without the necessity of anyone moving ^forward from the 
firing booths and the projector also recessed in the wall in order that we 
may not only train using movie film, but can also demonstrate this type 
of shooting to members! pf the tours. It should prove most spectacular. 



For your information, within the past two years, a 
"Model" indoor Commercial Range has been constructed at Lincoln Park, 
New Jersey. This range has a running man target, electronically 
recording multi -targets and dueling targets as well as conventional 
targets for bullseye shooting. Sloan has not seen this range, and it is 
recommended that he be permitted to visit this and other ranges of 
recent construction in order that a proper design can be roughly sketched 
»for the architect in order to provide the best possible training facilities 
ifor our Special Agents. If you approve, Sloan will make the necessary 
larrangements to inspect these ranges in the very near future. 

RECOMMENDATION: 

That SAC Sloan be instructed to inspect the National Target 
Ranges, Inc. , Lincoln Park, New Jersey, for the purpose of evaluating 
target equipment to be considered for installation. in the new FBI building. 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : The Director 


►/plfOM. : N. P. Callahan 

Xy 

subject:- The Congressional Record 


( 


date: ^ 


\ 


Pages 6591-6532. Senator Cham, W How Marico, ^touted 
a Ust ot pttbUc huUdlngs projects awrojed BnUdha District ot 

existing bttUdlnga” Is Justice BuUdiBi, estimated cost $3» 7S , 


lj,(p — 

■SoTnECOP— 

128 M^V 4 362 




In the original of a memoraridum captioned and dated as above, the Congressional 
Record for /}/>£,iL was reviewed and pertinent items were 

)lrector's attention. This form has been prepared in order that 
[cgty t^^^origlnal memorandum may be clipped, mounted, and placed 
irAipproprlate Bureau cage or subject matter files. 


Original filed in: 4 ^ ~ > 3 , *>^//^ 
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UNITED STATES GOVERNMENT 

Memorandum 


-A 


TO 


The Director 


date: 0 " d >^ 


I FROM : N. P. Callahan 

subject;- The Congressional Record 


PageA 6 S 22 - 8523 . The Speaker laid before tbo Hoaso a letter 
trom the Chairzaao of the PtiMlc Works Committee approving proepoctases for 
certain pabUc boUdlngiproJects vMeh Imd been transmit|^ to the Commutes 
from Qencrat Services Administration* Xncloded vras the ^^CnUdlng, 
Oistrict of ColnmMa* 
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In the original of .a memorandum captioned^ and dated as above, the Congressional 
Record for f~*C> ^ — was reviewed and pertinent items were 

marked for the Director's attention. This form has been prepared, in order that 
portions of Q,cosy*^||^® original memorandum may be clipped, mounted, and placed 
io^aporcihfic^^'8\y^^se or subject matter files. 
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T*I*. Room - 
Holm** ■■ - ■ ■ 

'Gai> 4 y - 


On May 31, 1962, I discussed the status of the new FBI Building 
with General Services Administration (GSA) Central Office officials. They 
advised that as matters now stand the building has been approved by, the Public 
^orks Committees of the House and Senate as required. 


GSA has included $12, 000, 000 in its 1963 fiscal year budget for 
site acquiral and architectural and engineering work for the building. Although 
the GSA budget has not yet been approved, GSA officials indicated they are 
optimistic in this regard and plan to get \mder way with this project right after 
July 1. 
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subject; new !^BI ,BUILDINQ 


On learning that the Appropriations Committee of-the House, of Repre- 
sentatives had deleted funds covering site acquifall'and engineering for ^e new FBI 
Building from the General Services Administration (GS A) Budget for fiscal year 1963, 
we immediately^contacted GSA* officials in this regard. The GSA Administrator, 

Mr. BernSxd Boutin is on vacation at his home in New. Hampshire. However, he is 
in daily cbnta^ with his office. , This matter was thoroughly discussed with Mr. 
William^J\irpln,^,a very good friend of the Bureau,, who is Assistant Administrator 
of .'GSA^the number three position in the agency. Mr. Turpin handles the Adminis- 
trativ.e^plwse,of'GSA operations including Budget matters. He stated the severity 
of.the'^cut in'the GSA, Budget was totally unexpected by GSA and is the. most drastic 
in th^^astJihve. years. The Administrator feels if* allowed to stand, GSA operations 
will be crippled to the point that the, bare responsibilities of the agency cannot be 
met.' Consequently, the Administrator intends to make an all-out fight in the. Senate 
to restore the cuts. Mr. Turpin advised that^among. other things.the Committee has" 
proposed the following cuts; (1) Deleted funds for site acquiral- and engineering for 
FBI Building, Coast and Geodetic Survey Building and GSA Records Center Building. 
(All these buildings are in the D. C. area. No cuts, were made, in buildings outside 
D. C. ) (2) Deleted'$12, 000, 000 (approximately 7%) froih operating expense, fund. 
Public Buildings , Service. Turpin stated this cut will mean further reduction in the 
cleaning and maintenance afforded Government buildings and.will cut back funds 
available to assume, rental obligations which were paid by the agencies in fiscal 
year 1962. (3) Cut, construction funds by 7% (approximately $13, 000, 000). These 
are funds 'used to pay for buildings currently, under construction. ,(4) Cut opei^ing 
expenses of -Federal Supply Service 3%. (approximately $1, 000, 000). (5) Wou)t^not 
allow increase in administrative operations fund of $1, 059, 000. (6) WouldHi^ allow 
increase, in General" Supply Fund (capital) of $1, 000, 000. (7) Cut funds for bomb 
shelters. in new Government buildings. ^ 

In addition to the above, language. in the appropriations bill prohibits ^ 
payment of salary to any GSA Contracting. Officer who approves a.lease agreement 
in excess of $200, 000 a year. Apparently,, this is the crux of the disag reement 
between GSA and Albert Thomas, Chairman of. the subcommittee handling the GSA 
appropr^tions. /.Thomas has -carried; on; a running batt^A^RhX^iSASSegarding rental 
of space and has' atteihpted to force, GSA to. secure approval of his committee prior 
to entering into expensive long-term leasesy'^'G^ hasTbs this 

regard claiming, it is more ecbnomical!to the Government to rent at least 10% of 
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Memorandum to Mr. Mohr 
Re: New FBI Building 


its space needs. Final action by the House of Representatives on the Independent 
Offices Appropriations Bill) which includes GSA, is set for 8-1-62. GSA feels the 
House will probably approve, substantially what the Committee has recommended. 


Turpin feels the deletion of building funds in D: C. , especially the GSA 
Records Center, was Thomas’s way of bringing GSA into line and unfortunately our 
building is caught in the middle. GSA officials were all the more surprised at this 
action since Thomas and his Committee only recently approved construction of 
these buildings and , in effect invited GSA to request authority for additional con- 
struction. Turpin stated GSA will appear before. the Senate Appropriations Sub- 
committee on 8-9-62. At that time a determined effort will be made to restore 
the cuts of the House Committee. Members of the Senate Committee are as 
follows: Chairman- Warren G. Magnuson, Richard B. Russell, Allen J. Ellender, 
Lister Hill, A. Willis Robertson, £^essard L. Holland, /John O. Pastore,, A. S. 
Mike Monroney, Leverett Saltonstall, Milton R. Young, Margaret Chase Smith, 
Thomas H. Kuchel, Roman L. Hruska, Gordon Allott and Norris Cotton. C^rl 
Hayden is ex officio chairman. 

RECOMMENDATION: 


Recommend Assistant Director DeLoach make known to our friends on 
the Senate Appropriations Subcommittee, .the , fact that we are vitally interested in 
approval of funds . for GSA .to proceed wiUi site acquiral and engineering for .the 
new FBI Building. 
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N. P. Callahan^r 
subject:// KEW building TO HOUSE FBI OPERATIONS 

Mr? Daniel Markel of the professional staff of the Senate Commerce Com- 
mittee.was referred to the writer this afternoon by Mr. Tolson’s Office. He stated 
that he was assi sting Senator Magnuson of Washington in connection with the present 
hearings being held on the GSA item by the Senate Appropriations Subcommittee for 
Independent Offices. 

Markel stated that Senator Hayden personally appeared at the hearings this 
morning and made a very strong statement in behalf of the item for the FBI building 
being restored in the GSA appropriation. He further stated that Senator Magnuson 
imme^ately elaborated on the comments of Senator Hayden and strongly urged that the 
item for the FBI building be reinstated by the Senate. He ‘mentioned that Senator Hayden 
laid in-ithe record a statement of some 450 words in behalf of his request. This is 
presumably the^statement which Mr. DeLoach furnished to Senator Hayden yesterday. 
(The stateme^fur^i shed Hayden by DeLoach contains 483 words.) 

Markel obviously had before him a copy of this statement that was ' 
placed in thp recoVcTby Senator Hayden as he was referring to the locations in which 
we were h^sed atHhe present time and stated Senator Magnuson had asked him to 
I obtain adBitional'information with respect to these locations and the percentage of 
I personnel assigned in them as follows: 

(1) He wanted to know the percentage of personnel in the Washington area 
presently assigned space in the Department of Justice building. There are 1962 
. employees assigned ln;the Justice Building, or 33.7%. Mr. Markel was Informed^ihat 
I 34% of our total personnel in the Washington area were assigned to the Justice Building. 
(2) He inquired what buildings were being leased by GSA and what percentage of person-^ 
nel were assigned to these buildings. -The Riddell Building housin g 268 employ ees.a nd 
the FBI Annex at 215 Pennsylvania Avenue, Southeast,, housing 61 employee^ are the 
only two leased buildings. Mr. Markel was informed that the RiddglV^S0cC^,fe6E' ^ 
Pennsylvania Avenue, Southeast, were the only leased buildings and they'housed,6% 
of our employees in, the W^shin^qn area. (3) He inquired as tg ^tJw»^Fpe . of -bti^llij,;^ 
we were located Inl ht ^ISTp'ennsylvania Avenue, Southeast and he was informed' that 
it was a cbriverted-auto^j^ile dealership and thus a, converted ^r^g|-typel)\jyiding, 

NPC:mali(V 

1 ->Ir.jf DeLoach 
1 - C. Q. Smltfc^v'^' 

5 ^^AUG/22 1962 







Memo N. P. Callahan to Mr. Mohr 
New Building to House FBI Operations 

Mr. Markel indicated the above information .was all he needed at the 
moment and inferred he was, getting it for the Senator; in order to "beef up” the 
Senator’s statement urging the reinstatement of the item for our building in Ithe GS A 
appropriation. 

The above is submitted for information and record purposes. 
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BUILDING TO BOUSE FBI OPERATIONS 


The General Services Administration (GSA) Budget, which was approved by 
the Bureau of the Budget and submitted to the Congress, contained over $12, 000, 000 
for site acquisition and engineering and architectural design covering a building to 
house the FBI in Washington, D< C. The Public Works Committees in both the House 
of Representatives and the Senate have approved this project; however, the House 
Appropriations Committee deleted the necessary funds from the GSA Budget request. 

The proposal to build a separate building to house the FBI goes back many 
years and the urgent need for a separate building is highlighted each time it is neces- 
sary for the FBI to obtain space in another building as a stopgap measure to relieve 
the growing space shortage for this important agency. During the past 15 years space 
has been assign^ the FBI to relocate essential functions in 3 separate locations outside 
the Department of Justice Building. At the present time in Washington, D. C. the FBI 
is cramped into 716, 000 square feet of space, housing 5, 830 employees, in 6 different 
locations. Only 30% of this space is in the Justice Building. The remsdning 70% is 
spread over locations at 215 Pennsylvania Avenue S. E, ; 2nd and D. ^eets S. W* ; 

5th and G Greets N. W. ; 12th Street and Pennsylvania Avenue 1^* W. and 17th and K 
Streets N. W. The building at 2nd and D Streets S. W. , which houses 2800 employees 
is not airconditioned and the space at 12th Street and PennsyltalMa Avenue N. W. 
housing 800 employees, is in the Old Post OBice Building which is slated to be torn 


Tolson 

Selmenf;^ 

CallOhan j 
Confod am 
DeLoacha 

MqiOne m 
$osen am, 


down. 




Sulhvgn -.mm 
Tovei 
,T Totter 
Tele. Ttoom 
'Holmes mtmm 

^ndy 




bi addition to its present space being woefully Inadequate the problems of 


ty and efficiency of operations inherent in this situation are readily apparent and 
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should be corrected without further delay. S is. necessary to transport a large volume 
of highly confidential and classified security documents over city streets on a daily basis 
due to the widely scattered space assigned land this problem groyrs steadily worse. 
Further the duplication and loss of efficiency inherent in operating from a number of 
locations is compounded each time new space is acquired. 

Since 1946 the personnel of the FBI in Washington has increased by 2, 796 

t - 4 ■ ' 

employees or approximately 92%. The 87th Congress alone has enacted at least 11 new 

! . > ■ ‘ ‘ 

( I S « . 

or revis^ statutes over which the FBI has Jurisdiction. Ih view of the ever increasing 
duties imposed upon the FBI it appears the personnel growth will continue and the 
, spacesituation will deteriorate further. While the FBI has a very sicable space defi- ' 
ciency at the present time, to further impair its efficiency and add to the critical 

■ j 

security problem through assignment of space in still other locations, appears to be 

'i ? 

out of the question. The solution to the present problem, and provision for future 
expansion, lies in assignment of a single building to house all FBI oj;>erations in 

' ' ' ' ' ' ’ . i , 

Washington. 
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In regard to your inquiry as, to the cost per square foot for rfew Federal 
buildings, including the proposed FBI Building I ascertained the following: In 
testimony before the House Subcommittee on Appropriations concerning the GSA 
Budget for FY 1963, Mr. L. L. Hunter,. Assistant Commissioner for Desi^ and 
Construction, GSA, (since resigned) stated "The 33 new construction projects we 
have . in our program this year, the estimated average cost per square foot is $23. 85. ” 
(He did not state whether this is a gross or net cost. ) 


I discussed this matter in some detail with Mr. John C. Dye, Director, 
Space Requirements -Division, PBS-GSA. He advised that based on past experience, 
buildingsdn Washington, D. C. , cost $18. 00,-^23. 00 per square foot gross (entire 
cost including site and desi^ divided by gross area of building) depending on the site, 
dnd apptq)cimately $35. 00 a square foot net (construction costs only divided by net' 
usable area). 

1 hi regard to the FBI Building he advised the estimated total cost is 

$60, 000^000. ($12, 265, 000 for site and design and $47, 735, 000 for construction. ) 

^e grqsjs square footage in the buildii^ is 2, 376, 000 square feet and net usable area 
is 1, 474y000 square feet. Based on the above the cost per '^uare, foot gross is $20. 00 
and cost per square foot net is $32. 00. These costs compare very favorably with 
costs for other buildings despite 4he. extremely high cost of the site. 


RECOMMENDATION: 


None,, for information. 
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As you know, the House Appropriations Conignittee deleted funds from 
the General Services Administration (GSA) budget for the 1963 fiscal year covering, 
among other items, aojilrin^/aM^ngineering for a new FBI Building, a new Coast 
and Geodetic Survey .Building, and a new GSA Records Center Building— all in the 
D. C. area. 

*§To(^y, the Senate Appropriations Subcommittee, under. Senatpi:' Warren 
Magnuson (Deipi. pf Washington) held hearings concerning the GSA budget fo^^e 1963 
fiscal year. ^Specific attention , was devoted during these hearings to, items ^hich had 
been delete(|^rom*the GSA- budget by the Appropriations. Committed of the^ouse. The 
principal person to -^testify was Bernard Boutin, GSA Adminlstrator^and Committee 
Chairman ^/!^gnuson> exhibited a most friendly attitude toward Boutiii^ throughout the 
hearings. 

During the morning session, when the portion of the GSA budget dealing 
with construction of public bmldlngSv\vas discussed, JSenator Carl Hayden (Dem. of 
Arizona), Qji^officio chairman of the Committee, made a strong statement on behalf of 
the new FBl^uilding. The Senator said his intense Interest in the FBI dates back to 
the i920's; 3 that the* Identification Division was established following a discussion 
which he had with the Director; that the.Bureau presently is cramped and has space 
;in several ideations around Washington — thereby creating dire problems. Senator 
Hayden- continued: that our present ^’scattered?* office space requires that a large 
volume of higy^ly confidential and classified security documents be transported over 
city streets, ^e pointed out that the Bureau’s personnel in Washington has increased 
approximateiy^92 per cent since 1946; that Congress continually enacts new statutes 
.placing additional responsibilities v^ithin our jurisdiction; and that in view of the ever- 
increasing duties imposed upon the Bureau, it may be anticipated that our personnel 
growth will continue and that the space situation' will deteriorate further. 


le^^ 


Senator Hayden concluded with the statement that theTBI definitely 
needs a new.building to end the present ’’scatter ed-V situation and that fiis building 
should be located close to the present Justice Hepartoent Buil^ . / / 
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Informal C. D. DeLoach to Mohr 
RE: NEW FBI BUILDING 


Following this statement by Senator Hayden, GSA Administrator 

( Boutin commented, "Senator, you couldn’t be speaking to more receptive ears.” 

He also said that bath the Attorney General and the Director agree as to the need 
for .a new FBI Building. 

: On. the whole issue of Government ownership of buildhigs versus 
Government leasing of office space, , 'Boutin said that GSA strongly feels the 
Government should own its buil^gs;, toat it costs GSA approidmately 20 per cent 
more to lease space than to own it ‘He. said that inefficiency results when 
ttvernment agencies in one city are required'to split their staffs among two or 
more buildings; andfhe commented that since World War H there has been a sizeable 
backlo^> of construction of Government buildings. 

lAter in, the hearings, ‘Senator. Magniison’told'Boutin that he understands 
the FBI has approximately ,800 endployees.in the.Old ltost Office Building. The Senator, 
^ho is very an^oiis that”eyesores" be. torn down in Washington, Inquired of Boutin 
regarding plans for tearing down the Old Post Office Building. Boutin answered; "No 
determination has been madei B[e said that because of space problems in Wastogton, 
he is unable to tell at this time. 

Following the morning session of the Committee, Senator Hayden’s 

( Administrative Assistant, Roy Elson, called my office to advise that the Senator had 
made a forceful statement in support of the new FBI Building md that he feels 
Senator Magnuson agrees with]this position. 

We will continue to follow this matter clo^ly. 


C. D. .DeLoach 


ADDENDUM: (CDD:sak):8- 10-62; 

Bob McCoy, Administrative, Assistant to Senator.Karl Mmdt, 
called 8-9-62 and advised that Senator Mundt, had heard about. this situation and had 
made. at least five calls to fellow members 'of the. Senate .Appropriations Committee, 
including Senator'Magnuson, strongly recommendingrthat'the.FBI buildirig be placed 
back into the GSA appropriations. . McCoy stated we had nothing to worry about, 
Senator 'Mundt;had also been furnished a copy of the . same statement -which originally 
had been furnished Senator Hayden. _ 2 _ 
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subject: 




NEW BUILDING TO HOUSE 
FBI OPERATIONS 



Mr. Daniel Markel of the professional staff of the Senate Commerce Com- 
mittee, t^lejphoned at 2:35 P. M., today and spoke to Walsh in my office. Markel 
stated. that the conferees at the Independent Offices Appropriation Conference 
today had approved the restoration of the item for the ^BI building in the GSA 
appropriation. Markel stated.that Senator Magnuson's ofiice wanted the Director 
to have that information and he was, pleased to pass it along to us. 

Markel was advised that the Director would be informed and that his 
consideration in calling was deeply appreciated; 
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Malofi# 
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Trotter 

Tfle, Room 
Holmes 



Ken Sprankle called at 2: 15 P. M. today and spoke to Walsh in my 
office. He stated that as a result of conferences by the Senate ApproOTiations 
Subcommittee for Independent Offices, the GSA appropriation for thl^BI 
building was being restored. He cautioned that he was furnishing thisTi{- 
formation to us on a very confidential basis. He was assured of our deepest 
appreciation. 


It is noted that although we were subsequently advised of this in 
formation by Senator Magnuson's office, Sprankle called us fully twenty 
minutes earlier. 
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The General Services Administration (GSA) has advised 
that it will be necessary in the near future to iurnish a listing of our 
special purpose space requirements lor the new building. While this 
listing will not require specille itemization of our every need, It must 
be comprehensive enough to indicate the amount of special design work 
that will be required. Special purpose space requirmnents are those 
that contemplate \itilization of space for other than normal office use. 
Some examples are, laboratories, shops, ranges, gsnnnasium, class- 
rooms, storage, records etc. 

Accordingly I desire that each Division Head review the 
special purpose requirements of his division and Insure they are 
up-to-date. A listing of these requirements must be furnished to 
the Administrative Division, which is matter^ no . 

later than October 22, 1962. QCl |n -V 

^ 25 001121362 

i > Ver]gt^ ly you rs, ^ 

W.i AiHECsI.^D OI'^SOTT 

John Edgar Hoover ' 

Director 

.MAtt. 'ROOM Ti:i;eTYPE wit.Q 


(L 






iS:mmp (17) 




s f 


. 4-}72 (Rev, 2 .l 9 -« 0 ) 
ornONAi rOKM no. i» 


-/ 


5f 


UNITED STATES GOVERNMENT 

Memorandum 

TO : The Director 

FROM : N. P. Callahan 


./ 


Y 


DATE 




subject: The Congressiohal Record 

> tes eosfsrcasa npnitt 

^ He H. ttyttf 1083 ftpproprlatl^ for todip€ii4scl offices* BIU contalas', 
013, 385, COO for alto aeqtjlslUc^ aud pteals^ Xor foe aaw 3FBX baUdlo^* 


“F.B.T.. 6u\U>n 




NOT RECORDED 
170 OCT 8 1962 


FftS«o lS471-l34T5e 3Tfe* Scaatc aiJ^lad tha ceofarcace oa 
Ce* Be 1S7U> Ifoeal 1003 apj^ro^rUliofts for ladapsadait oUieea, foaa clearlost / ^ 
' Uio caaasord for Fresidcatial acUea. 


6 3 OCT 10 1962 

In the original o^a memorandum captioned and dated as above, the CongressionaT 
Record for S^>eynh€r )f?4'2' was reviewed and pertinent items were 
marked for the^Director's atterAion. This form has been prepared in order that 
portions of c copy of the original meroprandum may be clipped, mounted, and placed 
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In the origlnal of a tneworandum captioned and dated as above, the Congressional 
Record for/'' L f(>f/6Z^ was reviewed and pertinent items were 

marked for the Director's attention. This form has been prepared in order that 
portions of a copy of the original mexnorandum may be clipped, mounted, and placed 
in appropriate Bureau case or subject matter files. 
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In the original of a merhorandum captioned, and dated as above, the Congressional 
Record for t. j/ reviewed and pertinent items were 

marked for the Director's attention. This form has been prepared in order that 
portions of a copy of the original memorandum may, be clipped, mounted, and placed 
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>UBLIC LAW_8U dt 

^ Su.< Mina 

Enclosed is a copy of Public Law 87-741J, approved October 3, 
'.1962, making appropriations for sundry independent executive bureaus, boards, 
commissions, corporations, agencies, and offices, for the fiscal year ending 
June;30, 1963, and for other. purposes. M o * 

^7 m ooTiqress bess/cn 



of thbTIainnie’aMbunt'or$^ for the 

Civil Service Commission and the PBIfor expenses incurred by such agencies 
in the investigation of United States citizens for employment by international 
organizations. 

Pages 8 and 9 contain a list of proposed Federal buildings to be 
constructed in various cities in the United States and amount of funds allocated 
for such construction*. 

On page 10 there is set forth funds for sites and expenses, public 
buildings projects. This fund contains;$12, 265, OOO’for site. and planning for 
thejiew FBI building. 


4 

\ 
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Under the general provisions, pages 12 . and 13, of this law it 

provides^piat no part of any money appropriated by this or any other Act for | 

any agency of the executive branch of the Government shall be used during the < 

current ‘fiscal year for the purchase within the continental limits of the United 

States of-any typewriting machines except in accordance with regulations issued. 

pursuan^to the provisions of the Federal Property and Administrative Services 

Act of|949, as, amended. | 

“ > 

Also on page 13 it provides that funds available to any department 
ijring,the, current fiscal year for necessary expenses, including 
ce or operating, expenses, shall also be av^Iable for (a) reimbursement 
jcriACHfl) ^ ■ - - 
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Memorandum to Mr. Mohr 
Re: Ridependent Offices .Appropriation Act 
Public Law 87-741 


to the General Services Administration for those expenses. of renovation and 
alteration of buildings. and facilities, and (b) transfer or reimbursement to 
applicable appropriations: to said A^inistration for rents. and. related e:q)enses, 
not otherwise provided for, of providing,, directly or dn^rectly, such suitable 
general purpose space as may be required by any such department or agency, 
in the District of Columbia or elsewhere. 
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76 STAT. -716. 


H 

Public iLaw 87-741 
87th Congress, H. R. 12711 
October 3, 1962 

HnHct 


M»klng ^pproprUttoas for tvoAty extwtlvt bujeans, txixrds, coa- 

nlssi<ws. corpor«tt<>!Bs, abodes, and oSJces, tot tht fiscal year cndin* Jona 30, 

1063, and tot otbat purposes. 

Be it emeted hy the Senate and House of Representatives of the 
United States of America in Congress assembled, That the following 
sums are appropriated, out of any money in the Treasury pot otherwise 
appi^priat^, for sundry independent executive bureaus, boards, com' 
misskms, cbr]^rations, agencies, and offices, for the fiscal year ending 
June 30, 1^, namely : 

TITLE T 

BXECUITVE OFFICE OF THE PRESIPENT 

NATIONAL AERONAUTICS AND SPACE COUNCIL 
Salaries and Extonses 

For expenses necessary for the National Aeronautics and Space 
Council, established by s^ion 201 of the National Aeronautics and 
Space Act of 1958, as amended (42 UJS.C, ^71), including hire of 
passenger motor vehicles, rcimbursenwnt of the Creneral Services Ad- 
ministration for security guard services, and services as authorized 
by section -15 of the Act of August 2, .1946 (6 U.S.C. 55a), but at 
rates for individuals hot to exceed $100 ]^r diem, $530,000. 

OFFICE OF EMERGENCY 'PLANNING 
Salaries and Expenses 

For expenses necessary for the Office of Emergency Planning, 
including services as authorized by section 15 of the Act of August 2, 
1946 (5 U.S.C. 55a) ; reimbursement of the General Services Admin- 
istration for security guard services; expenses of attendance of coop- 
erating officials and individuals at nieetings concerned with the work 
of the Office; $5,000,000: Provided^ That contracts for, not to exceed 
twojpersons under this appropriation for temporary or intermittent 
services as authorized by section 15 of the Act of August 2, 1946 (5 
U.S.C. 55a), may be renewed annually, and one such contract may 
provide for a per diem rate of not to exc^ $75. 

Civil Defense and Defense Mobiliz-aiion Functions of Federal 

Agencies 

For expenses necessary to enable other Federal agencies to perform 
civil defense and defend mobilization functions, including payments 
by the Department of I.(abor. to State employment security agencies 
for the full cost of administration of defense manpower mobilization 
activities, $5,000,000. 
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OFFICE OF SCIENCE AND TECHNOLOGY 

SAI.AKIE6 AND ExFENS£S 

For expen$^ necessary for the 0£5ce of Science and Technology, 
including services as authorized by section 15 of the Act of August 2 , 
1946 (5 U.S,a 55a) , $750,000. 

DEPARTMENT- OF DEFENSE 
Civil Defense, Defaexment of Defense 

OPERATION AND MAINTENANCE , 

For expenses, not otherwise provided for, necessary for carryii^ out 
civil defense activities, including the hire of motor vehicles; and finan- 
cial contributions to the States for civil defense purposes, as authorized 
by law, $75,000,000, of which not to exceed $13,500,000 shall be avail* 
anle for allocation under section 205 of the Federal Civil Defense 
Act of 1950, as amended. 

RESEARCH 

For expenses, not otherwise provided for, necessary for studies, 
research, surve^ and marking, to. develop measures and plans for 
civil defense, ^,000,000, to remain available until expended. 

GENERAL PROVISIONS 

Appropriatiems contained in this Act for carrying out civil defense, 
activities ^all not be. available in excess of the limitations on appro- 
priations contained in Section 408 of the Federal Civil Defense Act, 
as amend^ (50 UJS.C App. 22W). 

No part of any appropriation in this Act shall be available for the 
construction of warehouses or for the lease of warehouse space in any 
building which is to be constructed speeufically for civil deiense activi- 
ties. 

No part of any appropriation contained in this Act, or of the funds 
available for expenditure by any corporation or agency mcluded in 
this Act, shall be used for construction of fallout shelters in Govern- 
ment owned or leased buildings except where specifically provided. 

DEPARTMENT OF HEALTH, EDUCATION, AND 
WELFARE 

Penue Health Service 
emergency HEALTH ACTIVITIES 

For expenses necessary for carrying out emergency planning and 
preparedness functions of the Puolic Health Scrvi<», and procure- 
ment, storage (including underground storage), di^ribution, and 
maintenance of emergency civil defense medical supplies and equip- 
ment authorized by section 201(h) of the Federal Civil Defense Act 
of 1950, as amendw (50 U.S.C, app. 2281(h)), $7,000,000, to remain 
available until expended. 
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INDEPENDENT OFFICES ! 

CIVIL AERONAUTICS EOARD 

■ Salakiks a>u> Exrax$£s ' 

For necessa^ expenses of<the Civil Aeronautics Board, including 
employment. of ten^raiy guards on a contract or fee basis; not to 
exc^ $1,000 for official reception and representation expenses; hire, 
operation, maintenance, and repair of aircraft; hire of passenger 
motor vehicles; and services as authorized bjr section 15 of the Act of 
August 2, 1946 (5 U^.C. 55a), at rates for individuals not to exceed so stat. siO. 
$100 per diem; $9,150,000. 

.Paymexts to Air Carriers (Liquidatiox or Ooxtract 

AimiORIZATIOX) 

For payments to air carriers of so much of the compensation fixed 
and determined b^ the Civil Aeronautics Board under section 406 
of the Federal Aviation Act of -1958 (49 U.S.C. 1376), as is payable 72 stat.7«3. 
by the Board, $79,^,000, of which not to exceed $5,000,000 shall be , p, i<5. 
available for sub«dy for 'helicopter operations during the current' 
fiscal year, to remain available until expended. 

CIVIL SERVICE COMMISSION 
Salaries axd Extexses 

For necessary expenses, including services as authorized by section 
,15 of the Act olAuguSt 2, 1946 (5 U3.C. 55a) ; not to exceed $10,000 
for medical examinations performed for veterans by private physi- 
cians on a fee basis; payment in advance for library. membership in 
societies whose publications are available to members only or to mem- 
ber at a price lower than to the general public; hot to exceed $83,000 
for performing the duties impo^ upon the Commission by the Act 
of July 19, 1940 (54 Stat. 767) ; reimbursement of the General Services 5 V5C Xisi, nsk- 
Administration for security guard services for protection of con-USa- 
fidential files; and not to exceed $5,000 for actuarial services by con- 
tract, without regard to section 3709, Revised Statutes, as amended; 4i ibc 5. 
$21,^9,000: Provided, That no part of this appropriation shall be 
available for the Career Executive Board established by Executive 
Order 10758 of March 4, 1958, as amended. _ _ 5 use not«. 

No part of the appropriations herein made to the Civil Service 
Commission shall' be available for the salaries and expenses of the 
Legal Examini^ Unit in the Examining and Personnel Utilization 
Division of the <S>mmission, established pursuant to Executive Order 3 CFR X943-X948 
9358of July 1, 1943. Comp., p. 256. 

Txvestioatiox or Ujrirao States Citizexs roR Emflotmext by 
I xiERNATIOXAL OrOAXIZATTOXS 

For expenses necessary to carry out the provisions of Executive 
Order No. ,10422 of January 9, .1953, as amended, prescribing pro- 22 use 287 not*, 
cedures for making available to the Secretary General of the United 
Nations^ and the executive heads of other international organizations, 
certain information concerning United States citizens employed, or 
bdng considered for employment by such organizations, including 
services as authorized by section 15 of the Act of August 2, 1946 (5 
U.S.C. 55a), Provided, That this appropnation shall be 

available for advances or reimbursements to the applicable appro- 
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priations or funds of the Civil Service Commission and the Federal 
Bureau of Investigation for expenses incurred by such agencies under 
said Executive order: Provide further. That members of the Inter- 
national Oipinizations Employees Loyalty Board may be paid actual 
tran^rtation expenses, and per diem in lieu of subsistence authorized 
63 stat. 166. by the Travel Expense Act of T949, as amendwi, while travelii^ on 
5 use 835 n«t*. <^5cial business away from their homes or regular places of buaness, 
including periods while en route to and from and at the place where 
their service are to be performed : Provided further. That nothing in 
c«nni«t of In- sections 281 or 283 of title United States Code, or in section 190 
of the Revised Statutes (5 U.S,C. 99) shall be deemed to apply to any 
6Z seat. 697. person because of appointment for part-time or intermittent service 
as a member of the International Oi^eanizations Employees Loyalty 
Board in the Civil. Service Commission as establish^ by Executive 
22 use 287 not*. Order 10122, dated January 9, 1953, as amended. 


ANNcmns Unm» SnetAV Acts 


For payment of annuities authorized by the Act of May 29, 1944, as 
58 stat. 257j amended (48-U3.C. 1373a), and the Act^ of August 19, 1950, as 

70 stat. 607. amended (33 U.S.C. 771-775), $2,000,000. 

64 stat. 465; ' /»v, , 

72 Stat. 49. Govxknment Payment for Annuitants, Employees Health 

Benefits Fund 


For payment to the “Employees health benefits fund” of Govern- 
ment contributions with respect to annuitants as authorized by sec- 
5 use 3006. tion 7 of the Federal Employees Health Benefits Act (73 Stat. 713), 
$4^00,000, to remain available until expended: Provided, That not to 
exceed $1,074,000 of the funds in the “Employees health benefits fund” 
shall be available for reimbursement to the Civil Service Commission 
for administrative expenses incurred by the Commission during the 
current fiscal year in the administration of the Federal Employees 
5 tBC 3001 not*. Health Befits Act of 1959 (73 Stat. 713), including services as au- 
60 stat. 810 . thorized by section 15 of the Act of August 2, 1940 (5 U.S.C. 55a). 

Government Coniribution$,/Retired Employees Health Benewts 

* Fund 


For payment to the “Retired employees health benefits fund” of 
Government contributions with respert to retired employees, as author- 
ized by section 4 of the Retired Federal Employees Health Benefits 
5 use 3053. Act (74 Stat. 850), $8,000,000, to remain available until expended t 
Provided, That the unexpended balance of the appropriation granted 
Under this heading for the fiscal year 1902 shall be merged with this 
appropriation : Provided further. That, without regard to the provi- 
sions of any other Act, not to exc^ $375,000 of the funds in the “Re- 
tired employees health benefits fund” shall be available for reimburse- 
ment to the Civil Service Commission for administrative expenses in- 
curred by the Commisrion during the fiscal year ending June 30, 1963, 
in the administration of the Retired Federal Employees Health Bene- 
fits Act. 


Limitation on Administrative Expenses, Employees Life 
Insurance Fund 

Not to exceed $255,000 of the_ funds in the “Employees life insurance 
fund” shall be available for reimbursement to the Civil Service Com- 
mission for administrative expenses incurred by the Commission dur- 
ing the current fiscal year in the administration of the Federal 
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Employees’ Group Life Insurance Act of 1954, as amended (5 TJ.S.C. 
.2091-2103), including services as authorized Iw section 15 or the Act 
of August 2, 1946 (5 U.S.C. 55a) : Provided, That this limitation shall 
include expenses incurred under section 10 of the Act, notwithstanding 
the provisions of section 1 of Public Law 85-377 (5 U.S.C. 2094(c)). 


FEDERAL AVIATION AGENCY 


Opi»ations 

For necessary expenses of the F^eral Aviation Agency, not otl»r« 
wise provided for, including administrative for research and 

development and for establishment of air navigation facilities, and 
carrying out the provisions of the Federal Airport Act; not to exceed 
$10,000 for representation allowances and for ofSdal entertainment; 
purchase of three l^sseiiger motor vehicles for replacemwit only ; and 
purchase and repair of 3cis and 'snowshoes; $480,000,000: Provided, 
•That total co^s of aviation medicine, including equipment, for the 
Federal Aviation Agency, whether provided in the foregoing appro- 
priation or elsewhere in this Act, shall neft exceed $5,l00,w0 or include 
in excess of 315 positions further,Th».i there may be cred- 
ited to this appropriation, funds received from States, counties, mu- 
nicipaliti^ (rther public authorities, and private sourc^ for expmses 
incurred in the maintenance and operation of air navigation facilities. 

FAClUtlES AND EQXnPMSNT 

Fop an additional amount for the acquisition, establishment, and 
imprbvm^t by contract or purchase and hire or air navigation and 
experimental faciliti^ including the initial acquisition of necessary 
sites by lease or grant ; the construction and furnishing of quarters and 
related accommodations -for officers , and employees of the Federal 
Aviation Agency stationed at remerte localities where such accom- 
modations are not available (at a total cost of construction of not to 
exceed $50,009 per housing unit in Alaska) ; and purchase of six air- 
craft; $125,000,000, ^to remain available ^til expanded:’ Provided, 
TRat there may be credit^ to this appropriation funds received from 
States, counties, municij^lities, other piiblic authorities, and private 
sourx^ for expenses incurred in the establishment of air navigation 
facilities: jProwed further. That no part of the foregoing appropria- 
tion shall be available for the construction of a new wind tunnel. 


Grants-xn-Aid for Airports (Liquidation op; C ontract 
Adtiiorizaiion) 

For liquidation of obligations incurred under authority granted in 
the Act of August 3, 1955 (69 Stat. 441), to enter into contracts, 
$20,000,000, to remain available until expended. 

1 Grants-xN-Aid for Airports 

For an additional amount for grants-in-aid for airports pursuant 
to the provisions of the Federal Anport Act, as amended, $75,000,000, 
to remain available until expends, as follows: for the purposes ox 
section 5(d) (1) of such.Act, $66,500,000 for the fiscal year'll; for 
the purposes of section 5(d) (2) of such Act, $1,500,000 for the fiscal 
year 1964; and for the purposes of section 5(d)(3) of such -Act, 
$7,000,000 for the fiscal year 1964. 


essut. 735. 

60 Stat. $10. 
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Ke^kakcu and I>evj:ix)p>i¥nt 


For expenses, not, otherwi^ provided for, necessary for research, 
development, and service testing in accordance with the provisions of 
72 stat. 73t. the Federal Aviation Act (49 UJS.C. 1^1-1542), including con^ruc.- 

Ar^ p. 143. (ion of experimental facilities and acquisition of necessary sites by 

lease or grant, $35,900,000, to remain available until expend^. 

OraRAWON AND MaINXENANOE, WASHINGTON NaXIONaK. AiRFOXT 

For exp«ises incident to the care^ operation, maintenance, improve- 
ment and protection of the Washington National Airjwrt, including 
purchase of. two passenger motor vehicles for replacement only, for 
police, type use^ .which may. exceed by $300 each the general pur- 
chase price, limitation' for the current fiscal year; purchase, Cleaning 
and repair of uniforms; and arms and ammunition; $3,475,000. 


OPKRAxroN AND Maxntenanc*:, Dxjlmss Internattonal Airport 

For expenses incident to the care, o^ration, maintenance, improve- 
ment and protection of the .Dulles International Airport; including 
purchase of one passenger motor vehicle for police type use, which 
may exceed by $300 the general purchase price, limitation for the 
current fiscal, year j purchase^ cleaning and repair of uniforms; and 
arms and ammunition ; $3,250,000. 

Construction, Washington Naxionau Airport 

For necessary expenses for construction at Washington National 
Airrort, including acquisition of land, $2,000,000, to remain available 
until expended. 

CoNSTRuenoN AND DevepopmeNT, Auoixional 
Washington Airport 

For an additional amount' for “Construction and development, 
additional Washington airport”, $3,200,000, to iemain available until, 
expended. 

Cmn Supersonic Aircrapt Development 

For expen^; not otherwise provided for, necessary for the develop- 
ment of a civil supersonic aircraft, including advances of funds with- 
out regard to the provisions of section 3648 of the Eevjsed Statutes, as 
amended (31. U.S.C. 529), $20,000,000, to remain available until 
expended. 

GENERAL PROVISION 

During the current fiscal year applicable appropriations to the 
Federal Aviation Agency shall be available for the Federal Aviation 
Agency to conduct the activities specified in the Act of OcteJber 
63 Stat. 907 . 1949, as amended (5 U.S.C. 596a) , under determinations and regula- 

tions by the Admini^rator of the Federal Aviation Agency; main- 
tenance abd operation of aircraft; hire of passenger motor vehicles 
and aircraft; and uniforms, or allowances therefor, as authorized by 
68 Stat. 1114 . the Act of September 1, 1954, as' amended (5 U.S.C. 2131). 
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FEDERAL COMMUNICATIONS COMMISSION 
Salaries and Exwdnses 

For ueces^rv expenses in performing the duties of the Commission 
as authori^ by law, incluaing land and structures (not to exceed 
825,000), special counsel-fees, improvement and care of grounds and 
repairs to buildings (not to exceed $15,000), services as authorized by 
section 15 of the Act of August 2, 1946 (5 UJS.C. 55a), not to exceed 60 stat. 
$500 for official reception and representation expense^ and purchase 
of not to exceed two passenger motor vehicles tor replacement only, 
$14,486,000. 

FEDERAL POWER- COMMISSION 
Salaries and Exfenses 

For expen^ necessary for the work of the Commission, as author- 
ized bt law, including hire of passenger motor vehicles, and services 
as aulnorized by section 15 of the Act of Aug)^ 2, 1946 (5 UJS.C. 55a) 
at rates not to exceed $100 per diem for individuals, $10,700,000. 

^FEDERAL TRADE COMMISSION 
Salaries and Extonses 

For necessary expenses of the Federal Trade Ccmmission, including 
uniforms or allowances therefor, as authorized by law (5 UJS.C. 2131), 
and services as authorized by section 15 of the Act of August 2,1946 
(5 U5.C. 55a) , $11,282,500 : Provided, That no part of the fore^ing 
appropriation shall be expended upon any .investigation hereafter 
provided by concurrent resolution of the Congress until funds are 
appropriate subsequently to the enactment of such resolution to 
finance the cost of such investigation. 

GENERAL ACCOUNTING OFFICE 
Salaries and ‘Expenses 

For necessary eironses of the General Accounting Office, includmg 
rental or lease of office space in'foreign countries without regard to the 
provisions of section 3648 of the Revised Statutes, as amended': (31 
U.S.C. 529), services as authorized by section 15 of the Act of August 
2, 1946 (5 U.S.C. 55a), and purchase of one passenger motor vehicle 
at not to exceed $6,000, $43,900,000. 

GENERAL SERVICES ADMINISTRATION 
OCERATiNo Expenses, Public Buildings -Service 

■For necessary expenses, not otherwise provided for, of real property 
management and related activities as provided by law ; rental of build- 
ings in the .District of Columbia; restoration of leased premises; 
moving Government agencies (including space adjustments) in con- 
nection with the assignment, ' allocation, and (transfer of- building 
space; acquisition by purchase or otherwise of real estate and interests 
therein; and contractual services incident to cleaning or servicing 
buildings and moving; $181,200,000: Prwidfd j That this appropria- 
tion shall be available without r^ard to Section 322 of the Act of 
June 30, 1932, as am^ded (40 UJS.C. 278a); with respe^ to buildings, 47 stat. 
or parts thereof, heretofore leased under tire appropriation for “Emer- 15X7 . 
gency operating expenses”: Provided further. That this appropriation 
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$hall be available to provide $uch fencing, lighting, guard booths, and 
other removable facilities on private or ot&r property not in Gov- 
ernment ownership or control a$ may be appropriate to enable the 
United States Secret Service to perform its function of protecting the 
person of the President of the United States and his immediate family* 
the President-elect, and the Vice President pursuant to Title 18, 
65 Stat. 122. U.S.C. 3056. 


Repaik and Improvement op Public I5uiu>ings 

For expenses, not otherwise provided for, necessary to alter public 
buildings and to acquire additions to sites pursuant to the Public 
40 use 601 net*. Buildings Act of 1959 (73 Stat. 479) and to' alter other Federally- 
owned buildings and to acquire additions to sites thereof, including 
grounds, approaches and appurtenances, wharves and piers, together 
with the. nece^ry dredging adjacent thereto; and care and safe- 
guarding of sit^; preliminary planning of. projects by contract or 
otherwise; maintenance, preservation, demolition, and equipinwit; 
$65,000,000, to remain available until expended: Provided, That for 
the purpos^' of this appropriation, buildings constructed pursuant 
to the Public Buildings Purchase Contract Act of 1954 (40 U.S.C. 
68 stat. 518, 356) and the Post Office Department Property Act of 1954 (39 UJS.C. 

521. 2104 et seq.), and buildings under the control of another department 

or agency where alteration of such buildings is required in connection 
. with the moving of such other department or agen^ from buildings 

then, or thereafter to Ise, under the control of General Services Admin- 
istration shall be considered to be public buildings. 

Construction, Pubuc Builmngs Projects 

For an additional amount for expenses, not otherwise provided for, 
necessary to construct public buildings projects and alter public build- 
ings by extension or conversion where the estimated cost for a project 
is Jn excess of $200,000 pursuant to the Public Buildings Act of 1959 
(73 Stat; 479), including equipment for such buildings, $180,955,600, 
and not to exceed $500,000 of this amount shall be available to the 
Administrator for construction of small public buildings outside, the 
! District of Columbia as the Administrator approves and deems neces- 
all to remain available until expended: Provided, That the fore- 
going amount shall be available for public buildings projects at loca- 
tions and at maximum construction improvement costs (excluding 
funds for sites and expenses) as follows : 

Post office and courthouse, Juneau, Alaska^ $11,482,600; 

Border station (construction and alteration), Nogales, Arizona, 
$997,500; 

F^eral office building, Bakers&ld, California, $1,311,000; 

Border patrol station, Calexico, California, $288^30; 

General Services Administration stores depot, Denver, Colorado, 
$5,505,200; 

Post office and Federal office building, Wallingford, Connecticut, 
$836,000; 

Post office and courthouse, Gainesville, Florida, $2,178A00; 

Post <^ce and courthouse (construction and alteration), Marianna, 
Florida, $518,700; 

Federal office building, Tampa, Florida, $2,254,300; 

Post office and Federal office building, Macon, Georgia, $3,605,400; 

Border station,’Porthill, Idahos $11^800; 

Courthouse and Federal office building, Chicago, Illinoib, in addi- 
tion to the sum heretofore provided, $5, WO, 000; 
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Post oflSce and Federal office building, Seymour, Indiana, $45^,000; 

Post office and courthouse (construct ion and alteration) , Owensboro, 
Kentucky, $2S0,2W: 

Federal office building (construction and alteration), New Orleans, 
-liouisianaj $1,225,500 ; 

Post office^ and courthouse (construction and alteration), New 
Orleans, Louisiana, $3/447j^: 

Post office and Federal office building, Augusta 'Maine, $2,470,000 ; 

Border patrol sector headquarters Houlton, Maine, $318,200; 

Federal office building, Boston, Mas^chusett^ $27,114,000; 

Post office, Webster, Massachusetts, $300,400; 

Post office and courthouse (construction and alteration), Grand 
Rapids, Michigan, $700,100; 

Border station. Pigeon River, Minnesota, $281,200; 

Post <^ce and courthouse, Clarksdale, Mississippi, $1,164,700 ; 

Federal office building, Kansas City. Missouri, $!^, 816,700; 

Courthouse and F^eral office building, Billings Montana, 
$5A42,80^ 

Post office and courthouse (construction and alteration), Grand 
Idand,' Nebraska, $305,900; 

Post office and courthouse. North PlattCj^Nebraska, $1,444,000; 

Courthouse Snd Federal office building, Reno, Nevada, $3,310,700 ; 

Post office and courthouse, Cbncord, New Hampshire, $3,187,^; 

Courthouse and Federal office building, Albiwueroue, New Mexico, 
$6,932,100; 

Post <ffiSice and courthouse, Fayetteville^ North Carolina, $2,(^,500: 

Post office and courthouse (construction and alteration),' Grand 
Forks, North Dakota, $3O8AO0; 

Post office and Federal office building (construction and alteration), 
Canton, Ohio, $2,503,200 ; 

Post office and courthouse (construction and alteration), Oklahoma 
Ci^, Oklahoma, $754,300; 

Post office Federal office building and .courthouse, Tulsa, Oklahoma, 
$8^58,500; _ _ ■ 

Post office and Federal office building. Westerly, Rhode Island, 
$ 469 ,^; 

Post office and courthouseJPierr^ South Dakota, $2,482,300; 

fPost office and Federal office building, Sioux Fall& South 'Dakota, 
$2A65,000; 

Post office and courthouse, Winriiester, Tennessee, $860,900; 

Post office and Federal office building, Austin, Texas, $9,257,700 ; , 

Border station, Del Rio, Texas, $285,000; 

Borderjiatrol sector headquarters, Del Rio, Texas, $437,000; 

Post office and courthouse (construction and alteration), Houston, 
Texas, $1,323 ,p300; 

Courthouse and Federal office building, Ogden, Utah, $4,493,500; 

post office and courthouse, Montpelier, Vermont, in addition to the 
sum heretofore provided, $509,000; 

Health, Education, and Welfare dfice building (construction and 
alteration), Charlottesville, Virginia, $2j062,400; 

Post office and Federal office building, Richland, Washington, 
$7^16,800; 

Post office and courthouse Cheyenne Wyoming, $4,664,500; Pro- 
vided further, IRat the foregoing limits of costs may be exceeded to 
the extent that savings are effected in other projecte but by not to 
exceed 10 per centum : Provided further, That not to exceed $6,500,000 
of the foregoing appropriation may be used for partial construction 
of the authorized public building project at Baltimore, Maryland. 
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SlT»3 AXa ExI-SNSES, PuBUC EujtDlNGS P)R0JJECTS 

For an additional amount for expenses necessary in connection with 
the constniction oi> public building projects not otherwise, provided 
for, as specified under this head in the Independent Offices Appropria* 

72 St&t. 1066; , tion Acts of 1959 and 19fi0, including prehraina^ planning of public 

73 St&t. $05^i buildings projects by contract or otherwise, $27,500,000, to remain 

available until expended. 

pAXMEXTS, PcBLIO BuUnJXGS pDJtCUASi: Cqxtracts 

For, payments of principal, interest, taxes, and any other obliga- 
tions under amtracts entered into pursuant to the Public Buildings 
63 Stit. 518. Purchase Contract Act of. 1954 (40 U.S.C. 356), $5,440,000. 

AnnmoxALi Coxjet FAWnmEs 

For an additional amount for expenses, not otherwise provided for, 
necessary to provide, directly or indirectly, additional space, facilities 
and courtrooms for the judicitn^i including alteration and extension of 
Govcrnment-owiied buildings and acquisition of additions to sites of 
such buildings; rents; furnishings and equipment; repair and altera-- 
tion of rented space; moving Government agencies in cqnnectioh with 
the assignment and transferofsp^; preliminary planning; prepara- 
tion of drawings and Specifications by contract or otherwise; and 
administrative expenses; $8,500,000,< to remain available, until 
expended. 

OrasAnxo Expexses, Fedeiui. Snm.Y Service 

For exj^nses, not otherwise provided, necessary for supply distri- 
bution, procurement, inspection, operation of the^res depot system 
(^including contractual services incident to receiving, handling, and 
pipping warehouse items), and other supply management and related 
activities, as authorized by law, $40,500,000^ 

Gexeral Sum-T Ftixn 

To increase the general supply fund establi^cd by 'the. Federal 
63Stat. 377, Property and Administrative Services Act. of 4949, as amended (5 
»82. U.S.C. 630g), $13,500,000v 

Ante, p. 401. ^ ’ 

I OrERAitxo Expexses, Utxuzatiox AX0 Disposai. Service 

For necessary expenses, not otherwise provided for, incident to the 
utilization and disposal of excess and surplus pit^rty, as authorized 
by law, $8,500,000, to be derived from proceeds from the transfer, of 
excess property and the disposal of surplus property. 

I 

Operatixo Expexses, Nawoxai. Archives axd Records Service 

For necessary expenses, in connection with Federal records man- 
agement and - related activities as provided by law, including rcim-- 
bursement for security guard services, and contractual services incident 
tq movement or disposal of records, $14,000,000- 

Operatixo Expexses, TteAxsPORXAnox axd Cokmuxicatioxs Service 

For necessary expenses of transportation, communications and pub- 
lic utilities management and related activities, as provided by Jaw, 
including services as authorized by section 15 of the Act of August 2, , 
60 stat. 810 . 1946 (5 U-S.C.55a),atratesnottocxceed$75perdiemforindividuals, 

$4,097,000. 
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SraATIXJlC AND OrITICAD MATKlIaAtS 

For necessary expenses in carrying out the provisions of the Stra> 
tegic and Critical :Matcrials Piling Act ^50 XJ^.C. 9S-98h), 60 S tat. 596. 
during the current fiscal year, for transportation and handling, within 
the United States (including charges at United States ports), storage;, 
security, and maintenance of strategic and other materials acquire 
for or transferred to the supplemental stockpile established pursuant 
to section 101(b) of the Agricultural Trade Development and “Assist- 
ance Act of 1951(7'U.S.G. iTOl(b)), not to exceed $2,000,000 for 73 sut. 607. 
carrying out the provisions of the National lndustrial Keserve Act of 
.1918 (50'U.S.C. 451-402), relating to machine tools and industrial 62 stat. 122$. 
manuiacturing equipment *for which the General Services Adminis- 
tration.’is responsibly including reimbursement for security guard 
Serving services as authorized by section 15 of the Act of August 2, 

1916 (5 U.S.C. 55a), and hot to exceed $3 ,OOOjOOO for operating ex* ^ Stat. 810 . 
pehse^ $18,OW,000, to be derived from sales of Strategic and Critical 
materials: Provided, That no part of funds available shall be used 
for construction of warjehouses or tank storage facilities: Provided 
further, That during the current fiscal year the General Services' Ad- 
ministration is authorized to aojuire leasehold interests in property, 
for periods not in excess of twenty years, for the storage, security, 
and maintenance of strategic, critical, and other materiah and equip- 
ment held pursuant to the aforesaid Acts provided said leasehold 
interests are at nominal cost to the Government: Provided father. 

That during the current fi^l year, there shall be no limitation on 
the value of surplus strategic and critical materials which, m accord- 
ance with section 6(a) of the Strategic and Critical Materials Stock 
Piling Act (50 UAC. 98e(a)), may be tran§fefr^ without reim- 60 Stat. $98. 
bursement to stockpiles establi^ed in accordance with said Pro- 
vided further, That any receipts from sales during the curx^t fiscal 
year snail be promptly depwited into the Treasury except as other- 
wise provided nerem i Provided further, That during the current fis- 
cal year materials in the inventory maintained under the Defense 
Production Act of 1950, as amended, arid, after compliance with the 64 stat. 798. 
disposal requirements of Section 3(e) of the Strategic and Critical 50 ®c app. 
Materials Stock Piling Act, exc^ materials in the national stockpile 
established pursuant to that Act, shall be available, without reimburse- 
ment, for transfer at “fair toaiket Hlue to contractors as payment 
for expenses of refining, prbet^ing, or otherwise beneficiatii^ mate- 
rial& pursuant to section 3(c) of the Strategic and Critical Alaterials 
StocK Piling Act, into a form best suitable for stockpiling. 50 tBC ,95b. 

Salakies and Expenses, OmcE or Admixistraior 

For expenses of executive direction for activities under the control 
of the General Services Administration, $1,350,000 : Provided, That 
not to exceed $500 shall be available for reception and representati<m 
expenses. 

Aujowances and OmcE Faciuties roR Former Presidents 

For carrying out the provisions of the Act of August 25, 1958 (72 
Stat. 838), $320,000: Provided,Jt)MX the Administrator of General 3 use 102 not*. 
Services shall transfer to the Secretary of the Treasu^ such sums 
as may be necessary to carry out the provisions of .sections (a) and 
(e) of such Act. 
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Admxnistrativp OraRATXONS Fund 

Funds available to General Services Administration for administra- 
tive operations, in support of program activities, and for reimbursable 
service, shall be expended and accounted for, as a whole, through 
a single fund, which is hereby authorized; Provided, That costs and 
obligations for such administrative operations, and for reimbursable 
services for the respective, program activities and for other agencies, 
shall be account^ for in accordance with, systems approved by the 
General Accounting Office: Provided further^ That the total amount 
deposited into said account for administrative operations for the fiscal 
year 1^ from funds made available to General Services Administra- 
tion in this Act (^excluding reimbursements for automatic data Pr- 
essing services) shall not exceed $11,400,000: Provided /wriAer, That 
amounts deposited into said account for administrative owrations for 
each program (excluding reimbursements for automatic data process- 
ing services) shall not exceed the amounts included in the respective 
program appropriations for such purposes. 


GENERAL. PROVISIONS 


61 stit, 584. 


62 Stat. 1225. 


7$ SUt. 479. 

40 use 601 not«. 


The appropriate, appropriation or fund available to the General 
Service Administration snail be credited with (1) cost, of operation, 
protection, maintenance, upkeep, repair, and improvement, included 
as part of rentals receivM from Government corporations pursuant to 
law (40 U.S.C. 129) ; (2) reimbursements for services performed in 
resp^ to bonds and other obligations under the jurisdiction of the 
General Services Administration, issued by public authorities. States, 
or other public bodies, and such services in respect to such bonds or 
obligations as the Administrator deems necessary and in the public 
interest may, upon the. request and at the expend of the issuing 
agencies, be proyid^ from the appropriate foregoing appropriation; 
and (3) “ ‘ ^ ..I 

ferred 


(3) appropriations or funds available to other agencies, and traps* 
M to the General Services Administration, in conn^ion.with 

. .. » 'I. .V y-v » 



Budg^. 


Appropriations to the General Services 'Administration under the 
heading “Construction, Public Buildings Projects” ihade in this Act 
shall be available, subject to the provi^ons of the Public Buildings Act 
of 1959 for (1) acquisition of buildings and sites thereof by purwasc, 
condemnation, or otherwise, including prepayment of purchase con- 
tracts, (2) extension or conversion of Government-owned buildings, 
and (3) construction of new buildings, in addition to those set forth 
under that appropriation ; Provided, That nothing herein shall author- 
ize an expenditure of funds for acquisitiom extension or conversion, 
or construction without the approval of the Committees on Appropria- 
tions of the Senate and House of Representatives. 

Expenditures heretofore made pursuant to contract or stipulation 
from, and unexpended <*ligations heretofore incurred against, ap- 
propriations under the heading “Construction, Public Buildings Pro- 
jects” in prior Appropriation Acts for the purposes of acquisition of 
buildings and sites thereof by purchase, condemnation, or otherwise, 
including prepayment of purchase contracts, are hereby ratified. 

Funds available to the General Services Administration shall be 
available for the hire of passenger motor vehicles. 

No part of any money appropriated by this or any other Act for 
any ag^cy of the executive branch of the Government shall be used 
dunng the current focal year for the purchase within the continental 
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limits of th« United States of any typevrtiting machines except in ac- 
cordance with regulations issued pursuant to the provisions of the 
Federal Property and Administrative Services Act as 63 Stat. 377 . 

amended. 40 Use 47i rwt». 

Not to exceed 2 per centum of any appropriation made available to 
the General Services Administration for the current fiscal year by this 
Act may be transferred to any other such appropriation, but no such 
appropria^n shall be, increased thereby more than 2 jper centum: 

Pw'iaed, That such transfers shall apply only to operating expenses, 
and shall not exceed in the aggregate the amount of $2,OW,000. 

Appropriations available to any department or agency during the 
current fiscal year for necessary expenses, including maintenance or 
operating expentes, shall also available for (a) reimbursement to 
the General Services Administration for those expenses of renovation 
and alteration of buildings and facilities whi« constitute public 
improvements, performed in accordance with the Public Buildings Act 
of 1959 (73 Stat. 479) or other applicable law, and lb) transfer or 40 use 601 not*, 
reimbursement to applicable appropriations to said Administration 
for rents and related expenses, not otherwise provide for, of provid- 
ing, dir^y or indirectly, such suitable general purpose as may 
be required, by any such department or agency, in the District of 
Columbia or elsewhere. 

No part of any appropriation contained in this Act shall be us^ for 
the payment of rental on lease agreements for the accommodation of 
’Federal agencies in buildings and improvenwnts which arc to be 
erected by the lessor'for such agencies at an estimated cost of construc- 
tion in excess of $200,000 or for the payment of • the salary of any 
person who executes such a lease agreement : Provided^ That the fore- 
going proviso shall not be applicable to projects for which a pro^iectus 
for the lease construction of space has b«n submitted to and approved 
by the appropriate Committees of the Congress in the same manner as 
for public buildings construction projects pursuant to the Public 
Buildings Act of 1959. 


-HOUSING AND HOME FINANCE AGENCY 


Orncx or tux AnMiNismaiOR 


SAPASm AKP XXrXNSKS 

For necessary expenses of the OfiSce of the ‘Administrator, includ- 
ing services as authorized by se6tion'15 of the Act of August 2, 1946 
(5 U.S.C. 55a), at rates not to exceed $75 wr diem for individuals; 60 stat. 8io. 
and purchase of two passenger motor vehiaes for replacement only; 

$14,^,000: Pr(ftndea, That necessary expen^ of inspections and of 
providing . representatives at the site of projects being planned or 
undertaken by.local public agencies pursuant to title I of the Housing , 

Act of 1949, as amended, projects financed through loans to educational 63 Stat. 4i3. 
institutions authorized by_ title IV of the Housing Act of J950, as <2 .1450- 

amended, projects and facilities financed by, loans to public ag^cies 
pursuant to title II of the Housing Amendments of 1955, as amended, ^ ^tat. 77 . 
urban planning financed through grants to State and local government s* , ® 
agencies pursuant to title VII of the Housing Act of 1954, as amended, 59 542 

and reserves of planned public works financed through advances to (55 i 49 i_' 
municipalities and other public agencies pursuant to title VII of the 1497 . 

Housing Act of .1954, as amended, shall be compensated by such 6$ stat. 640. 
agencies or institutions by the paym^t of fixed fees which in the'^o 460-462. 
aggregate will cover the c<^ oi rendering such servi^ and expenses 
for such purpose shairbe considered nonadministrative; and for the 


t02il O - «> ■ I 


Pub. Law 87-741 -14- October 3, 1962 

76 STAT. 729. - 

purpose of providing such inspections, the Administrator may utilize 
any agency and Such agency may accept reimbursement or paym^t 
for such services from such institutions, or the Administrator, and 
shall credit such amounts to the appropriations or funds against 
which such charges have been made, but such nonadministrative 
expenses shall not exceed $3,250,000. 

Urban Planning Grants 

For grants in accordance with the provisions of section 701 of the 
73 Stit. 678. Housing Act of. 1954, as amended, $18,000,000. 

40 VSO 461. 

Urban Sipwes and Hopsino Reseakch 

For urban studies and housing research as authorized by the Hous- 
12 tBC 1747 ing Acts of 1948 and 1956, as amended, including administrative 
.aot*{ 12 tBC expenses in connection therewith, $375,000. 

1703 1MU. ^ ’ 

Mass Transpcwtation Loans and Grants \ 

For necessary expenses in connection with loans including pur^diase 
of securities and ooligations in connection with mass transportation 
facilities, as authorized by clause (2) of section 202(a) of the Housing 
75 Stit . 173. Amendments of 1955, as amended, and grants in connection with mass 
42 tBC 1492. transportation demonstration projects, as authorized by section 103(b) 

63 stit. 4ls. of the Housing Act of 1949, as amended, including- not to exekd 
42 tBC 1453. $200,000 for administrative expenses, $32^00,000: Provided, That no 

part of this appropriation shall be u$^ for administrative expenses 
in -connection with loans including the purchase of securities and 
obligations which are to be finance with funds borrowed from the 
Secretary of the Treasury or grants to be made requiring payments 
in excess of the amount herein appropriated therefor. 

Open Sface Land Grants 

For expenses in connection with grants to aid in the acquisition of 
open-space land or interests therein, and with the provision of techni-- 
cal assistance to State anddocal public bodies (including the under- 
taking of studies and publication of information), $15,Cw,000: Pro* 
vided, That not to exceed $250/)00 may be used for administrative 
expenses and technical assi^ance, and no part of this appnmriation 
shall ^ used for. administrative expenses in connection with grants 
requiring payments in excess of the amount herein appropriated 
therefor. 

Low Income Housing Demonstration Programs 

For low income housing demonstration programs pursuant to sec-^ 
75 Stat. 165. tion 207 of the Housing Act of 1961, $3,000/)W: Provided^ That not 
42 iBC 1436. to exceed $40,000 of this appropriation may be used for administrativ'e 
expense^ and no part shall be used • for administrative expenses in 
connection with Contracts to make grants in excess of the amount' 
herein appropriated therefor. 

PuEUc Works Planning Fund 

69 Stat. 64ij For the revolving fund established pursuant to section,702 of the 
40 ^^46^’* of as amended. (40 UJS.O. 462) , $12,000,000. 
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Urban Renewal Fond (Liquidawost or Contract Aotuorization) 

For an additiraal amount for payment of grants aS authorized by 
title I of the Housing Act of 1949, as amended (42 U^.C. 1453, 1456), $3 Stat. 413. 
$300,000,000. » 

Housing jtor the Eideslt Fund 

For the revolving fund established pursuant to section 202 of the 
HousingActof 1959,asamended (12U.S.0.1701qetseq.),$45,000,000. 73 stat. 667. 

PuBuo Housing Administration 

ANNUAL CSONTRIBUTIONS 

_ For the payment of annual contributions to public housing agencies 
in accordance with section 10 of the United States Housing Act of 
1937, as amended (42 U.S.U 1410) ; $180,000,000. 

administrative mpenses 

■For administrative expenses of the Public Housing Administration, 

$14,359,000, to be expended under the authorization for suth expenses 
contained in title II of this Act. 

INTERSTATE COMMERCE COMMISSION 

Salaries andExpenses 

_ ,For necessary expenses of the Interstate Commerce Commission, 
including not to exc^ $5,000 for the einplo^ent of special counsel; 
services as authorized by section 15 of the Act of August 2, 1946 (5 
U.S.C. 55a), at rates for individuals not to exceed $100 per diem; and 50 stat. sio. 

R urchase of not to exceed fifty-seven passenger motor vehicles of which 
fty-five shall be for, replacement only; $22,606,000, of which not less 
than $l,753,7(k) shall be available for expenses necessary to carry out 
railroad safety activities and not less than $1,170,800 shall be avail- 
able for expenses neces^ry to carry out locomotive inspe<^ion adivi- 
ties : Provided, "niat Joint Board members and cooperating State com- 
missioners may use Government transportation requests when travel- 
ing in connection with their duties as such. 

NATIONAL AERONAUTICS AND SPACE 
ADMINISTRATION 

Research, Development, and Operation 

For necessary expenses, not otherwise provided for, of the National 
Aeronautics and Space Administration, including research, develop- 
ment, operations, technical services; repairs, alterations, minor con- 
struction; supplies, materials, and ^uipmenti' uniforms or 'allow- 
ances therefor, as authorized by* the Act of September 1, 1954,’ as 
amended (5 U.S.C. 2131); purchase of aircraft (including, not to 68 stat. iii4. 
exceed three for administrative use) ; hire, maintenance and operation 
of aircraft; hire of passenger motor vehicles; and purchase of ten 
passenger motor vehicles for replacement only; $^897,878,000, to 
remain available until expended. 
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CoNsraucrxox or Faciuwes 

I 

For advance planning, design and construction of facilities for the 
National Aeronautics and Space Administration and for the acquisi- 
tion or condemnation of real property, as authorized by law, 
$776,237,000, to remain available until cjqpended. 

GENEKAn PROVISIOXS 

Not to exceed 5 per centum of any appropriation made available , 

to the National Aeronautics and Space Administration by this Act 
may be transferred to any other such appropriation. 

Not to exceed $26,250 of appropriations other than “Construction of | 

facilities” in this Act for the National Aeronautics and Space Admin- j 

istration shall be available for scientific consultations and emergency i 

or extraordinary expense, to be expended upon the approval or author- f 

ity of. the Administrator and his determination shall be final and 
conclusive. 

NATIONAL CAPITAL HOUSING AUTHORITY 
Operation anp Maintenance or Properties- 

' For the operation and maintenance of properties under title I of 

46 stat. 930. the District of Columbia Alley Dwelling Act, ^0,000: Provided, 'That 
P. 0. 5-Ul.all receipts derived from sale^ leases, or other sources shall be covered 
, into the Treasu^ of the United Slates monthly; Provided further. 

That so long as lunds are available from appropriations for the fore- 
going purposes, the provisions of section 60 t of the Housing Act of 
64 stat. 81 . l$50 (Public I^aw 475, Eighty-first Congress), shall not be effective. 

NATIONAL SCIENCE FOUNDATION 
Sai-aries and Expenses 

For ewnses necessary to carry out. the purposes of the National 
64 stat. 149. Science Foundation Act of 1950, as amended. (42 U.S.C. 1861-1875), 
including award of. graduate, fellowships; ^rvices as authorized by 
section 15 of the Act of August 2, 1946 (5 U.S.C. 55a) ; purchase of. 
two passenger motor vehicles (including one medium sedan for replace- 
ment onlv at not to exceed $3,000) ; hire of passen^r motor vehicles; 
and reimbursement of the G^ral Services. Administration for secu- 
rity guard service ; $322,500,000, to remain available until expended: 

Provided, That of the foregoing amount not less than $37,600,000 shall 
be available for tuition, grants, and allowances in conn^ion with a 
pro^m of supplementary training for secondary school science and 
mathematics twhers : Provided further. That not to exceed $1,000,000 
of the foregoing appropriation may be used to purchase foreign cur- 
rencies which accrue under title I of the Agricultural Trade Develop- 
ment and Assistance Act of 1954, as amended (7 U.S.(X 1704), for the 
73 Stat. 275. purposes. authorized by section 104(k) of that Act. 

RENEGOTIATION BOARD 
Salaries and Expenses 

For necessary expenses of the Renegotiation Board, including hire 
of passenger motor vehicles and services as authorized by section 15 
60 stat .810. of the Act of August 2, 1946 (5 U.S.C. 55a) , $2,450,000. 
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SECURITIES AND EXCHANGE COMMISSION 
Salarus and Expensks 

For necessary expenses including uniforms or allowances therefor, 
as authorized by law, (5 UJS.O- 2131), and services as authorized by w stat. 1114. 
section 15 of the Act of "August 2, 1915 (5 TI^.C. 55a), at rates for 
individuals not to exceed $1W per diem, $12,800,000. 

SELECTIVE* SERVICE SYSTEM 
Saiakies and Expenses 

For expenses necessary for the operation and maintenance of the 
Sel^ive Service System, as authorized by title I of the Univer^l 
Military Training and Service Act (52 Stat. 601), as amended, includ* 50 use 8g?p. 
ing services as authorized by section 15 of the Act of . August 2,191$ <51 note. 

(5 UJS.C. 55a) ; purchase of seventeen passenger motor vehicles for 60 Sut. sio. 
replac^ent only; not to exceed $52,000 ;for the National Selective 
Service Appeal Board; and $38,000 for the National Advisory Com- 
mittee on the Selection of Physicians, Dentists, and Allied Specialists; 

$37^85,000 : Provided., That during the current fiscal year, the Presi- 
dent may exempt this appropriation from the provirions of subsection 
(c) of section 3679 of the Revised Statutes, as amended, whenever he 31 tsc 66$. 
deems such action to be necessary in the interest of national defense. 

VETERANS ADMINISTRATION 
General Operatxno Expenses 

For necessary operating expenses of the Veterans Administration, 
not otherwise provided for, including expenses incidental to securing 
employment for war veterans; uniforms or allowances, therefor, as 
authorized by law; not to exceed $1,000 for official reception and 
representation exposes; reimbursement of the Department of the 
Army for the services of the officer asrigned to the Veterans’ Admin- 
istration to serve as Assistant Deputy Administrator ; purchase of 
one passenger motor vehicle at not to exceed $7,500; ana reimburse- 
ment of the General Services Administration for security guard serv- 
ice; $157,669,000 : Provided^ That no part of this approjpriation shall 
be used to pay in excess of twenty-two j^rsons eiigag^ m public rela- 
tions work: Provided /writer,' That no part' of this appropriation 
shall be used to pay educational institutions for reports and certifica- 
tions of attendance at such institutions an allowance at a rate in excess 
of $1_ per month ‘for each eligible veteran enrolled irt and attending 
such institution. 

Medical Administration and Miscellaneous Operatino Expenses 

For expenses necessary for administration of the medical, ho^ital, 
domiciliary, conriiuction and supply, research, employee education 
and training, activities, as authonztd by law, $13,772,000. 

Medical and Prosthetic Research 

For expenses necessary for carrying out programs of medical and 
prosthetic research and development, as autnonzed by law, to remain 
available until expended, $30^^0,000, of which $1, 000,000 ^all be for 
prosthetic reseaixh and development activities. 


es stftt. 1114. 
72 Stat. 1146. 


72 Stat. 1169. 


43'$tat. 125, 
126. 
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' Medicai.' Cam 

For expenses necessary for the maintenance and operation of hos- 
pitals and domiciliary facilities; for furnishing, as authorized by law, 
jnpatient and; outpatient Care and'treatment to beneficiaries of the 
Veterans Admini^ration including care and tr^tment.ii, facilities' 
not under did jurisdiction of the Veterans'Administration, and fur- 
nishing recreational articles and facilities; maintenance, operation and 
acquisition of farms. and burial grounds: repairing, altering, improv- 
ing or providing facilities in the several hospitafe and hom^ under 
the junsdiction of the Veterans Administration, not othervrise pro- 
vided for, either by contract,' or by the hire of temporary employees 
and purchase of materials; purchase of eighty-eight passenger motor 
vehicles for replacement only; uniforms* or allowances therefor as 
authorized by law (5 U.S.C. 2131) ; and aid to State homes as author- 
ized by section 611 of title 38, Unitw States Code : $1,017,892,000, plus 
reimbursem«it$: Provided^ That allotments and transfers may be 
made from this appropriation to the Department of Health, Educa- 
tion, and Welfare (Public Health Service), the Army, Navy,* and Air 
Force Departments, for disbursements by them under the various 
headings of their applicable appropriations, of such amounts as are 
nece^ry for the care and treatment of beneficiari^ of the Veterans 
Admini^ration, ' 

COMPENSAIIOU AND PkNSIOXS 

For the payment of compensation, pension^ gratuities, and allow, 
ances (including burial awards authorized by s^ion 902 of title 38, 
United States CSde, and subsistence allowances for vocational rehabili- 
tation), authorized under any Act of Congress, or regulation of the 
President based thereon^ including emergency racers’ retirement pay 
and annuities, the administration of- which is now or may hereafter 
be. placed in the Veterans Administration, and for the payment of 
adjusted-service credits as provided in sections. 401: and 60l of the 
Art of May 19, 1924, as amended, $3,832,000,000, to remain available 
until expended. i 

Readjustment Beneeits 

For. the payment of benefits to or on behalf of veterans as authorized 
by part VIII, Veterans Regulation No. 1(a), as saved fnnn repeal by 
section; 12(a) of the Art of Septembw 2. 1958 (72 Stat. 1264); and 
chapters 21, 33, 35, 37, and 39 of title 3^ United States Codw and, for 
supplies, equipment, and tuition authonz^ by chapter 31 of, title 38, 
United States Code, $91,500,000, to remain available until expended. 

Veterans Insurance and Indemnities* 

For military and naval insurance for national service life insurance, 
for servicemen’s indemnities, and for. service-disabled veterans insur- 
ance, $32,000/XK>, to remain available until expended. 

Grants to the Repukuo ot TiiE PmumNES 

For payment to the Republic of the Philippines of grants in accord- 
ance with sections 631 to 634 of title 38, United. States Code, for 
expenses incident to medical care and treatment of veterans, $500,0001. 
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OONSTRCCnOJf W HosmAfc and Domicxuartt Faciuties 

For hospital an,d domiciliary facilities, for planning and for major < 

alterations, improvement^ and repairs and extending any of the 
fawlities imder the juri^ictioa of the Veterans Administration or for. 
any of the purposes set forth in sections tSOOl, 5002, and 5004, title 38, 72 stat. 1251. 
Unitrf States Code, $77,000,000, to remain available until expended: 

Provided^ That the limitation under the head “Hospital and domi- 
ciliary facilities”, in theTndependentOfSces Appropriation Act, 1956, stat. 211. 
on the amount available for technical services for r^abilitation of the 
neuropsychiatric hospital at Downey, Illinois, is reduced from 
“$2,900,000” to “$2,063^” 

Loan Guaranxt Revolving Fund 

During the current fiscal year, the Loan guaranty revolving fund 
shall be available Tot expenses, but not to exceed $220,545,000, for 
property atmisitions and other loan guaranty and insurance oj^ra- 
tions under Chapter 37, title 38, Unit^ States Code, except admini^ 72 Stat. 1203» 
trative expen^ as authorized by section 1824 of su<di title : Provided^ 74 stat . 532 . 
That the retain^ eamings of the Direct loans to veterans and reserves 38 iSC isoi- 
revolving fund shall be available, during the current fiscal year, for 
transfer to said Loan guaranty revolving "fund in such amounts as 
may be necessary to provide for the foregoing expenses. 

Sum.Y.FxTND 

During the current fiscal year, the Supply fund shall be available 
for the purchase of one passenger motor vmcle for replacement only. 

ADUINISTRATlVX PStOVlSIONS 

Not to exceed 5 per centum of any appropriation for the current 
fiscal year for “Compensation and pensions”, “Readjustment benefits”, 
and “Veterans in^rance and indemnities” may be transferred to any 
other of the mentioned appropriations, but not to exce^ 10 per centum 
of the appropriations so augmented. 

Appr^riations available to the Veterans Administration Tor thO 
current fiscal year for salaries and expenses shall be available for serv- 
ices as authorized by section'15 of the Act of August 2, 1946 (5 U.S.O. 

55ji). 60 Stat. $10. 

The appropriation available to the Veterans Administration for the 
current fiscal year for “Medical care” shall be available for funeral, 
burial, and other expenses incidental thereto (except burial awards 
authorized by section 902 of title 38, United States Code), for bene- 72 Stat. 1169. 
ficiaries of the Veterans Administration receiving care under such 
appropriations. 

.No part of the appropriations in this Act for the Veterans Admini^ 
tration (except the appropriation for “Construction of hospital and 
domiciliary facilities”) shall be available for the purchase of any site 
for or towaid the con^ruction of any new hospital or home. 

No part of the foregoing appropriations shall be available for 
hospitalization or examinatTon._of any persons except beneficiaries 
entitled under the laws bestowing such benefits to veterans, unless 
leimbursement of cost is made to the appropriation at such rates as 
may be fixed by the Administrator of Veterans Affairs, 
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Independent OmcES— G eneral Provisions 

Sec. 102. Where eppropristions in this title are. expendable iot 
travel expenses of emj^oyees and no specific limitation has been placed 
thereon, the expenditures for such travel expenses may not exc^ the 
amounts set forth therefor in the budget estimates submitted for th4 
appropriations: Provided^ Tniat this section shall not apply to travel 
performed by uncompensated oflScials of local boards and appeal 
boards of the Selective Service System, to travel performed in con- 
nection vrith the investigation of aircraft accidents by the Civil 
Aeronautics Board, or to payments to iiiteragency motor pools •where 
separately set forth in the budget schedules. 

Sec. 103. No part of any appropriation contained in this title shall 
be, available to pay the salary of anv person filling a position, other 
than a temporary position, formerly held by an employee who has left 
to enter the Armed Forces of the United States and has satisfactorily 
completed his period of active military or naval service and has within 
ninety days after his release from suen service or from hospitalization 
continuing after discharge, for a period of not more than one year 
made application for restoration to his former position and has been 
certified by the Civil Service Commission as stilt qualified to perform, 
the duties of his former position and has n<* been restored thereto. 

Seo. 104. No part of any appropriation made available by the pro- 
visions of this title shall be used for the purchase or sale of real e^ate 
or for the purpose of establishing new oGElces outside the District of 
Columbia : Provided,, That this limitation shall not apply tojprograms 
which have been approved by the Congress and appropriations made 
therefor. 

TITLE II-CORPORATIONS 

The following corporations and agencies, respe<Aively, are hereby 
authorized to make such expenditures, within the limits of funds and 
borrowing authority available to each such corporation or agency, 
and in accord with law, and to make such contracts and commitments 
without regard to fiscal year limitations as provided by section 104 
of, the Government Corporation Control Act, as amended, as may 
be necessary in carrying out the programs set forth in the Budget for 
the current fiscal year for each such corporation or agency, except as 
hereinafter provided: 

FEDERAL HOME LOAN BANK BOARD 

LtMlTAWON ON ADMINISraA'nVE AND NoNADMINISTRATIVE EXPENSES, 
Federal Home Loan Bank Board 

Not to exceed a total of ^,037A0O shall be available for administra- 
tive expenses of the Federal Home Loan Bank Board, which may 
procure services as authorized by section 15 of, the Act of August 2, 
1^6 (5 U.S.C. 55a) , at rates not to exceed $100 per diw for indi- 
viduals, and contracts for such services with one organization may be 
renewed annually, purchase of one passenger motor vehicle (medium 
sedan) at not to exceed $3,000, and uniforms or allowances therefor in 
accordance with the Act of September 1,1054, as amended (5 U.S.C. 
2131r2133). and said amount shall be derived from funds available to 
the Federal Home Loan Bank Board, including those in the Fwieral 
.Home Loan Bank Board revolving fund and receipts of Uie Federal 
Home Loan Bank Board for the current fiscal year and prior fiscal 
yearsL and the Board may utilize and may make payment for services 
and facilities of the Federal home loan banks, the Federal Reserve 
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banks, the iFederalf Savings and Loan f Insurance Corporation, and 
other agencies of the Government (including payment for ofiEtce 
space) Provided^l^htX all necessary expenses in connection with the 
conservato^ip of institutions insured by the Federal Savings and 
Loan Insurance Corporation or preparation for or conduct of proceed, 
ings under Sectidn'5(d) of the Home Owners’ Loan Act of 1933 or M st»t. «4. 
section 407 ori408 of the National Housing Act and all necessary 12 tBC 1464. 
expenses (including services performed on a contract or fee basis, 
but not including other personal services) in connection with the 
handling, including the purchase sale, and exchange, of securities on jyjoa. ’ 
behalf of Federal home-loan banks, and the sale, issuance, and retire- 
ment of, or payment of interest on, debentures or bdnd^ Under the 
i'^eral Home Ijoan Bank Act, as amended, shall be considered as 
nenadminist wtive expenses for the purposes hereof : Provided further. 

That members and alternates of the FederaT Savings and Loan 
Advisory Council shall be entitled to reiihbursement from the Board 
as approved by, the Board for transportatiem expenses incurred in 
attenaance at meetings of or concerned with the work of such’ Council 
and may be paid not to exceed $25 per diem in lieu of kibsist^ce: 

Provided further, That expenses of any functions of su^vision 
(except of Federal home-loan banks) vested in or exercisable by the 
Board shall be considered as nonadministrative expenses: Provided 
/MrtAer, TT>at not to exceed $1,000 shall be available for official recep- 
tion and representation expenses: Provided. further, That, notwith- 
standing anjr other provisions of this Act, except for the limitation in 
amount nereinbef ore specified, the administrative expenses and other 
colligations of the Boaid shall be incurred, allowed, and paid in accord- 
ance with the provisions of the Federal Home Loan Bank Act of 
July 22, 1932, as amended (12 UJS.C. 1421-1449) : Provided further, 47 $tat. 725. 
That tha nonadministrative expenses (except those included in the 
first proviso hereof) for the supervision and examination of Federal 
and State chartered institutions ‘ (other than special examinations 
determin«J by the Board to be necessary) ^all not exceed $11,500, (XXX 

Limitation on Administrative Expenses, FeoeraI, Savings and 
Loan Insurance Corporation 

Not to exceed $1,140,000 shall be available for administrative ex- 
penses, which shall be on an accrual basis and shall be exclusive of 
interest , paid, dejpreciation, properly capitalized exp^ditures, ex- 
jienses in connection with liquidation of insured institutions or prepa- 
ration for or conduct of proceedings under section ,407 or 408 of the W stat. 259; 
National Housing Act^ liquidation or handling of assets of or derived Stat. 69i . 
from insured institution^ paymait of insurance, and action -for or 
toward the avoidanw, termination, or minimizing of losses in the case 
of ! insured institutions legal fees and exposes, and payments for 
expenses of the Federal Home Loan Bank Board determined by said 
Board to be properly allocable to said Corporation, and said Corpora- 
tion may, utilize and may make payment for services and facilities of 
the Federal home-loan banks, the Federal Eeserve banks, the Federal 
Home Ijoan Bank Board, and other agencies of the Government : Pro^ 
vided. That, notwithstanding any other provisions of this Actj except 
for the limitation in amount hereinbefore specified, the administra- 
tive expenses and other obligations of said Corporatimi shall be in- 
curred. allowed and paid in accordance with title IV of the Act of 
June 27, 1934, as amended (12 U.S.C. 1724-I730a). 43 stat. ,1255. 
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GENERAL SERVICES ADMINISTRATION 

I 

Limitation on Admini^tkative Extenses, Reconstruction Finance 
Corporation Liquidation Fund i 


Not to exceed $25,000 (to be computed on an accrual, basis) of the 
funds derived from liquidation of functions of Recon^ ruction Finance 
Corporation transferred to General Services Administration under 
7l,stat. .647. Reorganization Plan No. I of J057 (22 F.R. 4633), shall be available 
5 tBC 153Z-15 during the current fiscal year for administrative expenses incident to 
the liquidation of said functions: Provided, That as uspd herein the 
term “administrative expenses’’ shall be construed to include all 
salaries and wages, services performed on a contract or fee basis, and 
travel and other exposes, including the purchase of equijment and ' 
supplies, of admini^mtive offices, but this amount shall be exclusive 
of costs of services, performed on a contract or fee basis in connection, 
with the tenhinatioh of contracts or in the performance of.legal serv- 
ices; Provided < further, That the distribution of. administrative 
expenses to the. account shall be made in accordance with generally 
recognized accounting principles and practices* 


HOUSING AND HOME FINANCE AGENCY 

Limitation on Administrative Expenses, OmcE or t«e Adminis- 
trator, Oou-EGE Housing Loans 

Not to exceed $1,800,000 shall' be available for all administrative 
, expenses of carrying out the. functions of the Administrator under the 

K ram of housing loans to educational institutions (title IV of the 
sing Act of 1050, as amended, 12 UJS.C. 1740-I740d), but this 
amount shall be exclusive of payment for services and facilities of the 
Federal Reserve banks or any member thereof, the Federal home- 
loan banks, and any insured bank within the meaning of the Act 
creating the Federal Deposit Insurance Corporation (Act of August 
23, 1935, as amended, 12 U.S.C. 261) which has been designated by 
the Secretary of the Treasury as a depoatoiy of public money of the 
United States. 


Limitation on Administrative Expenses, Omex or the Adminis- 
trator, Public Facilitt Loans 

Not to exceed $1,150,000 of funds' in the revolving funds established 
69 stat . 642. pursuant to title II of the Houang Amendments of 1955, as amended, 
42 IBC 1491- shall be available for administrative expenses, but this amount shall 
1497. be exclu^ve of. payment for services and facilities of the Federal 

Reserve banks or any member thereof, the Federal home-loan banks, , 
and any insured bank within the meaning of, the Act' creating the 
Federal Deposit In^rance Corporatical (Act of. August 23, 1935, aS 
amended, 12.U.S.C. 264) which nas been designated by the Secretary 
of the.Treasiiry as a depository of public money of. the United States. 
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J4MITATI0X OX AoMIXISTRATJVI: ANP ■^’'oXADXXNISXiaTIVE .Exraxsrs, 

OmcE or THE A»niNi$TRATO», Hoi;$in 6 .mt the Eii>Eia-Y 


Not to exceed $725,000 of funds in the revolving fund established 
pursuant to section 202 of the Housing Act of 1959, as amended (12 73 stat. s«7. 
17.S.C. 1701q etj^.)> shall be available .for administrative and nbh« 
administrative expenses, but this amount shall be exclusive of payment 
for services and facilities of the Federal National Moftga^ Associa- 
tion, the’Federal Reserve banks or any member thereoi,' the Federal 
home-loan banks and any insured bank within the meaning of the Act 
creating the Federal Deposit Insurance Corporation (Act of Augu^ 

23,1935, as amended (12 U^S.C. 201) ) which has been de$ignatw by 
the Secmary of the Treasury as a depository of public money of the 
United States. i 


l4MtTAtiox OX AdministratxveIExpexses, OmCE or rilE Admixis- 
fjtA'roR,'REvotvjxQ Fcxd (EtQniDAWxo Programs) 

During the current fiscal year not to exceed $145,000 shall be avail- 
able for administnitive expenses, but this amount shall be exclusive of 
expenses necessa^ in the case of defaulted obligations to protect the 
interests of the Government and legal services on a contract or fee 
basis and of paymwit for services and facilities of the Federal Reserve 
banks or any member thereof, any .servicer approved by the Federal 
National .Mortgage Association, the Federal home-loan banks, and 
any insured bank within the meaning of the Act of August 23, .1935, 
ss amended, creating the Federal Deposit Insurance Corporation (12 
’UJS.C. 254) which has been designate by the Secretary of the Treas- 
ury as a depository of public money of the United States. 

XiMiTATiox ON Administrative Expense^ Feder-\l 
NA rroNAL Mortgage Association 

Not to exceed' $8,250,000 shall" be available for administrative 
expenses, which shall be bn an accrual basis, and shall be exclusive of 
interest paid, expenses (including expenses for fi^l a«ncy services 
perform^ on a contract or fee basis) in connection with the issuiiice 
and servicing of securiti^ depredation, properly capitalized ex^n- 
ditures, fees for servicing mortgages, expenses (including serv- 
ices performed on a Tore® account, contract, or f« basis, but not in- 
cluding other personal ;services) in connection with the acquisition, 
proteaion, operation, .maintenance, improvement, or disposition oi 
real or personal property belonging to said Association or in which it 
has an interest, cost of salaries, wage^ travel and other expenses of 
persons employed outside of the cemtinental United Stat^ expenses 
of services performed on a contract or fee basis in connection with the 
performance of legal services, and all administrative exposes reim- 
bursable from other Government agencies, and said Association may 
utilize and rosy make payment for services and fadlities of the Fed- 
eral Reserve banks and other agencies of the Government: 

That the distribution of admin^rative expenses to the accounts of the 
Association shall be made in' accordance with generally recognized 
accounting principles and practices. 
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LiMITAKOST osr AbMlNl$TiATJVE AND NoNADMINISTRATJVE EXPENSES, 
Feder-u. Housing .\DMiNismvxiojr 

For, administrative expenses in carrying out duties imposed by or 
pursuant to Jaw, not to exceed $10,400,000 of tlie various funds of tlie 
Ftderal Housing Administration snail be available, in accordance with 
the National Housing Act, as amended (12 U.S.C. 1701), including 
uniforms or allowances therefor, as authorized by the Act of Septem- 
ber 1, 1954, as amended (5 UJS.C. 2131) : Proviaed, That funds shall 
be available for contract actuarial services (not to exceed $1,500) : 
Provided^ furtheTy That nonadministrative expenses of all kinds re- 
gardless of source classified by section 2 of Public Law 387, approved 
October 25, 1949, including all appraisal fees regardless of source or 
method of financing shall not exceed $67,500,000 : Provided further. 
That 'the foregoing limitation shall not apjply to fees and other 
expenses paid by and between private parties in connection with cases 
processea under the Certified Agency Program. 

Limitation on Administrative and Nonadministrative Expenses, 
Ptmuc Housing Administration 

Not to exceed the amount appropriated for such expenses by title I 
of this Act shall be available for the administrative expenses of the 
Public Housing Administration in carrying out the provisions of the 
United StatesHousing Act of 1937, as amended (^42 U.S.C. 1401-1433) , 
including purchase of uniforms, or allowances therefor, as authorized 
by the Act of September 1, 19M, as amended (5 U.S.C. 2131) ; and 
purchase of not to exceed <me passenger motor v^icle for replacement 
only : Provided, That ntoessaxy expenses of providing representatives 
of the Administration at the sites of non-Federal projects in connec- 
tion with the construction of such non-Federal projects by public 
housing agencies with the aid of the Administration, shall be compen- 
sated by such agencies by the payment of fixed fees which in the aggre- 
gate in relation to the development costs of such projects will coyer 
the costs of rendering such services, and expenditures by the Adminis- 
tration for. such purp<^ shall be considered nonadministrative 
expenses, and funds received from such payments may be used only 
for the payment of necessary expenses of providing representatives 
of the Administration at the sites of non-Federal projwAs: Provided 
further. That all expenses of the Public Housing Administration not 
specifically limited in this Act. in carrying out its duties imposed by 
Jaw, shall not exceed $1,200,009. 

TITLE III-OENERAL PROVISIONS 


Stg. 301. No part of any appropriation contained in this Act, or of 
ihe funds available for expenditure by any corporation or agency 
included in this Act, shall be used for publicity or propaganda pur- 
poses designed to support or defeat legislation pendingHbefore the 
Congress. 

Sec, 302. No part of any appropriation contained in this Act, or 
of the funds available for expenditure, by any corporation or agency 
included in this Act, shall be used to pay tne compensation of any 
employee engaged in personnel work in excess of the number that 
would be provided by a ratio of one such employee to one hundred 
and thirty-five, or a part thereof, full-time, part-time, and inter- 
mittent employees of the corporation or agency concemea : Provided, 
That for purposes of this section employees shall be considered as 
engaged in personnel work if they spend half time or more in person- 
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nel administration consisting of direction and administration of the 
personal pro^m;_ employment, placement, and separation; job 
evaluation and classification; employee relations and services; wage 
administration; and procesang, recording, and reporting. 

Secv 303. No part' of any appropriati<m contained in this or any yaiiout 
other Act, or of any funds available for expenditure by any corpo- 
ration or agency, snail be used for construction of fallout shelters 
■unless the specific projects have been authorize by appropriate < 
Committees of the Congress. 

Secv 304. Ncwie of the funds provided herein shall be used to pay, Reaearcn 
any redpient of a grant for the conduct of a research project an 
amount for indirect expenses in connecti<m with such projed in ex'cess 
of 25 per centum of the direct costs. 

This Act may be cited as the “Independent 0£5ces Appropriation Short titl*. 
Act, 1933”. ^ 

Approved October 3, 1962. 
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OrnONM fOKM NO. 10 

UNITED -STATES GOVer: 






TO 


?KOM 


subject; 


Mr. Callahan 
Smith 

;W BUILDING TO HOUSE FBI 


date: 10-9-62 




I discussed the procedure to be followed regarding prelimjmary plannm^ 

I for the new FBI Building, with Mr. Wilbur H. Anders, of . the‘Gener4l Services 
Admini|tration, a Bureau contact, on 10-5-62. Mr. Sanders is Deputy Assistant 
iCommis^sioner, Officesof Space Management, Ihiblic Buildings Service, and his 
pffice will handle preliminary work in connection with the site. The actual purchase 
of .the land will be handled . by the Acquisition Division of the Office of Space Manage- 
. ment. lilr. Sanders said that while the site across Pennsylvania Avenue has not vet 
I I been officially designated as the actual site of the building it is expected it will be in 
1 1 the near^futu^. The estimate as to funds required was based on the above site and 
1 1 funds wei^approved by Congress on this basis. 

'T I 

The letting of a contract for the architectural and Engineering (A and E] 

work will be'' handled by the Design and Construction Branch of GSA. 

^ Mr.. Sanders stated that before a firms A and E contract can be let, di^- 

cu^ions must be/had with the Bureau concerning our special purjwse needs, that if 
requirements other than regular office space. We, of course, have amumber of 
such requirements (laboratories, ranges, mechanical, auditorium, classrooms 
well as records and storage requirements, etc. ); Each division hasnprevi(5dsly 
been alerted to this situation and has been formulating the divisionafVequf^ments. 

It would appear this is the time to\&W all )iiii^nsWi^^^ require- 
;inents up-to-date, arid submit them for review and approval. Fror^hes^ com- 
pilation can be made for GSA use in letting the A and E contract, t^^ile S^e will not 
require a specific listing of our every need at this time it should be sufficiently com- 
prehensive to give the architect bidding on the contract, a reasonable idea of th^ 


amount of design work required. 
RECOMMENDATION 









13 OCT 15 1962 


Recommend all divisions be instructed to submit their spe cia^ purpose 
requirements to the Administrative Division for review, an d xo mpilatlOTTgi the 
over-all Bureau needs. A memdrandum is attached for approval; 



Enclosure 
CQSrmmp 
( 2 ) 
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'OftlONAl fOKM NO^IO' 



UNITED STATES 5^ GOV 

Memorandum 





TO : The Director date: Out- !9i> 

FROM N. P. Callahan 

subject;- The Congressional Record 


/3,X. 1^4^ Ui; 


' 21031-31052. Smtor Mananeli^ (O) Mooiaaa» etibmlttod , 

i. summary ofloa^latlye and adminlstrallva actions ot tho 67Ui Cosgress. h 

Page 21041 contains a l^ercnw Lay 87-478 st atins **Tha tnactment 

oi tMs lesislatlon pemits tha sdwuoa of cites for pn&Uc buUdlnss in doyatown 
\ WasMnstoa lor needed public buUdii^s. filnea passago of 87-476, a aito has 

1 1 bem tcntatiroly selected lor tho proposed FBI buHdins: arMch atmid cot ha ve/ ^ 

l\becn posciUa prior to the r^cal of siibsccUon (a) of section 0 of tha 
u^dldings ^ct of 1653. Other sites in tho daystoyn area are noy beln^ ibnstdered 
iJby QSA and interested cgencies." Thero is set forth on pages 21C41-21042 a 
y tabolaUoa of pnbltc buUdinsa constmetion projects fully approved by Congressional 
Poldie Works Committees during second session of tho 87th Congress. The 
following is listed for tha FBI biding: Sites and espeases; $10, 411, OCO. 
Estimated complcUon of design: March 1861. t 

•fk f . *. 
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t 

\ 

.. ^ 
£ f\ 


’ l.vS 

1 O 



I \ob ^ ^ j ^ 

not recorded 

46 OCT 16 1982 4 




in the original of a memorandum captioried and dated as above, the Corigressional 
Record for was reviewed and pertinent items were 

marked for the^irector's attention. This form has been prepared in order that 
portions of a copy of the original memorandum may be clipped, mounted,. and placed 
in appropriate Bureau case or subject' matter files’. 
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The Attorney General 
Cir^tor, FBI • 


BUILDING TO HOUSE FBI IN 
\9ASHINGTON, D* C. 


October 22, 1352 


Pi&lic Law 37»741 approved October S, 1952, covers o 
appropriations for fiscal year 1983 for a number of hidependent Oificfuf 
including the General Services Administration (GSA). |27, 500, 093 wa^ 
appropriated for sites and eapenses of public buildings projects. 0%o 
112, 000, 009 of the above is the amount estimated to cover cost of hh § 
acquiring a site and other e]q;>ea8ea ineidental to getting the FBI Baildl^ 
started. With approval of the necessary appropriation it was antlcipaiM 
GSA would ii^tact the Department to officWly advise this long awaUe<T 
project was)sider way, iuraish information concerning the site and set 
for^what iiformatiOD would be desired in the preliminary planning stages. 

l^uiry at GSA reflects the Administrator, Mr. Bernard 
Boutin, expwts to personally see you in the very near future to discuss 
this matter.^ ' However, I was very concerned on learning that, contrary 
to our understanding, the site across Pennsylvania Avenue is not firm 
and in fact Mr. Boutin intends to discuss the possibility of other sites 
with you. 


oi ' { 

O’i 





For obvious reasons one of our requirements has always been 
^ f that an FBI Building must be located in close proximity to the Justice 
g B^diog«t^he necessity for close contact, including irequ«it conferences, 
wm Depanmental officials and employees and the movement of maU 
^ ' d^ands tSka, Several years ago we turned down an offer by GSA to 
consfFoctjLbuUding for cur use in the Southwest MaU area, due to the 
loi^ttcm p'^lem. U was solely due to the contiguous location that we A 
ien^ativelywgreed to accept the present Internal Hevenue Service BuildtogJ^ 
if miace cti&d be assigned that Agency elsewhere. This proposal feli^^ 
though whin other suitable space coidd not be made a^*aUable to till 



Xnt^al Bb^enue Service. 


Toison ^ 

CnspeV 

Coiuod 

DeLpuch 

Cvmis ^ 

Gule 

Bo'sen 

$ulltv<m , 

T.avei 


p 







CkV . \ 

T, fiiib :^rf>as Pennsylvania Avenue from the Justice Bui|alag 

most smtabie. Gdnnening the two buUdings by a tunnel under i^fl^sylvania 
Avenue would help to aUeviate the many problems inherent in separate buUdings 

Based on mem^^C^^iSl^jSmith'^to Callahan 10-17-62, 

V 'was* roomCj mETYPjEUNiTCI! CQS:mmp. 



On 22 5 30 PH ’£2 


The attorney General 


Wq have been heartily In laror of this site since it was first proposed by 
CSA. Further the estimate of oyer 009, ODD lor site aeqaisitimi and 
expenses tor the FBI Building aras based on this site. G3A has let it be 
known that the proposed FBI Building would be located there and this 
figured in the plan tor rehabilitating the north side of Pennsylvania A /enue 
which was praised in the local press* Senator Hayden, in speaking before 
the Appropriations Committee of the Senate in connection with the GSA 
Budget hearing, stated the proposed FBI Building should be located close 
to the Department of Justice* hi reporting on the approval of funds for the 
FBI Building by Congressional Conferees, the l^asbington Post on 
September 21, 1062, said the new building to be located on Pennsylvania 
Avenue figures importantly in plans for redevelopment of Pennsylvania 
A venue as being drafted by a panel of architects and designers* 

The Washington Star, In an editorial on September 2S, 1062, 
commented favorably regarding a new FBI Building and said it hoped the 
building would be approved, which would also give Pennsylvania A venue a 
face lifting. 

The loregoiog is being furnished for your information and use 
at such time as the Administrator of GSA discusses this matter with you, 
so that you may be aware of this Bureau's preference as to a building site 
and the reasons therefor* I earnestly recommend the FBI Building be 
located across Pennsylvania Avenue from the Justice Building as previously 
proposed. 
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UNITED STATES COVER 


t 


TO 


FROM 


subject: 


Mr. Callahan 

Smith 

O 

EW BUILDING 


date: October 17, 1962 




>7 


In discussing the above- captioned matter with General Services Adminis- 
tration (GS A) officials I inquired as to whether or not GSA was going to formally 
advise the Department andlhe Bureau concerning the approval of funds ^for construc- 
tion of the FBI Building. I was advised that Mr. Bernard Boutin, Adniinistrator, 
GSA, is to see the Attorney General in this regard in :the very near future. He has 
delayed discussing this matter with the Attorney General due to the preoccupation 
of the Attorney General with matters at Oxford, Mississippi. It wasdndicated, 
however, he felt that the above situation has now quieted down to, the point that he 
would probably see the Attorney General within the next week. 

^ In regard to the site GSA officials advise that this was one of the points 
to be diSjcuBSed by Boutin with the Attorney General. It was pointed out that it was 
theffiureau’s understanding the site across Pennsylvania Avenue had been selected; 
howeyei^GSA advised that while ithis site is a definite possibility it has not been 
finally agreed on as such. Accordingly, it might well be that we should again go 
on recor^Ewith the Department pointing out the desirability of the site across the 
street dnppTder that the Attorney General may be made aware of the Bureau's desires 
iirthis nialter at such time as he discusses the matter with Mr. Boutin. 


RECOMMENDATION 


.‘i.? 


\ 


It is recommended that Assistant Director Evans alert the Attorney 
General to the possibility that GSA may propose an alternate site for tli| FBl'^' 
Building. The Attorney General should be apprised of our -definite desire tKat 
the building be located across Pennsylvania Avenue from the justice Building 
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UNITED states GOVERNkS 

Memorandum 


Mr. Callahan 


-date: October 24, 1962 


Mohc 

^DeLoacIi K 
JEvaas 
Gol. 

ftcsen TV- - 

Tcvelj. 
‘TlOtter.— 
Tele» .. 

G«n<jy 


FROM : £^Q. ’Smith Teie,)<»m— — 

^ ^ G«nay ...... II.. . ... 

subject: new EBItBUILDlNG 

Mr. Richard (Dick) Althaus, Administrative Assistant to the Regional 
Director, General Services Administration (GSA)y Washington,. D. C. called me 
regarding the new building on 10-23-62. Mr. Althaus is a personal acquaintance 

I and an excellent Bureau contact. He advised he had just received the space directive 
covering the new FBL Building from the GSA Central Office and stated he will coordinatt 
the various matters contained in the directive. He said he has a deadline of 11-30-62 , 
for submitting certain information to his Central Office. Mr. Althaus advised that he 
will be requesting information regarding, our requirements from time to time during 
this period. I advised him we are now in the process of compiling our special purpose 
requirements which should be ready shortly. I told him that we, of course, will 
cooperate fully with him on whatever information is required; 

We arerfortunate in having a good friend such as Althaus handling this 
matter. He will Insure the Bureau* s interests are well taken care of and be of great ^ 
help in. preparing the necessary requirements. 

RECOMMENDATION: 

None. I will maintain close contact with Althaus and keep you advised. 
Prior approval will be obtained before furnishing any detailed information; to Althaus 
with respect to this matter. 
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UNITED STATES GOVl^MENT 

Memorandum 


Mr. Callahan 


FROM 


subject: 


C. Q. Smith 
NEW FBI BUILDING 


date: ^10-29-62 


While discussing space matters with Mr. Edgar Ford^pace Officer for 
the Department, he furnished the following Jnformation regarding^the new FBI 
Building. 



On receipt of the Bureau’s memorandum of 10-22-62 regarding the attempt, 
by General Services Administration (GSA) to locate the building on a site other than 
across Pennsylvania Avenue, the Attorney General sent the memorandum to 
Mr. Andretta’ for an explanation. 

Mr. Andretta called Mr. Bernard Boutin, Administrator of GSA, and 
inquired as what and when GSA was going to do about the site. Boutin was somewhat 
I evasive and mentioned the fact that GSA has a firm 5 year lease for conversion of the 
old MetttaitB Storage Co. warehouse building, which is in the area desir^^'for the new 
buildihgi This lease does not have a cancellation clause and GSA stand^ to have to 
pay the rental even if the building is never converted and occupied. This has^-placed 
GSA "in a bind" and Boutin wanted to discuss this with the Attorney G^erahc* 

■> *:r, ' 

Andretta then wrote a memorandum to the Attorney General stating that 
the facts,were exactly as we had set forth in our memorandum of 10-^2-62.r> Andretta 
went into'the background regarding the blunder by GSA in executing i^irm 5. year 
! lease foi;Ta building in theiproposed area and the fact this was done despite warnings 
.from the Department and from within GSA that this building was in the proposed area. 


also pointed out that the lease on this building is with the Dicker and 
LawrenceUirm which converted the old Washington Evening Star Building and leased 
it to^he Government. The Department occupies space in this building. Andretta 
advised the Attorney General- that Dicker and Lawrence originally had Mr. Ian 
Woodier, owner of the Woodner Hotel in Washingtoi^ listed in their firm name since 
.he was ^rnishing the money for the operation. His name was dropped when the 
;De^fartm^ began prosecution of Woodner on a tax charge. However, he has retained 
a.finalicla^interest in the firm and is alleged to have also furnished the money to 
»puV<^a'le th^^erchantsStorage Building which Dicker and Lawrence now have a lease 
witH^the Government to convert to office space. — //(^ O/ — ' t ' 

'h ■ ifeXlOSS; ^ ‘ 

On receipt of the above 5y the Attorney G 
told him that what with the Mississippi situation, thB 
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a situation and other very 
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Memorandum to Mr. Callahan 
Re: New FBI Building 

pressing matters, he did not have time to listen to Boutin. He instructed Andretta 
to get in touch with -Boutin and handle the necessary details to firm up the site. He 
instructed Andretta to advise Boutin the building is to be built! across Pennsylvania 
Avenue as originally proposed and nowhere else. 

Andretta again talked to Boutin on 10-26-62 at which time Boutin advised he 
would have his planning staff draw up the site proposal within the next week. , He will 
then schedule a meeting with Andretta to go over the matter. Andretta will request 
Bureau representatives to attend this conference. 

RECOMMENDATION: 

None, for information. I will continue to follow and keep you advised of 
developments. 
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BUILDING 






The Regional Office of the ^nerarSe^ices'’^3mihi 
has received instructions from GSA Headquarters to prepare a'Space'Directive 
in connection with the new^BI^ building. A copy of these instructions hasf i^en 
obtained. In connection; therewith, a conference at GSA Regional Office ws 
attended by SA’s Charles Q. Smith and John P. Dunphy, Administrative Division. 
GSA repre sentatives in attendan^^'^i^l ^wis pypayid^ nr James .AiVGbrnrt jhy^ 
WarreiK^lffe^^dr^^ast, and L^^a;^ori^^ bFnot^dTfnaf ~ 


Warren 


l!)avi5;^n andJiarr is’^r e BureaiPcontactsa^ are very friendly to the^Bureau. 
Davidson is chief of the Space Survey Unit ^ the Regional Office. 

GSA representatives advised that in order t3 compile information 
requir,ed for the Space Directive, it would be necessary that a. survey he made 
of the’fexisting Bureau space and that they be furnished with our net space 
requirements, including any special facilities required. Special structual 
requirements and mechanical facilities which require specific locations within 
the building must also be detailed.' It is noted the instructions indicate that a 
fall-out shelter will be included in the new building. 

The total estimated maximum cost of the new building is $60, 000, 000 

( with a gross area of 2, 376, 000 square feet, and net assignable space of 
1, 474, 000[ square feet. ' , ^ A 

’ « 7 ' ■ V* ^ 

We have already compiled some of the information required by GSA^ 

As a result-of the conference with GSA, the men mentioned above \^11 be assigned 

I to assist the Bureau in setting forth our requirements for the new, building. 

This will ibe a definite help and advantage to the Bureau. These individuals are 
skilled in this type of work and their 'regular GSA duties entail nixing surveys of 
this type in connection with new buildings. We will, of course, accompany them 
in their surveys and guide their efforts to insure the Bureau's interests are well 
protectecir" The making of such necessary surveys and compiling space requirement:, 
data is the responsibility of GSA. We are fortunate in having individuals who are 
friendly to the Bureau conducting the surveys. 
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Memorandum to Mr. Mohr 
Re: New FBI Buidling, 


Since these men will be entering Bureau space (escorted by Bureau 
personnel) their names werejsearched through Bureau. indices and the Identification 
Division, records. No, derogatory identifiable information wasffound, on Davidson, 
Arbogasl or Harris; Concerning Gorman; born 1-9-12; Bureau files reflect one 
James A. Gornian, same date of birth, applied as a Bureau messenger in 1930, 
(67-17299). The. interviewing official did not recommend him,.»stating he»presented 
a fair appearance, 'appeared listless, and was dressed in a somewhat ultra- 
fashioned attire. Gorman again applied.for a Bureau clericai,iX)sition in 1934. The 
interviewing official recommended him favorably, but he was. hot appointed. 
Investigations revealed he was absent and tardy many times in high school. Credit 
records revealed a law'suitsagainsthim by a*store.for $53. 50 for which judgment 
was obtained; ;He;was sued for'annulment of-m^riage by his wife in ; 193 i but the 
suit. was dismissed in 1933. A memorandum by Mr; Tracy in 1934 m^es 
reference to an inquiry by Gorman concerning his application. TTie memorandum 
■states, "This applicant' seemed :rather annoyed.that he had not been-tendef edjan 
mppoinfmept seemed extremely tempermental; and when ce was advised that. he 
could^npt expect early consideration of his application' he. appeared.to get quite 
irritable." 


The records of the Identification*Division reflect^that fingerprints were 
submitted on James A. Gorman, FBI #965-186, same date of birth, by the U. S. 
'Marshal, Detroit, Michigan, on 7-30-35, on a charge of desertion - removalio 
Washington; D. C. , disposition being, case dismissed, byxommissioner. Finger- 
prints werealsosubmitted; 8-5-35, by the -Police Department, Washington, D;' C. , 
on a charge of non-support. No disposition reflected. 

RECOMMENDATION: 

1. That GSA, employee James A. Gorman be permitted access. to 
Bureau space in the company of avBureau^employee, in that the derogatory 
i nforj jiatiQiLLon.him in our files occurred over twenty-five years ago and is not of 
such a nature to deny access. 


/'2; That- GSA employees, Lewis G. Davidson, Warren Alfred Arbogast, 
and L. Raymond Harris'be . permitted access to .Bureau space in company of Bureau 
employees to niake,necessary.surveys;sincef Bureau files xeflect no identifiable 
derogatory information on. these individuals. Weiwill work closely with GSA onihe 
planning of our newbuildingito insure that . theiplans'for .this building meet all our 
.various requirements. 
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you were previously advised by rnemorandum dated November 8, 
1962, that the Regional Office of the General Serv ice s A^ihist r ation ( GSA) 
had received instructions from GSA headquarter^o iprl^re a^Sp^^ Directive 
in connection with the nevRlFB^ building. It was:recommended^thatiour GSA 
employees be permitted access to mrehu space, in the company of Bureau 
eiriployees in order that a survey might be made. 

Ci 

GSA has advised that two additmnalTInaivldaals-have-been 
designated, to assist the Bureau in setting:forth our requirements. for the new 
building. They are Robert A. i Carnes, and.Harry, A. Turner. Bureau files 
;and the records of the Identification Division have been reviewed arid no 
identifiable derogatory information was located. 


RECOMMENDATION: 




j>o6^ 




That. GSA employees Robert Af^Carnes ; and Harry ^^^TSirner be ^ 
permitted access- to Bureau s]^e“flnKe^mpany*xJf Bureau, empoyees^ ib 
assist, in the necessary survey. /\ 
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Memorandum 


UNITED STATES GOVEI 


TO 


Mr. Mohr 


FROM 


N. P. Callahan 


O 



date: November 21, 1962 


subject: 


NEW FBI.BUILDING 
» » * 




You, have been advised by previous memoranda that the'Regional 
Office*oi the General Services Administration (GSA)j.has been instructed to 
pregar” a Spac^Directive in connection with the new FBI building. 

^ fi-i O 

fT\ C3 

^ TheIGSA team, consisting of five men, began the on-the-scene 
sur^y o^Bulcdatb space on November 19, 1962, in the Identification Division. 
Theyicompleted This. on Tuesday, November 20, 1962, and have advised that 
thej^ntend togoover their findings on this one division and prepare the 
necessa^^data, after which we will go over^it with them to insure that there 
is a meeting of . minds on all items and to insure that nothing has been overlooked.' 


They anticipate returning on Monday, November 26, 1962, to survej^ 
the Files and Communications Division. They will next survey the Laboratorjy 
Division and then the Administrative Division. 



A definite. impression has been gained working.with these five GSA 
eniployees, that their main purpose in compiling, our space, and special purpose 
requirements is to insure nothing is overlooked. They* have 'had ..rather wide 
' experience in this type of thing, and I feel that we can certainly benefit by some 
of their observations and suggestions. They were quite pleased with the prompt 
and forthright answers they received to questions asked while in the Identification 
Division and commented favorably upon the efficiency, of that division: Their 
approach is one of trying to determine what we might consider to be an 'ideal 
space layout for each of our operations. They want us to express these feelings 
and ideas and stated that the more information we can give them along these 
lines the better job they will be able to do for us. We are indeed fortunate in 
this regard. 


1 - Mr. Belmont - sent direct 
1 - Mr. Conrad - sent direct 
1 - Mr. Tavel - sent direct 
1 - Mr. Trotter - sent direct j.. 

l-Mr. C. Q. Smith- sent 
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Memorandum to Mr. Mohr 
Re: New FBI Building 


While going through the Identification Division, they looked into 
every corner of our space wanting to know such things as weight of equipment, 
power requirements, and anticipating expansion needs per year by square foot. 
The probable use of conveyer systems and the optimum in lighting were 
discussed. Concerning lighting, they intend to contact other divisions of GSA 
to determine what research may have been done in the Government on this 
that we might utilize. 

With respect to their desire to look into each corner of Bureau 
space, the question comes up concerning the advisability of permitting them 
to view space in such places as the Laboratory and Washington Field Office 
where technical surveillance equipment and the like are located. At this early 
stage in the planning for the new building, I do not feel that we should permit 
these men such access. While Bureau files fail to reveal any identifiable 
derogatory information on them, their purpose could be accomplished by 
furnishing them with a diagram of how we want these rooms set up in the new 
building, roughly sketching in the floor spacing of each piece of equipment and 
the exact size and weight of any large items. Electrical power requirements, 
acoustical features, ventilating features, and any other special requirements 
should also be noted for their information. These men on the survey team have 
a high regard for the Bureau and I feel they will certainly go along with us 
in this regard. 


RECOMMENDATION: 


1. That the Laboratory Division and the Washington Field Office 
prepare the rough sketches mentioned above on those special purpose rooms 
the GSA survey team will not be permitted to enter. If you approve, WFO 
will be telephonically advised: 


2. That the I^^ora 



S/lc 


practice ascertain the 
weight of each piece of unusually heavy equipment that they desire to have 
placed in the new building. GSA needs this to determine floor weight requirements 
for new building. 
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UNITED STATES GOV^PbJMENT 

Memorandum 


TO 


Mr. Callahan 


date: November '27, .1962 



$wjliv«n j 
Tovel 1 


FROM 


(. Q. Smith f 


subject: new FjBjtBUILDING 



You will recall my memorandum of l0-59-62'advised that me Attorney 
General had instructed Mr. Andretta to get' in touch with Mr. Bernard^outin, 
Administrator, General Services Administration (GSA),to finalize the site across 
Pennsylvania Avenue for the new FBI Building. At that time Boutin advised Andretta 
he would have his planning staff draw up a site proposal within a^week and then set 
up a meeting ’(with Andretta) to go over the matter. 


ry 


■4 > 


Mr. Andretta was on leave from November 12 through November 23 and 


•inquir^ reflects Boutin has not yet scheduled the meeting with Andretta. However, 


11 


II 


Mr. Eidgar Ford in Mr. Andretta's office met with Mr. Boutin and Mr. R. T. Daly, 
Commissioner, Public Buildings Service regarding other matters on November 20, 
1962. tAt that time Boutin advised Ford that he and Daly would be in contact with 
Andre§a during the week of November 26 to set up the meeting regarding the 
b^ildinlgASite. 


RECOMMENDATION : 


Recommend we consider contacting Mr. Andretta and request he have 
GSA officials proceed with the site approval without further delay. 
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During the last session of Congress, Un excess of twelve million dollars 
was approved in the General Services Administration (GSA) appropriation which 
represented;preliminary funds for a new FBI building. During the preliminary negotia- 
tions and even during the hearings in the Senate it was quite apparent that this new 
building was to be located across Pennsylvania Avenue from the present Justice Building 
in the area*bounded by Pennsylvania Avenue on the South, E Street on the North, and 
Ninth andJ^yenth Streets on the East and West, respectively. There has been newspaper 
publicity which could only have come from GSA that this was the intended location of 
this building. Certainly Congress in appropriating preliminary funds had in-mind this 
site because of the amount involved. We have made it clear to GSA that the, FBI was 
interested in having the building located as indicated. 


Subsequent to the approval of the GSA appropriation bill, Mr. Bernard 
Boutin, the Administrator of GSA, has been in contact with Andretta’s Officerand 

( indicated a desire to discuss the location of the proposed FBI building. Andretta has 
told me that Boutin had in mind three alternate locations that he wanted to discuss. 

The matter has progressed to the point where Andretta has presented the matter to the 
Attorney General, who instructed Andretta to tell Boutin that he, the Attorney General, 
wanted the building across Pennsylvania Avenue and he did not want any further delay 
about it. Andrejtta has told me that he has so informed Boutin. The matter was left a 
that Boutin would still come over to see Andretta to discuss the proposal and at the 
time Andretta had indicated to Boutin that he, Andretta, was ejqiected to take a couple* 
of weeks of leave and would talk to Boutin about it upon his return. Andretta came 
back to work on Monday, November 26, and I have been in touch with him several times 

U- II^Ol -^(o 

In the meantime, we have been following with contacts at GSA and have 
learned that the employee responsible for getting up the data on the new buildii^ for 


Boutii^ha*s andicated that he. plans to recommend to Boutin that the new FBI building 
be loS^ecl/dcj^oss Pennsylvania Avenue where we want it,^.,^jhis information was given 
to us very con|identially. This same employee indicatedUnai.he wduldi’have all his 


rm^aterial reader for Boutin early next week and he did not indicate there were any 
Gbje'Cti<mi^in6mESny source to this particular site but that certain^clearances ^ould be 


I necessary with the National Capitol Planning Commission and pe J i « i| ^ <?ttTgr groups 


jb^forelhey could go ahead. 




1 - Mr. Callahan 
1 - Mr. C. Q. S 
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Memorandum Mr. .Mohr to Mr; Tolson 
Re: NEW FBI BUILDING - STATUS; 


I talked to Andretta again'last evening and ! told him that GSA was pre- 
paring the material and would havedt ready by the early part of next week. ^Andretta. 
toid meme had been in telephonic contact with Boutin and Boutin said that he is planning 
to get,together in Andretta's Office early next week. and that he, Boutin, wanted to 
iron out the question of D Street, ‘whether it should be arcaded or. closed off entirely 
in'the event^the building was located across Pennsylvania Avenue. Boutin indicated 
he would have to get approval frbna the District of Columbia Government to close 
D Street. It was pointed out to Andretta- that D Street ends just past Tenth Street 
where it. merges with‘Pennsylv^ia A.venue and it would seem to make little difference 
if it was. closed off and was ended at Ninth Street. Andretta agreed. Andretta also 
told'me that he ; would; contact me when the*meMing was set tip with Boutin so that I 

I shall continue to follow this with Andretta and we, shall continue to follow 
with our contacts in GSA to see if we can get the matter resolved at the earliest possible 
time. 
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In my memorandum of last week, I indicated that Mr. Bernard Boutin, 
Administrator of General Services Administration (GSA), had indicated he would get 
together with Andretta to discuss the site for the new FBI building during the early part 
of this week. 


I c^led Mr. .Andretta and asked him, if he had received any word from 
Mr. Boutin and he stated he had not and that he would make an effort to call Boutin and 
arrange a meeting. During the conversation with Mr. Andretta, I told him that we very 
definitely wanted to be sure that the building is located across the street and were 
desirous of having D Street closed off and were definitely opposed to any arcade for 
D Street. Mr. Andretta agreed that he was in complete accord with this observation 
and that in talking to Boutin it appeared to be the consensus of opinion of GSA that 
D Street should be closed off and not arcaded. 


‘Mr. Andretta subsequently called me and stated he tried to contact Boutin ' 
but determined that Boutin and his Deputy were out of the city, and would not return imtil 
Friday. Andretta left word in Boutin's office to have him call Andretta on Friday. He 
said he would let me know if he is able to set up a meeting; or if any other developments 
occur. I pointed out to Mr. Andretta that it was imperative that this matter be d^^i^d 
soon because many of the people in the area affected dre making inquiries o Lus/a nd**^ 
obviously it is creating problems for them, because they. do not know what th^Gw;orn- 
ment is going to do. Sonae of the people have property which has been vacat^ ana 
appear to be desirous of leasing and, obviously, they would have trouble lining up a 
tenant while the question of our site remains unresolved; I also told him that some of 
the merchants across the street have been making inquiries as to what, if anything, is 
going to be done so they can plan for the future. I also called to his attention the fact 
that the Merchants Storage Company apparently was being renovated and that this work 
was going ahead rapidly. You will recajll thal GSA-signed a firm five-year lease with 
the owner of Merchants to convert the D&lding.1from a warehouse to office space for 
Government employees. It certainly is a silly 'was{^6ff money to permit these people 
to go ahead’and renovate the building ^50, ttiem decide to tear the building down to house 
a new J5'BI buildmg.,, CertaMy tte Government ^Uld be charged with. any; cost on the 
part ol»'anjcowhe¥'ortliis buudlrg in connection wi^h (his renovation 'work. 

1 - Mr. 1 7 ^962 REC- ,42 Ijk - //^ it 

1 - Mr. C. Q. Smith 4 
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Memorandum Mr. Mohr to Mr;, Tolson 
Re: FBI BUILDING - STATUS’ 


Last*night‘I attended a Buildings Manageihent Association meeting whose 
membership is composed largely of*GSA employees and in discussing the building site 
with an official from-GSA he told me that as fartas he knew all of the planning material 
that he has seen.ln GSA has indicated that the 'FBI buildihg is to be located across the 
street from the Justice Building. He was not aware oLthe fact that Boutintwas holding 
up a decision ih this matter and he a^eed that-a decision should be made promptly. 

He also stated that we were very fortunate in beings considered for the site across the 
street from the Justice Building because it is one of the few^remaining areas scheduled 
for a monumental'Structure as distinguished from the new.type of office buildings being 
put up in other areas in Washington. The naonumental structure would mean thatit 
I would' conform to the type of . building in the Triangle area similar to the construction 
, J of .the Justice Building. 

As'indicated, 'Mr. Andretta stated he would keep me advised of any 
de velopments and I shall continue to follow this with him to see if we can get the 
matter ‘resolved in the near ^future. 


I 
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UNITED STATES GOV^ 
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TO 


MR. TOLSON 



Si*llivon . 

Tovel , 


FROM : J. P. MOHR 

O 

subject: NEW iFBI BUJ LDJNG- 
STATUS 



,■ Mr. Andretta called me this afternoon and stated t 

Bernard Boutin, the Administrator of General Services Administra- 

i tion (GSA), was to see the Attorney General on Monday, December ll 
1962^'^at 4:00 P. M. , concerning the site for the new FBI building. 
According to Andretta, he said it was his opinion that the matter was 
pretty well wrapped up that the location to be selected was across-the 
j (street on Pennsylvania Avenue. In talking with Andretta, he is not 
I I certain of this but is basing it upon information which he has picked 
1 Jup at GSA. 


As I have previously reported, we know that a subordinate 
of Boutin’s has recommended to him that the FBI building be located 
across the street in the area boimded by Pennsylvania Avenue on the 
South, E Street on the North, Ninth Street on the East and Tenth Street 
on'the West. 


( 


According to Andretta, he has not been invited to the 
meeting in the Attorney General's Office but he said he would let me 
know of any developments. 

1 

The foregoing is submitted for your information at this 



time. 
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Mr. Andretta. called me yesterday and asked me to drop by and see him 
which I did. He said that on Monday, 12/17/62, Bernard. Boutin, Administrator, 
General Services Administration (GSA), had called to see him, Andretta, in the absence 
of the Attorney General. He said that Mr. Boutin had left with him two maps and a 
memorandum describing proposed sites for the new FBI building. 

Mr. Andretta showed me the maps. One of them was of the downtown 
airea and had proposed locations across Pennsylvania Avenue, where we desire the 
building to be located, and another proposed location at .Pennsylvania Avenue at Sixth 
Street on the North side and one in the vicinity. of Seventh and H Streets, N. W. 

Mr. Andretta said this latter site, however, was out for consideration. The second 
map showed the airea outside of downtown Washington and has .as proposed sites 
Bolling Field, Suitland, Maryland, and U. S., Bureau of Public Roads property, at 
Langley, Virginia), which is where the CIA building is located. 

Mr. Andretta stated that Mr. Boutin had indicated that if the building 
were constructed .North of Pennsylvania Avenue where we want it that it, in all proba- 
bility, would not be a monumental structure, that there was a planning group which 
wanted the area to contain modern types of buildings with stores and the like at street 
level. I told Mri; Andretta that we did not want any building with a;rcades, stores and 
the like; however, we would abide by any decision as to the t 3 ^e of)building> namely, 
monumental or moderp, so long as it was a desirable, suitable, office-type building. 

Mr. Andretta stated that consideration had been given to possibly locating 
the building South of Constitution Avenue between Seventh and Ninth Streets, which is 
the big vacant lot between the National Gallery of . Art and the National Museum. He 
pointed out that if the building was constructed in this area it would be a monumental A 
type of building and he thought it would be a desirable location since it would place it 
directly on the Mall. Mr. Andretta^said^that Boutin had left the material with him, ^ ' 


Andretta, to discuss with the Attorney General and Boutin asked that the Attorney 
General write a letter to him, .j^^tin, specifying where the building should be located. 

l:Z: »*deo 




B, DEC 27 '33j 



Memorandum Mr. Mohr to Mr.. Tolson 
Re: NEW FBI' BUILDING. 

1 

t * ' i 

Mr. Andretta said he pointed out to BouUn that the Attorney General had already 
written a letter 'to him saying he wanted the ^building across the street’ on Pennsylvania 
Avenue. Andretta said, however, 'in order to resolve*lhe question he planned oh 
discussing.the ‘Various sites with the Attorney General and would write a letter to 
< Boutin specifying e^ctly. where'the Attorney General Ihought'the building should be. 

I told'Mdretta as'far.aswe were concerned we thought’ the. building should be. across 
the street on Pennsylvania Avenue, thatthis site had been decided upon previously and 
* it was . on the basis . of this location that . Congress appropriated 'over 12 niillion dollars 
to GSA to acquire the site. 

I 

I again reminded Mr. Andretta that we ought’ to get this thing, settled 
promptly and he said he hoped . to, see the Attorney General In the next day or two. He 
said he would keep me informed reg^ding developments. 

The foregoing is submitted for your information. 
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The General Services. Administration (GSA) is continuing the 
survey of existing Bureau space in connection with the planning for a' new FBI 
building. 


In each of the divisions surveyed thus far (Identification Division, 
Files and Communications. Division, Laboratory Division, and the Administrative 
Division), thejmen from GSA have pointed out the desirability of each division 
I having-aiconference room where an Assistant. Director can hold conferences 
J which are now held in his office. The size of each of these conference >rooriis 
to be determined by the number who normally attend such conferences. These 
rooms can also be utilized for conferences with people from other Government 
agencies and'the like. The question comes up as to the necessity of having 
conference rooms for the various section chiefs in the Bureau. They, of course, 
have conferences with their employees and have need for a conference room. 

Thus far the men from GSA have been rather liberal in suggesting or acceding 
to suggestions of conference rooms for section chiefs. It is felt, however, that 
if each division has a conference room under the control of the Assistant 
Director that this could be used by his section chiefs when not being used by the 
Assistant Director. If we permit every section chief to have a conference room / 
iQjthe aggregate our conference room requirements will certainly appear 
excessive. Not necessarily as a substitute, but to meet some of the special 
ne’eds,rsmall interview rooms can be provided for those sections where they 
would be necessary. Of course, if GSA indicates the desirability of having a 
few extra conference rooms in the new building we will interpose no objection. 

RECOMMENDATION: 


re< 


That we advise the- pSA survey team that each Assistant Director 

(should be. provided with a conferenc^jrcwm contiguous with his front office space 
and that? generally no;:(}onference*roomsme^ be provided for sectiph'chiefs and 
thai where necessary small interview rooms be provided in tlie various section 


1 - Mr. 
1 - Mr. 
1/2 Mr. 
iy>- Mr. 
- Mr. 


Callahan 
Conrad 
Evans ■ 
Rosen 
Tavel 


196 * 

P(12) 


re gasj^ers 
r. DeLoach 

-Mr. Gale S 
- Mr. Sullivan * 
Mr. Trotter ^ 





'11 0EC^fT^962 

_ 




ornoKAi rotM NO, 10 




UNITED STATES GOVj 






t 




Toisoa 


Memorandum 
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TO 


FROM 


subject: 



date: December 19, 1962 



R«se» 


.5ulUv«n , 
T«vel -j 


N. P. Callahan 

. o 

NEW KBI.BmiDINGL-. 
SIZE dPDFFl'CES FOR 
ASSISTANT DIRECTORS 
AND SECTION CHIEFS 


Trot:tei-* 
Kotmei;! 



In connection with a survey .of our existing ^ace presently being 
conducted by. the General Services Administrationv(GSA) it is felt that we 
should arrive at a standard size ior the offices of -Assistant Directors and 
section chiefs in. the planning for the new PBI building. At the present time 
these offices vary in size as necessitated by.the. existing structure of the 
various builfflngs we occipy. 


It is felt that a room of 400 square feet will be ample for -an 
Assistant rector and 300 square feet for a section chief bearing in mind 
that each division will probably have a conference room contiguous to the 
front office space of the Assistant director, fecial provisions will be made 
for the i^ace requirements for the offices of Uie Director, Associate Director, 
and the Assistants. to'the Director. 


RECOMMENDATION: 


That in planning for the newPBI building, rooms of 400 square 
feet be provided for each Assistant Director and 300i square feet for section 
chiefs. 
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The General Services Administration (GSA) is currently 
surveying Bureau space to obtain our requirements for the new FBI building. 


In this regard we should advise them as to whether or not it is 
desired that the new building contain an executive dining room. This is 
normally a dining room to accommodate 25 to 30 people with its own kitchen 
located in the vicinity of the office of the head of an agency and utilized by 
certain executives of the agency and the Director when he has luncheon guests 
from other agencies and the like. It would appear desirable that such a feature 
be included in the new FBI building. 

RECOMMENDATION: 



! That the GSA survey team be advised that we desire the new 
FBI building to include an executive dining room to accommodate 25 to 30 
people. . 
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subject: 


NEW ^EBI BUILDING 
LIBRARY FACILITIES 



Men from the General Services Administration (GSA) are 
currently surveying Bureau space to obtain our space requirements for the 
new FBI building. In this regard several of the divisions currently have 
their own libraries, such as the Domestic Intelligence Division and the 
Identification Division, in addition to the main Bureau Library maintained by 
the Crime Records Division. While the Training Division does not have 
library space:sei aside as such, they do have a good volume of books -"v^hich^^ 
are utilized for legal research. The Domestic Intelligence Division, has 'v'* 
requested, that the new building provide for a library for the Central Research 
Section to' be located within the space occupied by that Section and that such a 
library is essential for the use of that Section. . , ' . 


I 


In planning for the new FBI building it is felt that we sjioiild have 
one main library in the building which would contain all of the books jibw in our 
separate libraries. This library could be set up so that it would have separate 
alcoveS'fOff the main room for reading, research, and study. 


RECOMMENDATION: 


.s 

o 




That all existing libraries in the Bureau be con§plidatedynto 
one library in the new FBI building. 


71 
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1 - Training Division 
1 - Domestic Intelligence Division 
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TO 




MR. MOHR 


date: January 3, 1963 


FROM 


N. P. CALLAHAN 

(9 

subject: new FBI OFFICE BtHtDING 




T.I., Room , 
Kotni«» j 
Goody . 


There is attached a clipping from the Washington Post issue of 1-3-63 
which indicates the General Services Administration (GSA) has selected the site 
across Pennsylvania Avenue for the new FBI building. As you know, this is the site 
which the Bureau and the Department had recommended as being suitable and 
satisfactory for the new building. 

■» 

' This article indicates that GSA hopes to begin construction by December, 
1964, with completion Expected in late 1967. This article further states that the 
FBI is now housed in nine locations in Washington, D. C., and the 'building will 
accommodate 7, 500; employees. Actually, the Bureau occupies only six locations 
within Washington, D. C., proper which facilities will be housed in the new building. 
The other three locations are the Resident Agencies in Alexandria, Virginia, 
Montgomery and Prince Georges Counties, Maryland, which GSA includes in its 
compilation covering District of Columbia locations. GSA is aware that the above 
[Resident Agencies will not be housed in the'new building. The estimate of 7, 500 
employees to be housed in the building is the figure arrived at by GSA as the 
projected number of employees which the building will accommodate when completed 
in 1967. 


RECOMMENDATION: 
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None. For your information. 
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Block to North of Pennsylvania Ave. 
Selected as Site for New FBI Building 


By Jean M. White 
stilt Rtporter 

The General Services Ad 
^ministration has chosen a 
block on the north side of 
Pennsylvania ave> “directly 
i across from the justice De- 
ipartment— as the Site for the 
60 -million* dollar FBI 
I building. 

<The new building will be 
i^big first step in the pro- 
gram to rejuvenate Pennsyl- 
vania ,avc. as the grand thor- 
oughfare and ceremonial street 
of the Nation’s Capital. The 
rehabilitation will focus on the 
north side, now largely a clut- 
tered hodge-podge of old build- 
ings. 

The site is bounded by Penn- 
sylvania ave. and £, 0th, and 
10th sts. nw, Tt covers 291.000 
square feet, including a 34,000- 
square-foot section of D .St, 
I which presently slices off a 
small triangle as it Cuts into 
the Avenue. 

Overtures ‘Jiave been made 
to the District to close D st. 
in this block. 

In announcing the selection 
of the site yesterday, GSA 
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The darkened area on the , 
map locates the site ap- 
proved- for 'the new' FBI 
building. 

Administrator Bernard L. 
Boutin said; “The site chosen 
for the new FBI building not 
only offers outstanding ad- 
vantages to the Government, 
but also will .provide a 'focal 
point for revitalisation of 
the Capital's most famous 
thoroughfare.’* 

The GSA emphasized the 
building design would be 
worked out in harmony with 


the plan now being developed 
by the .Pennsylvania Avenue! 
Advisory Osuncil. Boutin said 
the GSA had conferred in-^ 
formally with members of the! 
Council and the National 
Capital Planning Q>mmi$si6n 
and had obtairi^ their gen- 
eral approval of the site. 

Target date for completion 
to house 7500 employes, 
late 1967. GSA hopes toit^ 
ready for construction 
December, 1964. ? / , 

FBI activities now are 
tered at nine locations in th<* ■' 
Washington area, with the: 
main headquarters in the Ju$-| 
tice Department. 

Last year the ad hoc Com-I 
mittee on Federal Office 
Space recommended to the! 
resident that Pennsylvania) 
Avenue be revitalized to ful-f 
fill its original jrole as the! 
grand avenue of the Capital] 
City, The north side of the? 
Avenue, the report saidJ 
should be redone to pump, new 
life into downtown Washingj 
ton with a diversified array ofi 
new Government buildings! 
shops, theaters and smalr 
parks. . r 1 





Washington Post article of 1-3-63. 
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May Be Civing 
Ave. New Life 

By 'Wendell 'P. Bradley ' 

^ Ztttt JUp«rte; ' 

j The downtown site on Pennsylvania ave. chosen -for 
Jhe new FBI headquarters .will.be used to begin the ma- 
. jor- restoration of-that avenue as the grand -ceremonial 
thoroughfare, of 'Washington. 

The large $ite-at 9th at. "In* -'"" ■ - 

the presently dilapidated part! 
of the t avenue .presents aj 
- unique opportunity for a new 
departure In Federal archi- 
tecture and' for providing 
open space and greenery 
downtown. " 

This 1$ the .consensus of 
I officials In i the agencies con- 
; cerned. While the building it- 
Wlf is a Jong -way from -the 
drawing board 'stage, there is 
I j a general feeling that it prob- 
I ably will 'not be of the block- ' 

, filling style of, for Instance, 
the General Accounting 
Office building. 

Morton Hoppenfeld, Nation- 
al Capital .Planning Commis- 
I sion urban deisigner, said yes- 
terday that the FBI headquar- r 
ters may well be broken into ' 
a number, of smaller elements - n Q 

„ ‘This is the place for Presi- ’ 

r dent Kennedy’s interest in W' ^ 

the best examples of cont- 
temporary architecture to ^ 

show," Hoppenfeld said. ejW * / J i t 

a| Part of Overall Plan_ ^ ^ ^ 
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Y The idea that the new head- 
' [ quarter's would be a part of 
y the Administration’s overall 
^ plan to redevelop the avenue 
r was echoed by Government 
^ Services Administration 
officials. 

Nathaniel A. Owings, chair- 
man of the President’s Penn- 
I sylvania Avenue Advisory 
I Council, said the use of the 
llite for a new FBI building 
I Should fit into the Council’s 
raas JcallBlan. y\ 
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,v'l 

ftnvislons a broad swoop ofj 
greonery with fountains, gar-j 
dons and .other attraetlons to 
,make for. pleasant walling oid 
Iho ' avenue. The plan is to; 
fcake the avenue the ‘'grand. 
<■», I laxis” of the city from the Capw 
Ho the White House, as Pierre 
, I’Enfant Washington^ first 
•^AJanner, intended. 

. At present the- area from 
il3th St. to 6th st. is rundown 
> '(and contains, Hoppenf eld said, 
”only three valuable buildings: 
[the old Star Building, the 
^Raleigh Hotel and a modern 
(Office building at 13th st. 
t GSA Deputy Assistant Ad- 
ministrator John E, Byrne said 
GSA “buys completely” the 
Council’s "^ew that care shoul™ 
be taken not to line the north 
side of the avenue with a solid 
phalanx of office buildings. /^ 
; There is plenty of space, .be' 
'said, for the cafes and shops 
talked of by the Council. 
,,Owings has suggested that the 
'fcew FBT building itself might | 
[ ittclude cafes and shops on its 

ground floor Byrne ^id it 

too early to comnaent on the 
suggestion. • 

Until December, 1964 

As for the building owners 
I iTand merchants now occupying 
I ihhe site, they have probably 
IJluntil December, 1964, before 
*^4they must go, Byrne said. GSA 
(is concerned with giving a fair 
[price to the owners, he said. 
I^hose who don’t agree to the 
jbrice face condemnation pro- 
Codings - in ■which a price i^ 
'determined by the courts. 

The tenants, most of the 
small shopkeepers and resta; . , 
rant operators, are not reim-*- 
bursed by GSA for loss of 
their, establishments, Byrne 
said. ’ 

The city faces a loss of $103,* 
985 in real estate taxes and a 

4 I 1 . i ' " 
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[substantial amount in busi- 
ness and personal property 
taxes when the businesses on 
the site are. replaced by non- 
taxpaying Uncle Sam, District 
Fj'jj“\l Officer Kenneth Back 
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SAC, Chicago 

C c ^ y / > o/ * ^ ^(0 

Director, FBI 
NEW FBI BUILDING 


The Bureau has learned, from a confidential source, that 
the C. J, Murphy Associates, Chicago, Illinois, will be awarded a 
contract in connection with the design of the new FBI Building. 


Throu^ established sources in your office determine 
background and reputation of this firm, E:q>edite reply to Bureau. 
This information should be treated as confidential and under no 
circumstances indicate an investigation is being conducted of the 
firm or that the Bureau Is aware of the contract to be awarded. 
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Memorandum ^ 


UNITED STATES GOVERNMI 


TO 


Mr. Callahan 


FROM 


(. Q. Smith 

O 


subject; new FBI BUILDING 



Today I was telephonically contacted by . Mr. Kevin Flanagan, a former 
Bureau Agent, who is now employed in the office of the , Assistant Administrator for 
Congressional and Public Affairs, General Services Administration(GSA). Flanagan 
was calling concerning the announcement regarding the new FBI Building. He stated 
that GSA has received instructions to proceed with this project on an accelerated 
basis and, accordingly, has ; already unofficially negotiated for the architectural 
and. engineering firms which will handle design and constructionvQ^he building. 
Flanagan advised these firms are as follow^ architectural. C. J^^urphy and... 
Associates, Chicago, Illinois. engineering*^e rswenger. H och. A rnold and.A SjSO. giates. 
*~Akrd n, QHio. ‘THo^tateHlfialifiis information's strictly confidential and off the record 
ratlhT^irn^since no firm commitment can be. given to the above companies until the 
GSA space survey now in progress is finished. At that time the actual architectural 
and engineering contracts will be signed. Apparently the awarding of such contracts 
is a real financial plum and informatioi\ regarding such awards is very closely held 
among the top echelon in GSA. According to Flanagan both the above firms are well 
known, ,;highly reputable companies. A file check is being made -regarding the above. 


RECOMMENDATION: 

1 

None, for information. 
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Mr Hoover- 

Two itens of special 
interest fron the current 
news grist- 
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Regards, 




Lawrence Sullivan, 
Coordinator, 
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FOR IMMEDIATE RELEASE 
WEDNESDAY, JANUARY 2, 1963 


GSA #1872 


Bernard L. Boutin, Administrator of General Services, today announced 


selection of a site on the north side of Pennsylvania Avenue for a new building 
for the Federal Bureau of Investigation. 


"The site chosen for the new FBI building", said Boutin, "not only offers 
outstanding advantages to the Government, but also will provide a focal point 
for revitalization of the capital’s "mbsi famous thoroughfare. 


Boutin was a member of the Hoc Committee on Federal Office Space 
which last year recommended to the President that measures be taken to improve 
Pennsylvania Avenue so that it might fulfill its originally-planned role as "the 
great thoroughfare of the City of V» ashington, " transforming it from its present 
status as "a vast, unformed, cluttered expanse at the heart of the Nation's 
Capital. " 


The site selected for the $60 million building is bounded by Pennsylvania 
Avenue and Ninth, Tenth and E Streets in Northwest Washington. Its total area 
is 291,000 square feet, including a 34,000 square foot section of the present D 
Street. 

Boutin said that GSA had conferred with members of the National Capital 
Planning Commission and the Pennsylvania Avenue Advisory Council and had 
obtained their general approval of the site selection. 


The GSA Administrator noted that the site for the major new Government 
building will place it directly across Pennsylvania Avenue from the Department 
of Justice where the present FBI headquarters are situated. 


GSA examined a total of 12 sites, seven of them in downtown Washington,* 
before deciding upon the Pennsylvania Avenue tract. FBI activities are now 

scattered at nine different locations and construction of the new building 

authorized by the 87th Congress -- to, house some 7,500 employees will 
permit consolidation of FBI operations , Boutin said. 

The design of the new building will be in harmony with the plan for 
Pennsylvania Avenue now being developed by the Pennsylvania Avenue Advisory 
Council of the National Capital Planning^CPWroiAsion. 
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Mr. Mohr 





date: January 7, 1963 


N. P. Callahan 
LAVATORY AND SHOWER 
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,NEW FBI BUILDING 

FB/ BuiUnjC 



The survey team from the General Services Administration 
(GSA) is continuing their survey of our existing space and obtaining our 
requirements for the new building. 


In this regard, a question comes up as to the desirability of 
providing lavatory and shower facilities for Bureau executives. The survey 
I team has informally advised that such facilities are normally provided in. 
'Government buildings for positions comparable to those of the Director, 

Mr. Tolson, Mr. Belmont, and Mr. Mohr. Positions comparable to those of 
jOur Assistant Directors do not warrant a lavatory and shower in their office 
I setup. While there would be occasions when the Assistant Directors could 
make use of a private shower, it' is not felt that this need would be so frequent 
that we should request these facilities be extended to the Assistant Directors. 


RE COMMENDATION: 


That the GSA survey team be advised that we desire the offices 
of the Director, Associate Director, and Assistants to the Director to be 
provided with private lavatories and shower facilities. 
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Block to North of Pennsylvania AveJ 
[Selected as Site for New FBI Building^ 


By Jean M. White 

stiff Beportef 

^The General Services Ad- 
ministration has chosen a 
block on the north side of 
Pennsylvania ave. — directly 
across from the Justice De- 
partment— as the site for the 
nevsr 60 •million -dollar PBI 
jbuilding. 

I The new building ' will be 
a big first step in><he pro- 
grarn to rejuvenate PennsyJ 
vania ave. as the grand thor 
oughfare and ceremonial street 
of the Nation’s Capital. The 
rehabilitation vyill foeus on the 
north side, now largely a clut. 
tered hodge^wdgfe of old build- 
ings. 

The site is bounded by Penn- 
sylvania, ave. ahdiE, $th, and 
10th Sts. nw. ;It covers 291,000 
square feet, including a 34,000-y( 


DQQE:|Qi.C 
3Q0B 


square-foot section of D st., 
which presently slices off a 
small triangle, as it cuts into 
the Avenue. 

, Overtures have been made 
Sto the District to ‘close D st. 
jn this block. 

I In announcing the selection 
ipf the site yesterday, GSA 






w»»hto»tw> pflit 

The darkened ' area on the 
map locates the site ap- 
J proved for (the jiew FBI 
building. 


Trotter __ 
Tele Hoom 
Holmes ___ 
Gandy 


the. plan now being developed 
by the Pennsylvania, Avenud 
Advisory Council. Boutin saidj 
the GSA had conferred In-j 
formally with members of the} 
Council and the Nationalj 
Capital Planning Commission-’ 
and had obtained their gen 
eral approval of the site. 

Target ‘date for eomniptio 
to 'house. T.'SOO emnlnve^ "'.f 





GSA hopes to 
for construction 
1964. 


Administrator Bernard .. D. 
Boutin .said: "The. site chosen 
_^'or the new ,FBI building not 
only offers outstanding ad- 
vantages to the Government, 
but also will, provide. a focal 
point for revitalization of 
the Capital’s most .famous 
thoroughfare.” 

The GSA emphasized* the 
building design would be 
worked out In harmony with 


ready 
December,, 
i FBI. actiid ties now are Scat; 
tcre'd at nine locations in the 

fe Washington area, with the 
ain headquarters in the Jus4 
«ce Department. ' 

-Last year ad hoe Com. 
mittee on ^Federal Office 
Space recommended to the 
President that Pennsylvania 
Avenue be revitalized to ful 
fill its original role as the, 
grand avenue, of the Capital 
City, The .north side of the 
Avenue, the report said, 
should be redone to pump new 
life ■ Into ■ downtown Washing- 
ton with a diversified array of 
new Government buildings, 
shops, theaters and smsll 
parks. 
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UNITED STATES GOVERriJl 

Memorandum 


S 


date: 1-8-63 



TO : Mr. Callahan 

FROM O. Q. Smith 

J o 

subject: ^NEW FBI BUILDING. 

In connection with the survey being conducted by the General '^rvi^s 
Administration (GSA) regarding our space-requirements, ;GSA representativelriave 
advised their space directive includes provision for an auditorium seating 1200 
i people; They intend to make provision *in their planning, for ;this auditorium unless 
J the Biireau has someobjection. 

f- ) 

I < 

As a matter of interest it was ascertained the Departmen^l Auditorium, 
where the National Academy graduations are held’ seats 1300 persons. This is the 
largest Government owned auditorium in Washington, D. C. Licluding therconference 
rooms in the rear it covers a floor area of 16, 450 square feet. Such an auditorium 
would actuaUy use up approximately double that amount of spacef|fi a building, how- 
ever, since it would require a height of at least two stories to pfovide necessary 
ceiling clearance. Other Government buildings in the area Saving auditoriums are 
as follows : " ^ 

■ ^ > Q/ 

Seating Capacity 


Building 

Interior 

Smithsonian 

Commerce 

Health, Education'ahd Welfare 
GSA. 

Agriculture 

Npw 


800. 

550 

800 

500 

550 

550 

finn 





Reterral/ Consult 



'.y 



REG- 36 . 

The most practicaLand'eonvenient location for an auditor ium^js^oh’ the 
first floor of the building. This presents no particular problem^ther tlj^^Teducing 
the amount of prime first floor space, available for, pur 'use and the reduced floor 
load capacity which^the floor s, above' the ‘auditoiiifn will have. This wo^td probably 
preclude Ipcating files or other concentrated wei^htjopjBj:aUQixs«ii& these-areas. 

wnt“'"^There is^^l^ssi^ of-course^ ?that‘.ifflfti2i^ tSfSShe size and central 
location of this auditorium we will receive requests from other Government' agencies 
for its use. Such requests, if they materialize,“'StJliId be turtreydowh if desired due- 

to prior comm^^ of the auditorium and.the security problems involved. 
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Memo to Mr. Callahan 
Re: NEW FBI BUILDING 


RECOMMENDATION : 


u Recommend we make no objection to GSA. including a 1200 seat 

auditorium i n the new building. 

"w 



^orO 
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UNITED STATES GOVERNMENT 


% 

NMEN 

Memorandum 

TO ; Mr. Callahan 


FROM 




subject: 



Smith, 




EWTBI BUILDING 




datje: 1-7-63 



While talking-with L. A. ^Ziernicki, Chief, Space Mai^gementfDTvision, 
GSA “Regional* Office, he advised the following regarding, the renovation of the Mer- 
chants Storage Warehouse; You will re^L this building is loca^d in, the. area' which 
will be razed for construction of the new^UI; Building. Although GSA was aware 
of the above, a contract was recently let to the DickSirand'Lawrence'Compahy, 

' vyhich controls. the building, to remodeLit for office space and lease it to the 
Government on a firm 5 year lease. 


Ziernicki stated Dicker and. Lawrence are being advised^lo suspend all 

I renovation. The.Government will,. of course, have to make a* settlement with the 
^.above^compaiiy for expenses to date as well as loss ihcurred as result of .the can- 
cellation of the lease; 



R£C- II 
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UNITED STATES GOVERNMENT 

Memorandum 




TO 

FROM : 

subject; 


Mr. Mohr date; January 8, 



SURVEY OF DIRECTOR’S 
AND^R. TOLSON'S OFFICE SUITES 
NEVTFvU]^ BUILDING ,, 


1963 



Candy , 



The General Services Administration (GSA) team is continuing 
their survey of our space requirements for the new FBI building. 

In this regard, they desire, if possible, to observe the space 
presently occupied by Mr. Hoover and Mr. Tolson and their staffs. This 
would be merely to determine the present layout. At a later date more 
detailed plans will be formulated for the space to be occupied by the Director 
and Mr. Tolson making special provisions for such things as conference 
room, private elevator, and the like. 


In order that the GSA survey team may view this space without 
disturbing the Director and Mr. Tolson, it is felt that this could be done while 
they are away from the building on an outside commitment. n 


RECOMMENDATION: 


f. j 




That Supervisor Dunphy, Administrative Division, extension 545, 
be advised when the Director’s and Mr. Tolson’s suites may be sjiownito the 
GSA sur^y team. 
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1 - Mr. Jplaytdh 
1 - Miss Gandy 
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UNITED STATES GOVERNMENT 

Memorandum 




TO 


FROM 


subject: 


Mr. Callahan 
I 5 ; Smith 

C> 

E W'EBl OFFICE BUILDING 


date: January 4, 1963 




..J. 




At the request of General Services Administration (GS^ Reg\onal Office 
officials I attended a meeting this afternoon in the office of Mr. L^A. Zi^rnicki, 

Chief, Space Management Division. Also present at this meeting were Mr. Hpward 
Denton, Chief,, Assignment Utilization Branch and Mr. Louis Davrasdn .who isf-in 
charge of space surveys under Mr. Denton’s ' . direction. Mr. ZjTe'fnicki stated the 
purpose of:^he meeting was to advise concerning developments in^ogardto planning 
forpthe neA^^FBI Building. He stated that the GSA Central Office Jhias given him the 
following deadlines. January 8, 1963, letters must'be out to all^3 owpers of property 
in 0?^area^here the building will be constructed officially advising th¥ni of*the 
Goyprnme^'s- desire to purchase their property. January 11, 1963, determination 
mu||L be rrihjle by the Department of Justice whether GSA will proceed by complaint 
oriby-,conde1mnation to acquire the above property. Mr. Ziernicki stated that if at 
all^ossib}^ GSA desires not to use condemnation due to the adverse publicity which 
it feels will result. . January 11, 1963 , a contract must be let to a private firm or 
firms for- appraisal of the above property. January 14, 196 3^ award; to be made of 
the architecturai^and (Dpgineering contract. In, this connection Mr. ^Ziernicki stated 
that it will be necessary-’ at that time to provide the. firms to which the architectural 
and engin'eeringtcontract will be awarded with at least a ’’broad outline" of all our 
special purpose jieeds'i,- 




Wejdiscussed the above matters at some length and I inquired of 
Mr. Ziernicki^s to why there was such a great rush all of a sudden. to get all these 
matters handled and during the past few months there^ has been no particular pressure 
p^ on laying the necessary groundwork.3 He staied«that/wSs not aware of'the back- 
ground,, that he had received his orders directly from the Central Office„andJelt 
I sif^ that they had, come from Administrator Boutin personally. While Ziernicki 
’’V.J'advli^ed that in his personal opinion the. above deadlines are not very realistic, he 


i has ndi^choice but to try to adhere to them as instructed by his CentraliOffice. ^ 

In regard to the information which must be available on I-I 4763 for awards 
df-jthe architectural ^^d, engineering contract Ziernicki advised that the GSA survey 
team would not be finisTied^fth^he very deta,iled,surveytnQW. in. progress covering 
our space. He st^tpd that he felt, however, that they could work with us during the 
next weekitojat least./?ome up'wm^a broad listing of what our. si5e,cial purpose. items 
such as conference rooii^P^udito^ium, firearms. range, exhibits areas,' Mechanical 
Section, automatic data processing,.:.. laboratory.space, ietc. will be. .All he 
desires by the 1-14-63 deadlirfd^s a comprehensive Jislina-ot-theraboye requirements 

O/. IllJAN 16^963 

16 % 6 j , (overk\^ 
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Memo to Mr. Callahan 

Re: NEW FBI OFFICE BUILDING 

without any particular detail. This listing, of course, need not be all inclusive and 
will merely be used to put the firms being awarded the architectural and engineering 
contract on notice concerning the numerous speciai’purpose items which must be 
designed into, this space. As a matter of fact GSA estimates that the. detailed survey 
now in progress will be 75% complete by that time and the remaining divisioisto be 
surveyed. Investigative, Domestic lntelligence and General Investigative, while 
comprising a large amount of space do not have any involved special purpose require- 
ments; therefore, we should experience no difficulty in being able to work out with 
GSA a compilation of our special purpose requirements by 1-14-63 as they have 
requested. 


RECOMMENDATION: 


None, for information. We will continue to work with GSA in compiling 
our space requirements with a view to having these requirements ready in final 
form as soon as possible. 



VI L. 
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TO 


FROM 


Mr, A, Ros. 


Mr, G, H, Scatterda' 





subject: 


;4 





date: January 8, JL963 
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INFORMATION CONCERNING 



1 In the attached clipping from the “JLeVters ^ 
to rthe Editor" of the "Washington Post and Times %ral3“i 
today, the captioned individual contents concerning “b 
recent publicity regarding the new FBI building. She. JL 
refers to the building as a " , , ,hft ge S' 

building for the FBI" and refers to it as a ",,,prdp'6sed 
jiew status symbol of authoritarian police activities" 
and indicates that FBI activities are not contribui’ive 
to a "grand thoroughfare and ceremonial street," 

€T 

^ — The attached clipping contains no address or 
Mother identifying information but from local telephone 
and city. -dixfictories , it was ascertained there is only 
one {listed in^the Washington area. She is 






Bureau files reveal that no investigation has 


been* conducted by the FBI concerning 
^ files do contain the following inforHUtion. 

I 



1 - Mr, Belmont 



6 2 JAN 28 13^ 


■1 - Kane ChecR 5eki6n 

u JAN ir i/ss 

Kamtcheck 


JAN 18 1S63 
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How shocking of BerMrd 1 . 
.Boutin, Admini$tr»tor of th« 
General Services Administra- 
tion, to disregard Jl other pos- 
sible sites 'and decide to “re- 
juvenate” Pennsylvania Ave- 
;nue^wjth a huge police 'state 
• building for the FBI. 

^etivities -"are not con- 
tributive ,to a “grand thorough- 
' lare and ceremonial street,” 
Why not revive Roman gladi- 
atorial combats in H. c. Sta- 
mum as a fitting climax to 
wremomal parades down 
«nnsylvanla Avenue as part 
of ^ proposed new status 1 
s^iwl of authoritarian police ' 
activities? , 

immense , 

Federal structure on the North 
side of the Avenue would be ^ 
architecturally indefensible. 

; Washington. / 


1 

1 




Washington Post S: Times 
Jan. 8, /963 
Page A 10 


enclosure 
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Herald 
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Avenue Advisers Prop 



■a 


A concept for a parWiie set- 
tins: for the north side of Penn- 
sylvania avenue has been at^n- 
doned by the.Presldent’? Penn- 
sylvania Avenue Advisory coun- 
cil. ' ‘ ' 

,The-.10-naan groupmet ’Tues- 
day , and dwldcd It needs 
more time than It had originally 
thought necessary to come up 
with a scheme for' redevelop- 
iment* of Washington’s -No. -X 
' thoroughfare. 

‘Tfhe Idea of a park-like set- 
i ting for the north side. In which 
I buildings could ■''float, is -no 
longer the .central Idea of agree' 
'ment,’' a council' spokeswn 
■said. 

“Instead, our feeling is it 
would 'be better to have JwUd- 
Ings interrupted by ■ plaza 
space.” , 

^e advisory group Is headedj 


by Nathaniel A. Owlngs. San 
riancisco architect. 

Will Not Intervene 
,ln another Informal action, 
the council decided it will not 
Intervene In the sibslding con- 


« 

^the, ground floor of the - new 
JrBI buildiirg. 

•Two-Block Site ’ 
This 290,000-square-foot 
building win occupy a twp-block 
^te facing Pennsylvania avenue 
between ,l?lnth and -Tenth 
streets and will extend to -E 
street. 

The opposition to commercial 
establishments would not rule 
out ' e.\hlWt spaces along * the 


troversy over the location oftstreet. or an FBI museum, -ac- 


the National Cultural Center 
A Pennsylvania avenue loca 
tlon for a iMut of the center 
has been proposed as 'among 
alternates ,to the Potomac Kivcr 
site provided by Congress. 

At Tuesday’s meeting, Roger 
%. Stewns. chairman of the 
Center’s trustees, told the group 
his board oppos^ a change In 
the center’s site. 

The group also heard Tues- 
^y that FBI Director J. 
Edgar Hoover was strongly op- 
posed to commercial space on 


[cessiole directly from the side; 
walk, it was explained. 

The couiwU'.s cV'.^f session 
; was* held in the offices of the 
National Capital Planning 
Commission. Members decided 
they wcAjld • .set «n their own 
“drafting operation” • shortly, soi 
that detailed designs, for treat-| 
iticnt of the avenue could be set- 
eown on pj^oer. [ 

Completion of the draftlnw 
work Is expected within aboutt 
three months, a spokesi»a“- 
said. tr 
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UNITED STATES GOVERI^InT 

Memorandum 


9 


Mr. Mohr 


FROM 


subject: 


date: January 11, 1963 


Tol*o» 
Be.moot - 

Couad ..... 
P«Loac]v _ 
£voa« ■ - ■ 

Cole 

Rosen 
$ulUvoi> 
Tovel ...... 

Trotter 
Tele. Room ■. 
Holmes 

- 


N. P. Callahan Teie.Rooi. 

^ f Holmes 

^ - 

DIR^OR’S AND MR. TOLSON’S SUITES 

NEW FBI BUILDING > 




The General Services Administration' (GS A) team has surveyed 
the existing space occupied by the Director's and Mi*. Tolson's Offices. They 
were accompanied by Mr. Mohr. They indicated that there were operations in 
each of these suites which could certainly use additional space, such as Miss 
Gandy's Office and storage in the Director's suite, and storage and a reception 
room in Mr. Tolson's suite. 


They were advised, and are in agreement, that the following items 
should be included in this executive office space in the new building: private 
elevator for the Director, private lavatory, shower and dressing facilities for 
the Director and Mr. Tolson, separate air-conditioning system with individual 
heat and air-conditioning controls in each room. An executive dining room wilfj 
also be provided to accommodate twenty -five to thirty people. A private / ' 
lavatory will be included for the female employees of the. Director's suite. V 




Concerning the Director's conference room, the GSA men asked 
if the prei^ent s^e of the conference room should be carried over into the new 
building, ^ if it should be enlarged. At present the conference room is 835 
square feet. With respect to the layout of the Director's suite, they desired to know 
I if Mr. Hoqver wishes to continue somewhat of the same layout whereby there is an 
’ inner cor^dor between the reception room and the conference room, with his 
office off the ojppbslte end of the conference room. From the standpoint of 

I security, iU woqjd appear that this arrangement should be continued in the new 
building.?,, ^ 

Another item we should consider at this time is the general location 
of the executive offices in the new building. The most desirable space would 

(appear to be facing Pennsylvania Avenue, on the top/loor. We do not know what 
the exact style of the building will be;, however, preliminary GSA directives have 
indicated that the penthouse area would total 80,000 square feet. 

fesHol.es. , e ..N v 
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i 

Memorandum to Mr. Mohr 

Re: Director’s and Mr. Tolson’s suites 

New FBI Building 



RECOMMENDATIONS: 

'That GSA\be<advised: 

1. When* the 'Director’s suite is layed out a hallway between the 
reception room and the conference room be continued. 


2. That the conference room be approximately the same size as 
the existing conference room with additional space for bookshelves. 


3. That the executive offices be located in the penthouse, or if 
the building does not have a penthouse on the top floor facing Pennsylvania 
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UNITED STATES GOVERN 

Memorandum 


% 


TO 


FROM 


Mr. Mohr 



date: December 31, 1962 



Trotter . 


subject: 


N. P. Callahan 

^ TOUR F ACILITIES 
tew FBrBUlCDlN(3r 



i / / 




In connection with the planning for the new FBI building the General 
Servic'eSoAdministration (GSA) is presently conducting a survey of our existing 
spac^an3*has requested that we advise them of our special requirements. 

'-lU o these special requirements is our tour facilities. In this 

regar^ ^reau tours primarily affect the Correspondence and Tours Section of 
the Crim^Records Division, the Laboratory Division, and the Training Division 
with r^spSSi; to the indoor range. In order that we ourselves may have a complete 
meeting of the minds between the Divisions involved as to what will probably go on 
the tour route in the building and the arrangement of the various units, it is felt 
that the Divisions involved should get together on this. We should decide upoiy 
such things as the location of the exhibit rooms, Laboratory Sections, and th/ 
range. The ideal situation would be if all of these could be located on the fi^t**^ 
floor. With respect to the Bureau's over-all operations, obviously all facitilhes 
which it would be desirable to locate on the first floor can not be so locate/ \ 
because of space limitations. Thus we should consider the advisability ofAhe use 
of escalators to convey tourists from one floor to another. A determination should 
be also made as to what Sections of the Laboratory will be on the tour route and 
what operations of these Sections can be viewed by tourii^s: also the manner in 
which the Sections are to be arranged to provide an easy0^w-o^gp:^ 
matter should be co-ordinated with the Administrative Divi ^on^H!crr:^''1^^ 
the over-all space survey. 

REC* 25 33 JA 1 M 21 1963 

RECOMMENDATION: 01- IW _ 


That the Crime Records Division, the Laboratory Division, and the 
Training Division designate employees to consider this matter and thereafter 
submit recommendations. 


1 - Mr. Conrad - sent direct 
1 - Mr. DeLoach - sent direct 
1 - Mr. I Casper^ - sent direct 

? 4 1963 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 




P 


FROM 


subject: 


Mr. Callahan 


Q. Smith 


date: 1-17-63 


7 ^ 

NEW FBI BUILDING 



I received a telephone call on 1-16-63 fron^ 'T't 6 ib 7 c 

Bureau Agent, who is now employed in the office of the Assistant Administraltor for 
Congressional and Public Affairs, General Services Administration (GSA). 


He called to advise that a reporter and editorial writer for the Washington 
Post had been at GSA for several hours that afternoon regarding the new FBI Building 
and the attitude of GSA regarding stores on the first floor, 
the Post intends to take a strong editorial stand for such stores. 

GSA has taken the stand that stores should not be permitted, that by erection of a 
•new building many merchants would be convinced the area is being upgraded an^ 
*^would construct and remodel suitable business places around the new building. 


It w as his under standi^^ 
stated b 7 c 



advised that GSA has not stated that the FBI is opposed torstores 


in the building. He referred to the article in the Washington Post issue of 1-16-63 
which mad^lhe atJove statement and denied GSA was the source of this alleged quote. 
He said the meeting- referred to in the article was actually a cl osed meetm g and G® ^ 
was not aware whodeaked information to the Washington Post. stated thb 7 c 

\ Administrator of GSA, Mr. Bernard Boutin, had let it be known the Attorney General 
jis opposedfto stores in the new FBI Building and GSA will back this stand. 




RECOMMENDATION: 




None, for information |^£ q. 25 
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TO 


,FROM 


subject: 


Mr. Callahan 


t€ 


, date: 1-17-63 
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NEW FBI BUILDING 


Twttet j 
, Tel«. Room I 
'Hohnes ..1.^ 
Candy , 

I 




I received a telephone call on 1-16-63 from an individ^j^ho identified^ 
himself as Mr. Thomas Carson, Vice President, American. Secumjyand Trust' 
Company, Washington, D. C., telephone St 3-6000 extension 65^ J 

He inquired as to whether the FBI would desire banking faciUties in the 
new building. I told him that at this^point ithad not been considered and further 
this inquiry should be directed to the General Services Administration. He advised 
his bank operates a banking facility in a.number of Defense Department buildings 
and the State Department Building. He Said it is necessary for the occupying agency 
to request the Treasury Department to secure banking facilities, if desired, which 
are permitted as an employee service. At his request I agreed to check further on 
the matter and let him know. 

Since there are a number of ‘banks in the immediate area there is no 
need for such a facility in the. building. Further in view of the furor being raised 
in the local press regarding provision for stores in the building, we certainly ^ 
should not become involved. 


RECOMMENDATION: 




Recommend Mr. Carson be advised. in view of the banking facilities 
available in the immediate area, we do not feel there will be any need in the new 
building. 


J. 








1 - Mr. Dunphy 
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UNITED STATES GOVEf 

Memorandum 


Tolsoa a 
Bclmoat . 
Uohr 
Caj, 


TO 


FROM 


Mr. Mohr 


N, P. Callahan 



ate: 1-17-63 




subject: 


EXECUTIVE OFFICE SPACE 
NE\^^I,BUILDING 



My- memorandum of 1-11-63 advised that the General Services 
Administration (GSA) team ‘had surveyed the existing space occupied by the 
Director’s offices at which time they advised that there were operations in each 
of these suites which could certainly make use of additional space. They have 

( furnished us the attached, which sets. forth the space requirements for the 
executive offices which includes, in addition ito the space for the Direcfor and- 
Mr.. Tolson, the space for Mr. Belmont and Mr. Mohr.. 

The’Director's suite would occupy a total of 6, 100 square feet. 

At the present time this suite of rooms occupies approximately 4, 100 square 
feet; They allocate 4, 300 ‘square feet Tor the Associate Director. However, of 
this, 1 , SOO^square feet are for the executive dining room and kitchen andil, 000 
square feet are for an executive conference room; thus the actual, space^or the 
Associate ^Director's suite would be 2, 000 square feet. Mr. Tolson’s s^te nojv 
occupies 1, 565 square feet. They provide 1, 600 square feet each for ttie offiqj^ 
of the Assistants to the Director.', Mr. Belmont’s office set-up now occupies^;^^ 
1, 305 squareTeet, Mr. Mohr, 1, 100 square feet. ^ 

Concerning the Director's. suite, the attached includej^spac^for 
a. dressing rpom with toilet and shower facilities, a kitchenette, a cpnfereijce 
room otl, ddO. square feet; (existing, conference room is 835 square^fbet), ^ 
additional space in'MissJGandy’s>area for filing cabinets, atcoatroom off the 
reception room, and lavatory facilities for the female employees of the 
Director’s office. The suite will also have its own elevator lobby and they 
have noted the necessity of as tunnel connecting, the new building with the Justice 
BuUding. 

OMMEl^jDATION: 




That the GSA survey team be-advised the -space allotments for 
executive offices are satisfactory rv 

hip ^963 

Enclosure .. //'’ ' CVV' 

1-Mr. C. Ms ^ 
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FEDERAL BUREAU of INVESTIGATION 
EXECUTIVE OFFICES 


Room or Space 

No, of <^ea Total 

Rooms Pr- Room Area 

Eni)loyees 
M F 

Director 


6^100 , 

8 < 

8 

Associate Director 

4k 

4^300 

4 

4 

Assistants to the Director* 





Investigative 


1,600 

, 2 

2 

Administrative' 


1,600 

• '-2‘ 

_3 

TOTAL Executive Offices 


13,600; 

16 

17 


\ 




\ 


i 
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. Page 2 - PBI - Exec Offices 



No, of 

Area 

Total 

Employees 

\ 

Space or Room 

Rooms 

Pr Room 

Area 

M 

F 


Director: 







Office 

1 


600 

1 



Dressing Rm (Toilet/Shower Facilities) 2 

50 

100 




Kitchenette 

1 


100 




Storage 

1 


100 




Conference Room (for 25 @ 40 s/f) 
Personal Sec’y and Assistant 

1 


1,000 




with space for filing cahinets 

1 


700 


2 

i 

Administrative Assistants 

2 

300 

600 

1 

1 


Assistants 

2 

300 

600 

1 

1 


File and Storage 

1 


200 




Toilet Facilities (female) 

1 


50 




Secretaries 

1 


300 


2 


Reception Area 

1 

1 

700 

2 



Mail and Telephone Room 

1 


400 

3 



Coat Room 

1 


100 




Supply Room 

1 


,250 




Secretaries 

1 


300 


2 





b3 Homeland Security Act 









Associate Director: 


2002,6 use ' 

133 


1 

Office 

1 

' 

500 

1 


f 

Lavatory, Shower and Dressing Space 

2 

50 

100 




Reception and Sec^y 

1 


500 


2 

I 

Ass't Sec^y and Clerk, Mail 

1 


400 


2 


Storage 

1 


100 




Administrative Ass^t (Inspector) 

1 


400 

1 


1 

Executive Conference Room 

1 


1,000 




Executive Dining Room 

1 


1,000 




Kitchen 

1 


200 



• 

Storage 

1 


100 




Ass^t to Director (Investigative): 







Office 

1 


500 

1 



Sec’y, Reception, Mail 

1 

. 

500 


2 


No. 1 Man 

1 


400 

1 



Toilet, Shower, Dressing Area 

2 

50 

100 




Storage 



100 




Assistant to Director (Administrative): 





' 

Office 1 

Sec^y, Reception, Mall ^ 1 — 

No. 1 Man 

500 

500 

400 

1 

1 

3 

1 

Toilet, Shower, Dressing Area- 

2 ■ 

50 

100 




Storage ENCJjUiiUUtJ ^ 


100 
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UNITED STATES GOV^^MENT 

Memoranmm 


Mr. 


FROM 


Director, FBI 


SAC, Kansas City 


date: 1/14/63 


subject; hew FBI BUILDING, WASHINGTON, D. C. 
G. T.)^*MALLEY - COMPLAINANT 


INEOUS 


[ Ma*fr»5niZI 
Mr^jGaile - . 
MitKo$«ju£^ 
Mr. sbJKvnn^ 
Mr. Tavcl___ 
Mr. Trottcr-_ 
TeJc. Room__ 
Mi$e Holmrs. 
Mis* G*&^7_ 






On 1/14/63 G. T. 0*MALLEY, Vice Presid^J^ r" 
associated \/ith the consulting engineers firm o±/J 
Massaglla-Neustroa-Mlddleton, 400 Pickwick Buiroing, 

Kansas City, Missouri, appeared at the Kansas City H 

FBI Office and furnished SAC H. A. FITZGIBBON with * 

the enclosed report. ^ ^ 

Mr, 0*MALLEY was unable to furnish any k 

■ ■' definite infomatlon that would Indicate a violation 0 
> ■ within the jurisdiction of this Bureau and could make - 
' no specific allegation concerning any wrongdoing with c *- 
respect to the construction of the new FBI Building In^ 
Washington, D^ C, Ho advised that the report which he j 
tendered contained all the Information available to him. 

He stated that he has the greatest admiration for the , 
;^:Bureau and felt that in view of the Information which i 
"had come to his attention, there are some "political ] 
deals" being made with respect to the construction of ( 
the FBI's new building and he wanted to alert the FBI . 
to this possibility. While he realized his Information 
Is nonspecific, he felt an Investigation of the whole 
matter would bring out the true facts. a 

Mr, O'MALLBY requested that his identity 
furnishing this Information not be revealed to'anyojjje iCI) 
under any circumstances, as it would mean the loss of y 
his job and make It most difficult for him to secure * 
employment in his chosen field. 

Kansas City indices checked regarding ALONZO H, 
'.GE^TTOY, JOSEPH RADOTINSKY, PAOLI MASSAGLIE, JOSEPH 

STORMS, RAYMOND E. MEYN, ED VOSKAMP and 
'■ ' G; Ti O'MALL^ and no information _pertlueAt to this m^ter 

ENDLOStjRE 


V ^:b/B # _ 


5 5 Ft' 


5 (3) 




ni JAN 25 1963 



RE; NEW FBI FUILDING, WASHINGTON, D. C 


or derogatory concerning these individuals could be 
identified with any of these -names,' 

This Infoxmatlon is being furnished for the 
Bureau’s consideration and any action deemed appropriate. 


I 


- 2 - 


Subject: New P.B.I. $^60,000,000.00 ‘Building, Washington D. C. 

headquarters.' Architectural & Engineering design services. 



are making a strong effort to joint venture the Architectural and 
Engineering services for the new 60 million dollar P.B.I. Building 
in Washington D. C. These services will be allocated by G.S.A. 
within the next few weeks. 

2. This joint venture arrangement is called "Associated Architects- 
Englneers" with coordinator as Joe Radotinsky of Radotinsky-Keyn- 
Deardorff, 400 Pickwick Building, Kansas City, MO. This is a dodge 
because Radotinsky-Meyn-De ardor ff offices are and have been located 
for many years at 1401 Palrfax, Kansas City, Kans. Radotinsky 
keeps one phone at 400 Pickwick Building, Kansas City, MO. and 

has never maintained an office there. The address of 400 Pickwick 
Building is the address of the Engineering firm of Massaglia- 
Neustrom-Middleton, Consulting Engineers and has been for several 
years. 

3. In the middle of November 1962 Senator Symington accompanied 
J. TTr^j^Stgrms,; Morris Ketchum, Jr., Harris Armstrong, Alonzo H. 
Gentry, Joe Radotinsky, Paoli Massaglia and Joe Sorkin to a meeting 
with Mr. Boutin at the General Services Administration's Washington 
office. Mr. Boutin is now head of G.S.A.- Senator Symington 
accompanying them implies his endorsement of the group's effort. 


ENCLOSURE 

oiO/ 


Page two 

4, Excepting Gentry and Storms, this Architectural and Engineering 
group is made up of the strongest Republicans in the Missouri area, 

t 

closely tied with Senator Prank Carlson of Kansas, Harry Darby of 

Kansas, the late Andy Schoppel of Kansas, and the Republican U. S, 

Senator from Iowa, Senator Jack Miller, who is 

and tax consulta^. However the tax return accountants for 

"Associated Architects-Engineers" is Touche, Ross, Bailey and 

Smart. 

5, Mr, Radotinsky, Mr. Massaglia. and Mr, Joe Sorkin (Howard- 

I 

Needles-Tammen & Bergendoff) were given the $35,000,000.00 Federal 
Office Building in Kansas City last year by the late Senator 
Thomas Hennings, Senator Stuart Symington, Representative Richard 
Bolling and Representative William J. Randall, under the camouflage 
that they were Democrats, Then Republicans such as Harry Darby, 

Joe Radotinsky, Senator Prank Carlson, the late Andrew Schoppel 
and associates' took over, simply put this same group of shrewd 
Republicans is exploiting some good and Democrats 

again. 

6, The quality of the design of the $35,000,000,00 Kansas City, Mb, 
Federal Office Building is yet to be determined and this fact must 
not be overlooked because this Kansas City, Mo, Federal Office 
Building is the first large office building any of the design 
Architects and Engineers ever designed and the actual construction 

of this new Kansas City, Mo, Federal Office Building will not 

< 

begin until the late spring of 1963 or mid summer of 1963, 


completion and check out being about two years from that date. 


Page three 

The structural Engineering firm of Howard-Needles-Tammen & 
Bergendoff, headed by Joe Sorkin of Kansas City, Mo,, that claims 
it did the structural engineering on» the Kansas City, Mo. Federal 
Office Building and who is being considered for the structural 
engineering on the new Washington D, C, P.B.I. Building had never 
done an office building as large as the Kansas City, Mo. Federal 
Office Building and never one nearly as large as the proposed 
Washington D, c, F.B.I. Building, joe Sorkin* s firm specializes 
in highway and bridge, design and there is no question about its 
ability in that field. In view of i^his fact it is Tfiaxd to 
understand why this firm of Joe Sorkin, Howard-Needles-Tammen & 
Bergendoff is even being considered for the Washington D. C. F.B.I. 
Building and raises the question of who really did the architectural 
and engineering work on the Kansas City, MO, Federal Office Building 
and who got paid for it. It raises another question and that is 
who is going to actually do the work on the new Washington D. C. 
F.B.I. Building if this "Associated Architects-Engineers" firm is 
awarded this job, and who will get paid for it and in what 
proportion, 

7, The brochure submitted to Mr. Bernard L, Boutin of G.S.A, 
recently is not accurate and tends to exploit and exaggerate as 
well as mis-state some facts. This was submitted on G.S.A. 

Federal form number 251 and was signed by Joseph W, Radotinsky 
general coordinator. As an example it listed Raymond E, Meyn as 
part of Radotinskys* group. Raymond Meyn has not been a part of 
Radotinsky *s group sinse first part of September 1962 and was not 


^ ■ 




♦ 


Page four 

and was known not to be at the time Radotinsky submitted the 
brochure to Mr, Boutin in the middle of November 1962, It lists 
an office in Des Moines, Iowa and that too is* a blind address the 
same as Radotinskys Kansas City, Mo, office. Latest intelligence 
is that the Des Moines office of Radotinsky is leased out or 
sublet to a local Iowa Architect, There are also other discrepancies 
on these forms number 251and'.inv.th‘t^.bfochure?J^ .In Washington this group 
is concentrating on Bernard L, Boutin, head of G.S.A,, Robert T, 

Daly commissioner of public building service and Charles G, PalAer 

m 

assistant to design and construction, 

8, Senator Symington's office has been addressing mail to Mr, J, W, 
Storms, Construction Consultant, c/o Associated Architects-Engineers, 

400 Pickwick Building, Kansas City, Mo, Mr, J, W, Storms has been 

-.«nC 

retired from business several years, and never was a "Construction 
Consultant" and has yet to enter the door of 400 Pickwick Building, 
or work for any of the firms making up "Associated Architects- 
Engineers" in a legal consultant capacity, A search has been made 
as to where Mr, Storms could be headquartering as a "Construction 
Consultant" and where he is licensed as such and the only information 
forth coming was that he retired from his contracting business 
several years ago, and now lives on a farm in the vicinity of 
Glasgow, Missouri, Alonzo H. Gentry has also retired, ending his 
partnership with Ed. Voskamp sometime ago. The fact Alonzo H, 

Gentry has retired and just how much work he intends to do, if any 
can be and should be established. 


J 


■V' 


♦ t 

Page five 

9. The above data Indicates that there could be some variations and 
violations of and from standard U. S. Government requirements in 
such matters. How serious depends upon the experience and degree 
of specialization of those appraising and the degree of accuracy 
required by government interpretation; The P.B.I. is highly 
respected by most Americans -and consequently the building that is 
to serve as its headquarters, for many years to come, should also 
be held in high regard- in a sense the structure itself should be 
synibolic, in the eyes of the public, of the great traditions of 
the Bureau, It should be the best. 

As the award of the Architectural and Engineering services by 
G,S.A. are imminent at this, moment, prudent action might be to 
have G,S.A. with-hold this award for further checking and 
in ve s tigation , 

The cost of the proposed building is a; major expenditure. 


4 
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’ME^ 

Memorandum 


UNITED STATES GOVERNMENT 



TO 


Mr. Callahan 


date: January 17, 


FROM 


/5i 




subject: 



Smith* 


€> 

e^/LL 


EW FBrBUILDING 




identified 

-Middleton 


wV There is attached a letter from SAC Kansas City concerning 

'^captioned matter. SAC advised that oh l-14-63»Mr. G. T; O’Malley whc 
\Wmself as Vice President of the engineering firm oPMassaglia-Neustroi 
ir^Kansas City, appeared at the;Kansas City Office ^d furnished the SAC with the 
attached report. Mr. O’Malley was unable 'to furnish? ^y. definite information which 

( would indicate a violation within the jurisdiction of; this Bureau and could’make no 
specific allegation concerning any wrongdoing with respect to the construction of the 
new FBI Building in Washington, D. C. ’He requested that his idenUty not be revealed 
to anyone under any, circumstances as it would mean the loss of his job. It>is noted 
that the firm by which be is employed is a member of: the combine which he. alleges/ 
was formed to secure the contract for the architectural ^d engineering work on 
thejiew FBI Building. It. is not apparent what Mr. O’Mailey’s.motivesdre in this ^ 
matter. _^review of the report he furnished fails to reflect anything-of a specific 
nature merely setting out background concerning, the various ^architectural and * 
en'ginjeerihg firms which he alleges have combined together to secure the contract.' 
It^yqijld a'gj)ear that the crux of the matter lies in ^ his statement, ’’Simply , put this 
same grou^ of shrewd Republicans is exploiting some good and unsuspecting ' 
DejnocrafS again. ” The group he refers to above is apparently the combine 
previousl^^entioned. 



As a practical matter it appears that Mr. O’Malley's fears are not’toc 
well founded, , since there appears to be little or no possibility this combine will 
secure the ar,chitectural and. engineering, contract. You will recall my memorandum 
of January ’s,. 1963, advised that‘We have rodeived confidential information* to the 
effect that the architectural firm-of Charles' F. Murphy Associates, Chicago, Illinois, 
and. the engineering firm of Berswenger, Hoch, Arnold and Associates, Akron, Ohio, 
would.receive the architectural and engineering contract. Such a contract,, of ' 


course, is a real financial plum andiaward of such contracts is a very closely held 


. secret among the top echelon in the General Services- Administration. 
RECOMI^ENDATION: .n 

londiTfor information 7»?/ ’ ' 



Enclosures.^- 
CQS:mnip ^<3) 

1 - Mr. Dunphy 

67 FEB 5 1963*^ 
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t 






January 23, 1963 



Wilmington 7, DeUware 



“^1 







ch 

.-ti* 

raw 

o. 



I have received your letter of January 16th, ^th-« 
enclosure, and appreciate your interest In bringing the ser^ces* 
you offer to my attention* 

Although the proposed bulldlng^ Is for the FBI, 
matters relating to Its construction are being handled by the 
General Services Administration and not by this Bureau. We 
have received no Indication that that agency Is considering 
employing any firm to construct a scale model* 

Sincerely yours, 

, ^ Hdgar Hoover 

John Edgar Hoover 
Director 


MAltXOaQ 

.JAN 2 4 196 J 


COMM-FBl 


Callahan - Enclosure 

O V*- 


NOTEr Correspondent cannot be Identified In Buflles 

JH:kW^(4) it, 




aiiea ^ 

MAS. ROOM CJ rELSTYPfi VNIT 


.t‘3 


tlEU;i^.E0-01UECiQ;j . 




MODELS 


"W I L L I A 


E I C H B AtU M • SC A 


January 16, 1963 


4 


Mr. Tolson. 
r. Bdmon 




■spcr—^ 
Mr. ^nraiLj,^ 
[v Mr, Evan$»__ 


Mr. Gale 

Mr. Rosen..^ 
Mr. SulHvan„ 
Mr. TavH^_u. 


Mr*, J. Edgar Hoover, Director 
Federal Bxureau of Investigation 
Washington, D.C. 

(:3> 

In Re; New FBI; Building 
Dear Mr* Hoover; 


We wonder if there is any possibility of your requiring 
model in connection with the above project. 


We have had more than fifteen years' experience in constructing 
architectural, industrial, and display models. We would be 
happy to give an estimate from your preliminary drawings or 
come to your office and discuss a model if one is required by 
you or your client. 


T^«ik yojj for your attention. 


c/1 

in 

ru 

Ci‘ 


r< I 
"> • r- 

<Ti ' 

r\j 


Yours very truly. 




CC5 22 

W&:ece 
.^ Enclosure 


ry 





SXl!iB:j.>J2tCiI0l! 

9 n - -)Q ' 


JAN 2:', ’9^3 






Aten 963 (t 



Olympia 6>0$54 


lOI BUKNT Mill ROAD 


WIIMINGTON 7. DEI. 



JftmuurySS, 109S 



Honorable Joel T> BroyhtU 
House ol Representatives 
WaBbington 25, D* C. 

My dear Congressnaa: 


O' 

•#* 

"11 » 

m 

ED g 

M?. 

ri 

o 

o 

i’ 


X»K 

nr 


-X> 


■*4 


> 


been recelvecU 


Your letter of January 24, 1965, with enclosure, has 

l/e.» 


While I WQula like to be of aasietance to you, the matter 
to which Mr. William refers ia his communication of January 19th 
does not come within ijw Jurisdiction this Bureau. May I suggest that 
you communicate with the Administrator, General Services Ad^nistration, 
General Services Building, Washii^n 25, D. C. , for whatever help he 
may be able to furnish you. 


1 am returning the enclosure as you req^uested. 


MAILED 20 

JAN28l96i:i|closure 


A 


Sincerely yours, 

&Jgar- 
fl 


CQMM-FBt 






Rosen 
Sulhvun* 
Tdvel ^ 
trotter. 
Teie« Room 
Holmes 
Gandy 


Mr. M. A, Jones > Enclosures (2) 

NOtI!? iave enjoyed friendly relations with Coi^ressman Broyhi 
a whole. Howler, the "Washington Post" of 5-7-62 carried a news 
reporting thaoBroy]^ in a speech on 5-3-62 labeled the FBI as "Nig 
RidetilECb&fhfi^^ a 'Republican mass meeting in Ar.lington; Discreet im, 
determined that he actually refejltttd^ to^Iw this manner and we 
sequently learned that in a attempt 'to lessen the damage done he was i 
to issue a^tatement to the effect thaUibh’^^BI was only doing the biddi| 
rthd Ad\8&fctration. To tMs the JBb«hWrOiycSife!l'^his doesn't u^^^^ 

^f ms original statement. " Based oa the information available, it was'h' 
possible to idOiitify Hill. JCFrbsp (6) 

MAJ&BOOM CZ3 tELETYPeONJt d 


VI*'*' 




broyhill 

l<h>l DI^KICT. VlROlNlA 


oTiri^ 

Msxandi^a 


V 


couhrries; 
Arlinoton 
r/jKFtx *' Fairtax 
Falls Chi'r^ 




♦ 4 

ConB«£f£! of tit ®m'teb g>tate« 

iioutfc of jRcpretfentatibeif 
Has^llinston, B. C. 


COMMITTCCS: 

POST Orncc and Civil Scrvici 
O sTRicT OF Columbia 

HOMER ixe KROUT 

aomnstrativc assistant 

/OHM T. WHlTt II 
LEOISIATIVC ASSISTANT 


January 24, I 963 



Mr. Tolson. 


Honorable J. Edgar Hoover 
Director 

Federal Bureau of Investigation 
Washington 25, D, C. 

O 

De&r Sir: K&.X. 





— 

Mr. G»lo~— - 
Mr. Rosen-— 
Mr. Sullivan- 
Mr. Tavd— — 
Mr. Trotter- 
Tele. Room ... 
Miss Holmes- 
Miss Gandy- 


The attached conununication, or pertinent 
extracts thereof, ±h sent for your consideration. 
Please investigate the statements contained therein 
and forward me.^the necessary information for reply, 
returning the enclosed correspondence with your 
answer. 


Any assistance you can properly render toward 
Scom^lishing the objective stated in the enclosure 
;^llcbe appreciated. 


n, 


«; 


nwith best wishes, I am 


t 


L-i 

"I 

f\j 

O 

ai; 


JTB.ecra 






(U 

Sincerely, 

del T, Broyhill, M.C. 
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Parkfairfax, Alex. Va. 1-19-63 
Congressman Broyhill: 

"l*lease use your influence to keep this FBI bldg, 
from becoming another monolith of •'PenitentiS^ 
Wodem. " ~ 



x-ieitBe use your imiuer 
from becoming another 
Wodem. " 

Sincerely yours Wm. S. Hill 
No reply necessary 
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Parkfairfax, Alex. Va. 

1-19-63 

Congressman Broyhill: 

*^^lease use your influence 
to keep this FBI bldg, from 
becoming another monolith of 
’’Penitentiary Modern. ” 

Sincerely yours 

Wm S. Hill 

No reply necessary 
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TO 


EROM 


DIRECTOR, FBI 


datb: 


x/21/^h:^’ 



AC, CLEVELAND (94-45^) (RUC) 

0 


SUBJEGTI 


NEW 

00 ; 


REAU 



1 


^ . 'i , 

r 1. ’.I h'v 
'I'tlc, 7V.on 
i J-LM Ik;.,;, 

. M1$5' Oar.‘Jy„ 


ReBuXet .to Cleveland/ 1/7/63 » requesting CleveTTOd" 
determine background and reputation of Berswenger, Hoch, 
Arnold and Associates, Akron, Ohio. 

t i 

The current Akron Tel^>^hone and City Directories 
list this i engineering firm a5^ei swengeg ,J[Io.c.hj , Arnol d and 
Associa tes, doing business./iu ^lUSSlEJS^awkina 
oHi^^rhey are listed as a consulting engineering firm. 
These directories list the officers this company as 

SWi u 2424 West Market ^S^reet,, 

Akron, 'Ohio, wife MARIE H.,, _ 

" 

mBSSSUtaSBUCm^ 2833 Ceday, rflll^.Rpaf 

Suyahoga Falls, Ohio,^ wife DONNA J, \ 





'A 


I ' 


208 Buffington. Dxlve 




^h6 

^<•1 b7C 


I checked the records 
iseau 01; Akron, Ohio, Inc . , 5 East’ 


Ohio, wife:'LOtriSE. 

. On 1/14/?^ 'icl 
of the Better Business 
Buchtel Street, through the cooperation of MARY ANN.BATTISLUTA, 
The records of this agency reflect that BEISWENQER, llOCH, 
ARNOLD and Associates, do business at 34 North Hawkins Street, 
Akron, and have been in business for 15 years. R.. M. ARNOLD 
is listed as the President, 0. L. BEISWENGER and H. C. HOCH 
are listed as partners. According to this record this firm 
hires between 150 to 175 eii5>loyees. The nature of their 
business, is set forth as architectural and engineering 
consultant^. These records show that this, firm is regarded 
as very reputable and there have been no complaints against 
them. 
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OffrOMAL KM. NO. 19 • 

, 50.10^04-01 

UNITED STATES W^ERNMENT 

Memorandum 

TO : DIRECTO)^, PBI 


FROM 


Subject: 


pp; CHICAGO (62-6041) 

lo 

5W FBI BUILDING 


VATis^y^yiWm 

^ ^ ^ 

./Ar'.V- 





(J h : 


Re Bureau letter, 1/7/63., requesting' information" 
concerning the G, J, MURPHY Associates,, Chicago, Illinois, ’ ' 
to whom, it is antTcipated, will be. assigned a contract in 
connection with the design of a new IBl Building in Washington, 

D. C. 

INFORMATION CONCERNING CHARLES J. MURPHY ASSOCIATES 

A check: of the records of Dun and Bradstreet, Hale- 
PrietSch, and the Chicago Credit Bureau fdiiled to reflect anjr 
Information concerning an architectural firm bearing the name 

CHARLES J. MURPHY Associates, 

« 

Records of Hale-Prietsch. reflected information con- 
cerning one CHARLES J. MURPHY, SR., in care of the Chicago 
Athletic Club, 112 South Michigan Avenue, who was operator of 
Murphy Auto Sales, 2315 North Cicero Avenue, Chicago, Illinois. 
Information reflected that a tax lien of $S8, 78B.00 had been 
filed in Cook County Recorder's Office by the Internal Revenue 
Service, This man was listed as being presently 70 years of 
age and a personal friend of the late Congressman CHARLES RAINEY. 
His son, CHARLES J. MURPHY, JR., was listed as operating the 
Murphy Auto Sales 2315 Nortn Cicero Avenue. This Individual 
was reported as very active in politics and as having formerly 
filed a petition in bankruptcy in U* S. District Court during 
1042. Neither of these individuals had a record in the Security 
Section of the Chicago Police Department or in the Records 
Bureau of the Chicago Police. Department, In view of the infor- 
mation concerning these individuals, it is not believed they 
are identical with the MURPHY Associates which are of concern 
to' the I o ftiUluu ^ 

IHFORMWrOSr COKCERNIHG OrARLES ASSOCIATES 




that C^AR^^^. 


A. report of Dun and Bradstreet date^ 1/15/62 reflects 
ES P. ,MURPHY Associates are ^i|phOT4ctural engineers 








RBY:cas , 


, 'V 




67 FEB 1 1963 






CG 62- 


i 




with offices at 224 South JUlchlgan Avenue, 16th Jfloor, Chicago 
4, Illinois (same address Is also 80 Bast Jackson Boulevard),^ 
The Jfirra Is listed as a^artnership oi CHARL^ IS-i 

.-^i^aUBCCEUv/ ThC^bQsinds^ was ifsxod as TDelng estab- 
lished'li^’fK^’an b’^^^i?lenced management with a steady volume btit 
detailed financial Information had not been given so that an 
accurate analysis of Its present condition could not be re- 
ported. Trade ;reports reflect that It was reported as ’’prompt 
pay” for incidental purchases. The Bun and Bradstreet Inquiry 
of GHARLES RUMMEL reflected that the principal assets were be- 
lieved to consist primarily of cash In the moderate six figures, 
fees received In good-sized amounts, and substantial amounts 
of fixtures, equipment, and lease hold Improvements. The volume 
I of business was believed steady and was stated to be in excess 
(of $40,000,000.00. In a previous Interview, CHARLES E. MURPHY, 
JR. had advised that construction design and print during the 
three preceding years had exceeded 40 million dollars each year, 

> The firm had_perforjaed,.WQrk In connec t ion. with-nr^Aects snch as 
the Prudent lalJ^ldinglnChicagq.p’HiJ'iS-IiitexaatAQnaX.^lrpoft 
in Chicago, the comimonweaTW''^^ Power Plant In Chicago, 
ntunerous thr'Tmiref sit of 111 ino Is J ’ the I'ed’eral 

CourinSbifse alid Prnrce*BUliaihg‘ in Thicago , * the^ Sun Times 

'TTgwsp ap e r -"Pl ant 4btt ’ Phicag p j . Bui Idlnk' lijiamij 

h angers^ fox theVrentrid Bis trict 

'PlTtratlon Plant for the pity, of Chicago.. ,Xh.e flrm^ was reported 

I as maintaintnig’ very “substantial balances In three Tocal banks 
and additional Information was given that they maintain a satis- 
factory non-horrowing relationship In all quarters. 

The firm was described as operating as architectural 
engineers on all types of buildings, including public, commer- 
cial, and Industrial construction. Their operations Include 
the drawing of plans, writing specifications, and the supervision 
of construction. Services are available under both the usual 
fee and by contract basis. The firm maintains 310 employees 
with purchases generally down on a 30-day net term. Their 
offices are located on the entire 16th floor of the Railway 
Exchange Building in the Chicago Loop, ^he firm originally 
began as a partnership under the name p ^SBAff , NAESS^ . a^n^^ 

in 1935, However, in ,Januarv>i9^8”the parthershiirwas 
ded by the new partnership >>frNAESS and MURPHY. In April 
1958, RUMMELL, MANNEY, MULIG, and JR. were 

admitted as partners to the firm. On 1/8/62 the firm changed 
Its name from NAESS and MURPHY to its present name of 
MURPHY ASSOCIATES. y ' 

- 2 - 
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An addl'tlonal report of Dun and Bradstreot dated 
Jl/15/62 sets, forth fnforniation concerning an affiliated firm 
known as jC.. ;il. 34URPHY J^ssoclates^. Ihcf. This firm Is listed 


t the same adless and carrios as Its o fficer s the following: 

cnuj r/« 4 

OIAW.^s'P..Y^^ * 

t^aalrmaho^ the' Board 


-TtSe .President 


CHARLES ' 

President ^ ' 

CARTER C 

Vltta Prfl«id«W “ V ^ 




CHARLES E^MURPHY 
President 


Vice Presid^;^' 

ROBERT Ljrl^JLY 
^TTI(iisuf/«r 




The directors of the corporation were repeated as 
above set-forth officers. It will be noted that these are the 
same Individuals previously listed as partners In the firm 
known as CHARLES F, MURPHY Associates with the addition of 
ROBERT L. MURPHY, who appeals as Treasurer of this corporation. 
Income was reported as steady and profitable with trade sales 
In excess of $100,000. The firm has not sought general commer- 
cial credit and Incidental payments are noted as having been 
•made promptly. Office space Is shared with the affiliated 
j concern but volume was reported to be steady with a substantial 
bank balance maintained In a non-borrowing account. The service 
pexformed Is the same as listed for the affiliated concern and 
the space Is shared with the affiliated concern. The firm Is 
listed as an Illinois Corporation chartered on 8/27/59 with 
authorized preferred stock of 5000 shares .of no-par value stock 
and 20, 000 shares of common stock at no-par value. Shares In amount 
1^500 preferred and 3,000 shares common stock were Issued for 
a total paid In capltol of $60,000. On 1/8/62 the concern 
changed Its name by chartered amendment from HAESS and MURPHY 
Inc, to CHARLES F. MURPHY Associates, Inc. 
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INFORMATION CONCERNING INDIVIDUALS ASSOCIATED WITH C. I*. 

MRPjffgT^ggg?7TFgs~Awg y; MURPHy'A'gggcimsTnrcr: — 

CHARLES FRANCIS MURPHY, SR. . 

Partner in C.. F. MURPHY Associates 

Chairman oi the Board oi C, F. MURPHY Associates, Inc . 

Who's Who in America, 1960-61, lists CHARLES F. MURPHY 
as having been born 2/9/90 In Jersey City, New Jersey, the son 
of JOHN and CATHARINE (MC CARTHY) MURPHY, who was educated at 
the De La Salle Institute at Chicago. He was married to 
JOSEPHINE LORETTA CHRISTIANI On 6/30/26 and had two children, 
CHARLES FRANCIS MURPHY, JR. and ROBERT LAWRENCE MURPHY. He was 
originally associated with ERNEST R. GRAHAM as an architect 
from 1911 to 1936 where he was a partner from 1930 to 1936. He 
was jnext a partner of NAESS and MURPHY, and their work was listed 
as follows; The ;Prudentlal Building, Chicago Sun Times Building, 
the Federal Reserve Bank Building, O'Hare Field, Chicago's Inter- 
national Airport. His associates were listed as the President 
of the Insurance Exchange Building, Director of the Builders 
Building, Director of the Chicago Association of CoaunerdS and 
Industry, Director of Chicago Central Area Commission, President 
and Trustee of the Graham foundation. Director of tbe Chicago 
Chapter A.R*C., a member of the Chicago Blstorical Society 
(honorary life membership), A.I.C. His clubs were listed as 
the Chicago Bouth Shore Country Club, the Chicago Athletic Club, 
the Saddle and Cycle Club, the Economic Club, the Builders Club, 
the Bob-O-Link Golf Club, with his home address of 1242 Lake 
Shore Drive In Chicago. 

Who's Who in Chicago and Illinois, 1945, lists 
CHARLES FRANCIS MURPHY, and in addition to the information pre- 
viously reported, it reflects that the previous firm of SHAW, 
NAESS, and MURPHY designed the Merchandise Mart Building ip 
Chicago, the Chicago Post Office, the Museum of Science and 
Industry, the Ida B. Wells Housing Project, and other housing 
projects. The firm also did work for the U. S, Army Air Base 
at Fort Bell, Bermuda. Additional associates were listed as 
Trustee of the American School of fine Arts and the Catholic 
Religion. His home at that time was listed as 7333 Paxton 
Avenue. 


Records of Hale-Prietsch and the Chicago Credit Bureau 
contain no additional information concerning CHARLES FRANCIS 
MURPHY, SR. A check of the records of the Security Section and 
the Identification Bureau of the Chicago Police Department failed 
to reflect any information concerning this individual. 
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CHARLES ERANCIS MURPHY, JR. 

Partner of C. F. MURPHY Associates 
President, C. P. MURPHY Associates > Inc. 



ROBERT L. MURPHY 

Treasurer of C, F« MURPHY Associates, Inc. 
(Not listed as partner In oMgin^l firm of 
C. F> MURPHY Associates) J 


b6 

b7C 


CHARLES G. RUMMEL 

Partner In C, F, MURPHY Associates 

Vice President of C. F. MURPHY Associates, Inc. be 

" ' ’ b7C 


Hale-Prletsch records reflect a report dated 1959 
which listed this jLn dlvldual as being 47 years of ag e, white . 


American, married to 

Keniiwerttt, 


and residing at 

Illinois (an exclusive cnicago 


suDurn;. ne was listed as an architect for some years with 
an income of .$10,000 a year from his association as a partner 
in the NAESS and MURPHY concern. His wife was listed as 
President of Fldelco Corporation and also as Secretary-Treasurer 
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of Jldelity Insurance Agency, Inc., both of which ar e locat ed 
at West Jackson Boulevard, Chicago. Her sister,^ 

was listed as President of the lattef corporation. 

Both of ihese corporations were formerly owned by their 
parents, JOHN L. and HOMOLA (nee DRAKE) WALKER from about 1950. 
Both corpo r -a. t .. innc wni*a Jisted as Illinois Corporations with 
incomes to j | at approKinately $475 per month,. She 

stated at that time she had been active in both of these 
businesses for the preceding nine years. Information at 
Hale-Prietsch reflects a contact with the XaSalle National 
Bank of Chicago, which listed a satisfactory balance for the 
Fidelco • Corporation and for the Fidelity Insurance Agency, 

I Inc. The records fail to reflect any items of litigation or of 
adverse nature concerning either of these corporations. 


was listed as owning his home in 
which he claims a one-nan interest, subject to mortgage in the 
amount of $15,000 in a land trust by Northwestern University 
and deposited with the LaSalle National Bank of Illinois, as 
trustee. Records of the Chicago Credit Bureau reflect that 
this individual has heen employed by NAESS and MURPHY since 
1937. The Credit Bureau has written a variety of reports over 
the past 15 years in which no information of an adverse nature 
has been reported. The ^records of the Chicago jPolice Department, 
Security Section and t he Identification B ureau, contain no 
information concerning 
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CARTER H. MANNY, Jr. 

Partner In C, F. Murphy Associates 
Vice-president of C. F. Murphy Associates, Inc. 


Information from a Dun and Bradstreet report dated 
January 15, 1962 . refl ects that CARTER MANNY was born In the 


United States In 


Is married and has been associated with 


the Murphy concern during his adult life* 


THOMAS J. MULIG, Jr* 

Partner In C, F, Murphy Associates 
Secretary of C* F. Murphy Associates, Inc* 


Records of iDun and Bradstreet in report dated 
January 15, 196 ^. ref y. ects that THOMAS J, MULIG was born in 


this country id 


and he is married and has been associated 


with this firm during his entire adult life. 
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TO: Mr. Lyle D. Hunzeke 


yJck" 


December 19, 1962 




FROM: Activity P?:omoter, Laboratory A 
RE: 


FBIRA Space in Proposed New FBI^ Building 


The following ideas have ,been received from personnel in the 
Laboratory concerning the items you mentioned in your recent 
request for suggestions concerningi^lwRA sjpace in the proposed 
new l^BI building. 


REST AREAS 


This matter was handled through official channels in the 
survey of space recently conducted. 

Employees have expressed, however, a preference for smaller 
lounge areas in convenient locations rather than large areas 
remotely located from their offices. 

PING PONG ROOM 


This idea seems to find favor with the majority of the 
employees. It has also been suggested that, in addition to Ping 
Pong tables, facilities also be included for shuffleboard, tables 
for checkers, etc. 

Most employees believe that facilities of this type should 
be separate from the regular lounge areas. They also feel that it 
would be more desirable to have two or three separate game areas 
on different floors instead of one large game area. The suggestion 
was made to place one game area for every two floors of the new 
building, this area to be centrally located for convenience of all 
employees , 

This type of recreation area would most likely be very 
popular on rainy days and during the winter season. 

STORAGE SPACE FOR ATHLETIC EQUIPMENT 

The Laboratory Activity Promoter has not been active in this 
phase of the FBIRA Program and, therefore, cannot evaluate FBIRA 

needs in this regatd •EX-101 


MEETIKG SPACE 




%ile this was not mentioned in your request, it is suggested 
that FBIRA give some consideration to a special meeting room where 
the regular meetings of Activity Promoters can be held; In planning 
for this room it might be well to consider making it large enough 
to permit the regular evening meetings of FBIRA-spohsored clubs 
to be held in space specifically allocated to FBIRA. 


W 411 
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^/ UNITED states GOVERI^EnT 

Memorandum 
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TO 


FROM 


Jb»resldent,. FBIKA, • 




date: December 28, 1962 


Tolson «. 
BetmoM » 
Mobr ■ I - 
Caspet _ 
CaUahaa , 
Conia4 
BeLoack , 
Cvcins 
Gai« , 




SUBJECT? 


Activi^ Prbmoter , FBIRA 


Bl^ ST ORAGE SPACE 


■ 

S\Aliva» __ 
Tavel , 
Tcatter 
Tfle. Rood) . 
Hobnai ■ 
Caa 4 y 







You were informed 6-11-62 steps were takdn relative .to possible f 
consideration for requesting space , in .the proposed ne w/building' for use ' by the FBEElk. 

It was then noted that FBIRA'athletic and picnic equipment was.stored in. Identification 
.Btiilding and Quantico,- a piano waslocated in Room 631 OPO, TV sets.were.stored 
.in .the supply - room of. the Justice ‘ basement, etc. At that time s I was informed* 
requests for space would be premature. 

In view.' of the present GSA survey, I requested each Activity Representatlvefej 
views as to space needs. Not all have replied, i ndicating.thev h ave no suggestions 


Laboratory Activity 
jwho 


b7C 


to offer. Enclosed is 'the suggestion furnished by 
Representative,, which' is the most complete of .l^ose lurnisned. 
has effectively handled' athletic and picnic equipment, suggested an area of 500 square 
feet is adequateTor storage of such equipment. It is believed such equipment as TV 
^ets, convalescent, equipment, and. the like .could also be placed in storage i in such 
space. 


As a practical matter SA| 
the- space survey, informed that divisions na 


who is working closely with GSA on. 
ve alreadyUndicated their needs as to 
lounge or rest areas. He suggested we be conservati ve , in requests for, space to ^ 
accommodate such.items as ping pong. tables and so forth <;since. such activities. couldyO 
.no doubt be conducted. in the.gym space, to be provided. He said;that incident to any ^ / 
request for space, GSA must know who and howsmany will. use it.and how frequently. 
Mytfeeiing is that the Bureau, would not coimtehance* extensive areas merely to provide 
for such activities as ping pong, checkers,, etc. , which could be used only bv a 
limited number, of employees for short periods of -time. Likewise, SA sayS" 

each division is being provided a conference room which could be usea ior oiiicial 
FBIRA meetings and, of course, classrooms could continue to be* used for ‘larger 
group meetings after regular work hours. 



0J«LDH:ccf 

(4) 

, 1 - Mr. Cleveland 
1 - Mr. Gallagher ' * 

af, (t) 
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Memorandum! 

;RE:- FBE^' Storage ^ace 


bo 
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' RECOMM^DATIONS: 

1. Thatlthis memorandum be forwarded.to Mr. Cleveland so that due 
consideration: can' be given:to requesting' space;for. storage ; of : equipment^ 


* 2; ;It is being-left ;to the discretion of the 19 63- Officers .whether 

■additional space requests-shoiiid be ‘made,, it being noted divisions are already being 
^loted.'lounge space and conference rooms and:the gym Mir suffice; fori todoor 
athletic, activities. 

* 



ADDENDUM: JPD:mlg, lr2-63 

•In connection with recommendation #rduring;the survey of the 
Identification Division, GSA listed 500 square leet as a* room for; recreational 
equipment. 
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UNl'fED STATES GOVERj^p] 

Memorandum / 

1 / 


t 


TO 


FROM 


subject; 


Mr. Evans 


W. V. Clevelan 
President, FBI 


FBIRA .STORAGE SPACE 


date: 1/22/63 




SttUiV<B> Am 

Tcivel , 
Itottei 1 
TRle.JSoom , 




f 


to 

all divisions 
in the proposed new^BI Building . 



Bv yemoranduia dated December 28 , 1962, f roci | 

It was pointed. out that activity representatives of 
had h^n contacted regarding space needs of the FBTRA, 

- This imenoranduia left it to the 

discretion of the 196^ bfficei^ of the FBIRA as to whether additional 
space requests should be nade, it being noted that Divisions are: 
already being alloted lounge space and conference rooms and that 
the gyn would suffice for indoor athletic activities. An addendum 
on this memorandum indicates that during the survey of the 
Identification Division, GSA listed 500 square JCeet as a room for recre- 
ational equipment. 

At a meeting of the officers and Board of Directors of the 
FBIRA on January 18, 1963, the contents of referenced memorandum were 
called to the attention of those in attendance and they were advised 
that no additional space requests would be made by the FBIRA unless a 
memorandum was submitted setting forth Justifications for such 
additional space requests. 


S * ->0 

ACrfSN: ^ 


'M 


*-n 


23) 

nS 
n> . 


Slxould .additional space requests be received they will be 
screened <bi^ the of fleers and Board of : Directors , of the FBIRA before 
being ]^rvifai*iaed for consideration. 


l\5 







0^ 



1 - Mr. Mohr 
1 - Mr. J. P. Dunphy 
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UNITED STATES GO'^ W' 

Memorandum 


irn 


TO 


MR. A. H. BELMOp* 








date: January 16, 1963 


FROM 


MR. W. C. SULLIVAN 


& 


subjject; BUi^U LIBRARY IN THE 
NEVr-FJSI. BUILDING 


SUBJE 


1-Mr. Bolnont 
1-lIr. Mohr 
1-Mr. Casper 
1-Mr. Sullivan 



It has been previously pointed out by the Trains 
Division that when wo nove into the new building there shoulu 
be one central library rather than individual collections of 
boohs in different divisions, as well as the Bureau library. 

I think this is perfectly sound and I an in favor of one 
centi'al Bureau library. However, I do think provision should 
be nade for having a portion of this library contain nothing 
but classified docunents. 




During ny years of lecturing at the service 
academies and v/ar colleges, I have been highly impressed by 
the ox^anization of their libraries. They not only have their 
unclassified area, but also a classified area. This facilitates 
the utilization of classified docunents that could not be done 
otherwise. Today we have too nany fine docunents that are filed 
av/ay in the general files and, as a result, they are not being 
put to the best possible use. A classified library of the kind 
I have in nind would include monographs, surveys, simnaries, 
briefs, et cetera. 


RECOmiENDATION; 


That in the new PBI building, the central Bureau 
library should contain an adequate area for classified docunents. 


V;CS:LL 
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^ TXJNITED STATES GOVI^ ;|P' \ 




Memomndx 




^date: 1-31-63 


TsUoa 



trottet 
Ttl». Room , 
Hojmoi __ 
Gaajy I. , 


The ’’Letters to the Editor” column in the. 1-31-63 
issue of the Washington Pos^[^ntained a letter from the captioned 
individual regarding the ne w EBl^ Building th at is being, planned; 
•This is another one of these individuals who feels that the first 
floor of the building should.be leased to commercial establishments. 

A check of Bufiles discloses no information ' 
identifiable with Brenke. 


RECOMMENDATION; 


For. information. 


~ 5 ^ . / 
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Tolson _ 
Belmont 

Mohr i 

Gasper 

Callahan 


Sulliyan 

Tavel 

TroffJgv 

TeleTii. 

HolmeE; 

G’dh'd'v,''.. 


It -..iV? ■ hard to ur.dcr- 

■ Stand I -r r'-'^-jrnalion -of U'le ' 

■ biisLw; /' i.i'.Oillc whoyfac'e disrf 
pla ‘ *c make .way ‘ .for , 
Ith'e ".roposed ■ new 'Fill' 

hng; however, iti' scerni' -thA'i! 
'with a bit of comnno;" sr-iiacs' 
a program could bd do , ;!op.i-d • 
to be advantageous . '.6 ai: 
concerned. 

i A- survey- of this ardi. igdd 
i cates that a-,great'i«‘rec;!ifes^. 

■ 'Of tliese businesses.- '-.'jec’-wy 
only the ground floor area cif 

ethe -buildings now;,, standing. 

■ What is to prevent the ilesign: 
e.rs -f the new structure' from 

■-■’ V' irig the . entire gro.und 
?< - ■'/: the new FBr building 

.r. ■ ’-.u-sing ' to commeroiii as-- 
. i-lu.'si'.mcnts? 

- V.'iUi a little irna.tbiiatibri .a ’ 
beautiful shopping ,-irc.ade-— 

- and perhaps- a pub;ie..r.ar,lc - k'i 
the center-^ould. b<f.d£h.;|urh 
this, vital area into j 

the millions of ',tO' i ; ' 

. residents ■ who ti'h/ . i.at 
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Twtttr»_ 
Tele, R<.>b 
H^l^ee .M. 
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subject; U — LWASHINGTON, D. C. TJ 

^ letter'toJmtorT ^ "" ^ /o ’ ^/1 j ^ ^ 

THg^^HINGTON POST AND TIMES HERALD 

SWUJ^AY LSSUE, » 

BACKGROUND: |?, 

The Letters to the Editor column of today “Washingt on Post, " 
January 26, 1963, contained a letter written by on ^ ~^f Was hington^ 

wherein he refers to the construction plan for a ne V^I^BI building . L the ^ 

January 4th issue of the Washington Post which indicated that the new construction 
will bring grave difficulties to merchants in the area of the proposed site. He 
inquires if it is not time for responsible citizens, both in and out of Government, 
to inform themselves about just what they will be paying for. 

He states that with Mr. Hoover reputedly on the verge of retirement, 
and the massive construction of the new FBI building on the drawing boards, it 
appears to him that those elected to look after our welfare, have the responsib ility i 

to look into t he charge s leveled against the FBI by e x-FB I man.l | He ^ 

declares that l i revelations,. which he says are'apparently weli^^dOCUmented ^ 

and authentic, have already appeared in several liberal journals. He concludes 
his letter with a< statement to the effect that the people. have tiie right to know where 
our money is going and to whom and asks ’’Just what's in those files anyway?" 

PUBLIC SOURCE: 

^ The ^hp local telephone directory does not contain 

lifitin(y-in the n ame of[ The current city directory lists a 

I — jNorthwest, Washington, D. C. , as 

a stu^nt This is "the only listing tor a [ j appearing in this directory. 

- //o2^/_ 5.6 f • . 

A search of Bufiles reflects several references to ;indivi*dualsi’ named 




lone of whom cad 


reflects si 
'beiiidenUfi 


of available data. 


fied with the letter^.wi:itei!-Oii .the b asis 

^ •) b6 

lafTB 4 1353 
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February % 1963 


Mr. L. A; Zlernickl 
Chief, ^ace Management Division 
Public Buildlhgs Service - Regidn m 
General Ser^ces Administration 
Washington 25, D. C. 

Dear Mr. Ziemlcki: 

Reference is .made to your letter of January 29, 1963, 

' and enclosure^ addressed to Mr. C. 9* Smith which set j forth this 

Bureau's space requirements in the proposed new Federal Gffice 
Building. 

In accordance with your request the ^ace Directive 
and Comments have been reviewed. It is felt the amount of space 
allocated in the Space Directive represents a fair appraisal of 
our needs, based on present and projected personnel and programs. 
Wliile the accompanying comments do not list In detail all of our 
needs in the new building, they do highlight our many special 
requirements which must be takm into consideratiem in the 
design of the building. It will, of course, be necessary that 
our personnel woxk very closely with the General Services 
Administration and the Architect-Bngineer to insure that our 
detailed needs and special requirements are Included. This 
B ureau's representatives, who have been designated to handle 
MAfuhm^ m pertaining to the building, will be avjUlable whenever 
F£B for ccmsultation and to furnish additional information 


eO&fM-FBi 


I would like to take this opportunity to thank you 
and through you, the members of your staff who compiled the 
Space Directive. The complete an d thorou gh in which 

this was accomplis hed by Messrs. I \ and 

I [ under the direction of Mr. 

is indeed a credit to your organization. 

CQS:mmp'^'(^''P A'i] I 



See Note Page 2. 

MAIL soomCJ, ^ELE-TYPi; unit CD 



Mr. hi A. Zlemlcki 


I Want to assure you that we desire to cooperate luUy 
in planning for this building and stand ready to famish every 
assistance. It is our belief that continued close cooperation will 
insure costly change orders and revisions will be kept to a bare 
minimum. 

Sincerely yours, 


JohnP. Mohr 
Assistant to the Director 
Federal Bureau of Investigation 


■NOTE: 

« ^ 

The Space Directive and Narrative Comm oits forwarded 

by Mr. Ziernicki were prepared in cooperation with Bureau super- 
visory personnel. They were -previously approved by attached 
' memorandum from C. Q Smith to Mr. Callahan, dated 1-25-63 
when an advance copy was sent through for Bureau review. It was 
pointed out in the memorandum that the amount of space allocated 
is very satisfactory and the Narrative Comne nts highlight our many 
special requirements. The material in the Directive and Comments 
has been reviewed and approved by each division on 3 different occasions 
during the preparation and final draft. The Director’s approval was 
secured on matters of a policy nature or in whlch he had an interest in . 

Previous correspondence with the GSA Regional' Office 
and Mr. Ziernicki regarding the new FBI Building, was sent' out over 
Mr. Mohr’s signature. 
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UNITED STATES GOVEB«El 

Memorandum 




J 


TO 


FROM 


Mr. Callahan 


date; January 





subject: 


Q. Smith 

o 

NEW TO BUILDING 


Tflvol ^ 
Tt«K*t . 



covering our space requirements in the new FBI Building. This report was prepared 
by the General Services Administration (GSA) Regional Office, assisted by the Bureau. 
It will be forwarded to the GSA Central Office which has set a firm deadline of 2-1-63 
for receipt of the report. This information will be furnished to the Architectural and 
Engineering firm which is awarded the contract to design the building. This is the 
basic document from which plans will be drawn since the size of the building will be 
governed by the Bureau's needs, as set forth in the Space Directive. The narrative 
comments are not intended to be a complete and final listing of our specific require- 
ments. It serves merely as a guide to alert the design architects to our special 
purpose needs which will be spelled out specifically in the architect and engineering 
conferences to be held with Bureau representatives as the building design takes shape. 

The important thing at this time is the actual amount of space required. 
Our present space assignment is 743,771 square feet including space leased at the 
Capitol Garage to house WFO cars. The Space Directive reflects the agency require- 
ments as 4» 059, 555 square feet of space which does not include parking,” cafeteria* 
shops, and other GSA space. The net assignable space, is 1, 404, 430 s^qare feet^ 
which includes the above. The GSA projected requirements represents^ah over- all 
increase of 42% over our present assigned space. > 






The Space Directive and Narrative Comments were developed by ^GSA as 
follows: Representative s from GSA, accompanied by, supervisory personnel:from the 
Administrative Division, made a room by room survey of all Bureau-ipacef ** They 
talked with divisional officials and other employees regarding adequacy and' 
adaptability of present space^^ projected space and personnel needs) proposed new 
equipment and programs, etc., 'to get an over-all view of the shortcomings of our 
present space and our projected space picture. The GSA space team then pre- 
pared a rough draft run-down of the space needs of each division which was 
reviewed and approved by the division and returned to GSA with the Bureau's com- 
ments. Matters of a policy nature or those which the Director was interested in 
were made the subject of memoranda and the Director’s approval%was secured. r' The 
proposed draft was then prepared, again reviewed and approved by each division and 
any further comments furnished to GSA. The attached Space Dirpctive-and Narrative 
Comments, which have been approved by the various divisions,* ar'd'the^ final' jpiroduct 
the GSA Regional Office plans to forward to the GSA Central Officer—— ^ 

^ , 

CQS:mmg^J3J^ \T (OVER) 





Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 

During the course of reviewing this material any subject matter found 
which could reveal Bureau operations in certain fields such as security matters was 
either deleted or covered by Code designations. The same thing was done regarding 
material, which if taken out of context or relation to the whole project, could prove 
embarrassing if written up in the newspapers. 

The GSA team was severely handicapped by the firm deadline of 2-1-63 
set by the GSA Central Office. This deadline did not particularly affect the Space 
Directive since the square footage requirements have been covered in detail and are 
most favorable to the Bureau. In the case of the Narrative Comments, however, the 
write-up is not a finished product but rather the notes, observations and information 
gleaned from talking to Bureau employees by the GSA space team. They estimated 
it would require an additional two weeks to place these comments in final form. Due 
to the deadline this was not possible. 

As a practical matter this is no real concern of the Bureau. In reading 
the Narrative Comments, it should be remembered this was written by GSA. It is 
GSAls. write-up and we have no authority to make changes. Any shortcomings noted, 
however, merely affect the readability, the subject matter itself is adequately 

I covered. As previously stated the main items, which are the size of the building 
and square footage allowed the Bureau, are realistic and satisfactory. When con- 
ferences begin with the architects and engineers all divisions will again be given a 
chance to voice their needs insofar as special requirements, equipment and 
installations are concerned. By ^working with the above on a close day to day basis 
we can insure that as far as possible our requirements are met in every respect. 


RECOMMENDATION: 
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TO 


FROM 


Mr. Mohr 
C, D. DeLoach 



date; February 8, 1963 


SUBJECT 


:X|^C 

* FOR’ 
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SPACE JNJMEW BUILDING 

UNIFORM CRIME REPORTING SECTION 






It is noted that in the surveys conducted in connection with this 
Division’s space in the new building we have gone 11 persons over that allotted by 
the Administrative Division for expansion over the next 10 years. We would like to 
point out that this expansion is necessary in the Uniform Crime Reporting Section, 

With respect to the 10-year projection concerning the personnel needs 
of the Uniform Crime Reporting Section, the following should be kept in mind. On 
January 2, 1963, we . launched a statistical program which will analyze the criminal 
career records of known offenders. At the present time it is limited to approximately 
30, 000 in the first year. Within and during the next 10 years, it is a saf*e assumption 
to say that considerably more than 30j 000 records will be processed annually. 

It is entirely conceivable that within 10 years we will be processing the complete 
and total criminal career record for air known offenders on a national basis. This 
would entail approximately 2.3 million criminal prints at this time annually 
received in the Identification Division, Obviously, .automatic or semiautomatic 
data processing methods will facilitate this processing. 

As far as is known on automation, we would still need people to code, 
verify, analyze and publish the material available. This accounts for the anticipated 
increase in the Uniform Crime Reporting Section, You will note that although 
precentagewise it looks large, the numbers are small and extremely conservative. 

RECOMMENDATION: 

It is recommended this memorandum be forwarded to the Administrative 
Division and that they give careful consideration to our needs in connection with 
expanding programs by the Uniform Crime Reporting Section, 




1 - Mr. Trotter 
1 - Mr, Daunt 
REW:ejr 
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Memorandum 


UNITED STATES GOVERNIOTNT 


Mote 


TO 


FROM 


SUBJECT 


Mr. Mohr 


N. 


P. Callahan 

o 

■ TNEV^F B! building 



date: *2-15-63 



T.U- Room , 
Hohne* 4 
Gondy^ 



g.-^c,CQnntJBjceguti.YjeCTesign for Business 




On 2-13-63JJrs^it_^^^^ 

Incorporat ed. J609JEIi{thJVvenue.gNew.^ork.CitvAc&lled at my omce regarding the new 
FBI Building. Supervisor C. Q. Smith.was alsO'pi^ent at this meeting. / 


Mrs. King advised that she represents the above company which specializes 
in interior decorating and design and layout of office. space. She said her company had 
been in existence for a number of years and its services have been utilized by^alarge 
number of firms in private industry as well as the U. S. Government. She stated at 
the present time her firm is assisting the General. Services Administration in pro - 
^vi^g&la^ut ^ans for the new FAA Building under construction at 7th;St. and 

"r , S. W. They also have a contract to do the layout work for the 
new FAA space in New York City; Mrs. King advised that one of the largest jobs' 
they have undertaken to date was the entire interior design and layout for the Time- 
Life Building, New York City, which covers some 350, 000 square feet of space. 


I advised Mrs. King that while the Bureau certainly is interested in having 
.the interior design and layout work for the new building done in thb besfcjpossible 
manner, we are looking to the General'Services Administration (GSA):t6 provide 
this service since this is their responsibility. Further the funds that have been 
appropriated for the building were appropriated to GSA-and not the Bu^au; therefore, 
we have no funds available for retaining an outside. firm for this. purpose. Mrs.^ King 
indicated that she would keep in touch with the General Services Administration to 
determine whether GSA would require outside assistance, ^e said th^ it was her 
understanding that GSA had a very small staff of its own in this regard^nd in all 
probability would require help such as her firm could furnish in connection with tnbTv , 
Bureau’s building. 


A check of Bureau indices regarding Designs for Business Incorporated 
and its officers as reflected in 4ts literature was made and no identifiable derogatory 
information was found. The New York Office has been requested to furnish available 
information concerning this firm and its officers. 


RECOMMENDATION: 


BEfei 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : 

Mr. Callahan 

FROM : 

»Ac. Q. Smith 


T o 

subject; 

NEW .FBI BUILDING 



I have been^following with. the General Services Administration (GSA) 
Central Office regarding the;progress,being made in allocating^he architectural 
and engineering contract. You will recall the GSA Regional Office forwarded the 
j Space Directive and theoresults of the space survey- to the GSA Central Office on 
February 1, 1963. Since that time the Public Buildings Service (PBS) division of 
\ GSA which includes the Design and Construction Branch, has been reviewing the 
Space Directive material. 


Apparently, no changes are contemplated in the recommendations made 

( by Region 3, in the Space Directive and^ accordingly, GSA Central Office has begun 
negotiations for awarding the architectural ajid engineering contract. Mr. Kevin 
« Flanagan, a former Bureau Agent,, who is now, employed in the office of the Assistant 
Administrator for Congressional and Public Affairs, today advised that it is expected 
the negotiations will probably continue for another week or 10 days before the actual 
i announcement of the letting of a contract is made. 

i ^RECOMMENDATION: 


I 
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^subject: 
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date: 2-26-63 
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OFFICE SPACE 
WASHINGTON, D. 


C. 

y/1 . 

Public Buildings 



ervi^ (PBS) of the General Services Administration 
(GSA) has submitted information to Congress covering proposed new public buildings|\ 
construction in the Washington, D. C. , area. The main requests cover new buildings 
for the Department of Labor, the Patent Office, U. S. Tax Court and an extension to ] 


the U. S. National Science Foundation Building 

Pertinent information concerning the above is as follows: 


Agency 


Present 

Square Feet Personnel 


Proposed 

Square Feet Personnel 


Cost 


Department of Labor 727/641 4, 594 

i>atent Office 518,821 2,430 

Tax Court 49, 560 150 

National Science 152, 865 802 

Foundation Extension 


I 

1, 007, 000 6, 666 47, 617, 000 sS 

1,311,630 3,760 48,238,000 

107,750 241 9,848,000 

198,860 1,088;; 4, 531, 000 




uta 


It is interesting to note that in the prospectus for the Patent Office i 
GSA stated, "This project contemplates the construction of a Federal facility, /i 
shelter, in an urban center other than metropolitan Washington, D. C. " Further theS 
prospectus provided that the facility is to be located on suitable Government-owned 
land available for this purpose, or on a suitable site to be acquire^ by donation. 

There has been much speculation that the Patent Office Building will be constructed 
on a site already owned by the Commerce Department at Langley, Virginia, which 
is adjacent to the new CIA Building. As a matter of interest the material submitted 
to Congress contained the following information concerning buildings already approved] 
in Washington, D. C. 

Occupying 

Agency Area Remarks 

8 280, 000 


Name 


Federal Office Building No. 
Federal Office Building No. 


450, 000 


10a & 


V 


Federal Office Building No 
10b 

GovernmenLPrinting Office Field 
Plant n / ^ . 


MAR C 196? 






NOT RECORDED 
102 fi 1'''A3 


Under construction, estimated 
completion 9/63 
Under construction, estimated 
““bompletion 7/63 
Under construction, estimated 
^ completion 7/63 
•thopizcid^ 

15' 


nstruction funded 

f|oVER) 
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! 


(Chart Continued) 

Name 

U. S. Court Building 

Federal Office Building No. 7 

Federal Office Building No. 5 

Department of Justice (FBI) 

Geological Survey 

Housing & Home Finance Agency 


Occupying 
Agency Area 
72, 000 
270, 000 
980, 000 
1,162, 000 
500, 000 
823, 000 


Remarks 

Authorized- Construction funded ' 
Authorized- Construction funded 
Authorized- Site and design funded 
Authorized-Site and design funded 
Authorized-Not funded 
Authorize d-Not fiinded 


RECOMMENDATION: 


None, for information. 
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Memorandum 


TO 


Mr. Callahan 


date: 3-18-63 



SvillvCHl , 
Tav*l 


FROM : 


Q. Smith 


TtcMer ^ 


o 


subject; new Fjgl , building 


T*Ie. t 
Holmes 
Gcm<Jy , 



I received a telephone call late today from Mr. Kevin Flan^^n, a former 
Agent, who is now employed by the Office of the Assistant Administrator for Con-^ 
gressional and Public Affairs, General Services Administration. Flanagan is very 
cooperative and has been keeping the Bureau informed concerning the status of the 
negotiations with the architects and engineers for the new FBI Building. He stated 
that the top officials of the Charles J. Murphy Associates, Chicago, Illinois, and 
the Berswenger, Hoch, Arnold and Associates, Akron; Ohio, are scheduled to 
confer with the Administrator of GSA on Monday and Tuesday, March 25 and 26 
concerning this matter. You will recall that I previously advised that the above 
two firms would handle the architectural and engineering work for the new building. 
GSA is now negotiating with the two firms as to the actual price to be paid for 
their services and it is expected that a formal announcement will be made con- 


cerning the selection of these firms before April 1, 1963. 




RECOMMENDATION: 


None, for information. 
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UNITED STATES GOVEIi^^MENT 

/ / Memorandum 


The Director 


date: 




FROM : iN, P. Callahan 


subject: The Congressional Record 




Page S043. Congressman (R) Ksw Jersey, spoSio 

conscralng Cit> Increasing number ot memorials ia the Kalion*s C^lteL Ho 
pointed ont that **iyhU9 some hare deplored this trend few have <^e mnch 
nhont coming to grips ^tb the problem which is misnslDg the few acres which 
rem ain of Washlnsion^s once vast open spaces. - • • The problem has now 
bemnnalynedby JbhnHCEelway^ of ths'WsmMsgton, D. C., SrenlngStnr, sad 
ho has come with a n^ntioa which, white it may not immediately gain 

unanimous ai^roml, ntUl lochs promlelhg. Mr. Widnall Indnded the article 
tjy Mr. Mcl^way enUUed **1110 Ramhle7*~Pnt3 Forth a Plan. ** The article 
concerns fLro acres of londmi Capitol HtU scmtliol the idbrary of Congri^ 
and recozamesds that the sew FBI tmildlog^ nloss with the proponed Unh 
e»parlam and an annexe to the X*ibraxy of Congress, bo placed on this site 
tmdergrcTmd with a parking lot for the gvtpreme Court and a memorial to 
President Madison eboregroohd. 


} {rC ^ //J^a / 
i^MAR 21 im 




In the original of a memorandum captioned and dated. as above, the Congressional 
Record for 7?) /'«'■'/> * ^ was reviewed and pertinent items were 

marked for the-Dir^io/'s aUentlon. This form has been prepared In order that 
portions of a copy of the original memorandum may be clipped, mounted, and placed 
in appronrlate^Bureau case or. subject matter files. 
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To: SAC, Cleveland (94-454) 


From: Director, FBI 

O 

NEW FBI BUILDING 
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The General Services Administration, Washington, D. C. , h^^ 
advised that R. M. Arnold and J, E. Cahill of Beiswenger, Hoch, Arnold 
Asspciates will be in Washington in the nesur future in connecti6n with the 
of the new FBI Building. 


U1 

s> 


o 

^ J ^ 

«id^ 


Your letter of 1-21-63 set forth background information concerning 
Robert M. Arnold. You should Immediately determine through established 
sources date and place of Obirth of Cahill and any other available identifying 
data. Conduct credit and criminal checks and office indices checks. Under no 
circumstances should you Indicate that an Investigaticm is being conducted on 
this individual. E:q?edite and suairtel. 
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Based on ^nemo Callahan to Mohr 4-2-63 captioned 
"New FBI Building" - JPDrmmp 
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4-a.63 


Airtei 


To: SAC, Chicago (62-6041) 
From: Director, FBI 


NEW 


BUILDING 


CDS 


General Services Administratl(»i, Washington, D. C., has bpe^* 


advised by C. F. Murphy/z Associates, that the following individuals will b^ In^ 
Washington, JD. C. , in the near future in connection with the design of theSew^ 
FBI Building: 


C. H. Manny, Jr, 
JI. M. Christie, Jr, 
jS. Z. Gladych 
S. P, Asrow 
A. W, Lippitt 
V, J, Ferrarra 
O. E. Co>^kliss 


Partner in Charge of Design 
Pro] ect Manager 
Designer 

Structural Engineer ^ 
Mechanical Engineer 
Plumbing Matters 
Electrical Matters 


JPD:mmp 




ITT 


19 APR 3 1953 


Based on memo Callahan to Mohr 4-2-63 captioned 
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demorandum 


UNITED, STATES GOVERI 


i 


IToIsOb 


FROM 


Mr. Callahan 


Q. Smith 


date: 3-28-63 



5»1J1v«b 
Tsvel 
Twttef 
T»le. R90W . 
Routines 
Gandy __ 


subject; 


IEWF,QLBUILDING 


My memorandum of 3-18-63 advised that. officials of the Charles J. 
Murphy Associates, Chicago, Illinois, and the Berswenger, Hoch, Arnold and. 
Associates, Akron, Ohio, which firms will handle the architectural and engineering 
plans for the new building, were scheduled to meet with General Services Adminis- 
tration (GSA) officials in Washington on 3-25-63. 

«. Meetings were held between the above extending through 3-26-63. 

Discussions'were had as to the size, design and special requirements for the 
new building, based on the Space Directive previously prepared by the Bureau 
and GSA. Mr. Ralph B. Harris, Architectural Engineer, Design and Construction 
Division, GSA, was designated as the liaison representative between GSA and the 
[firms designing the building and, the FBI. GSA has not yet made a public announce- 
Iment concerning the awarding of the design contract but should do so shortly. 

I have worked with Mr. Harris on a number of occasions involving new 
buildings to house FBI field offices. I have found him to be most cooperative and 
4lriendly towarcKhe Bureau. As a result of past contacts he is aware of some of 
the problems we encounter in our special, requirements. His choice for this 
important job is antexcellent one from the Bureau's as well as GSA's standpoif 


t 



^ Harris advised that he expects to receive a list of the enlployee’s of the 
[two firms who will begin .work on the design of the building by 3-29-63. He will then 
urnish the information to us so we can make the ribcessary indices checks. 
Thereafter, they will come to Washington and spend some time, perhaps a wefek, 
touring our space, discussing various special requirements and tallang with ‘Bureau 
officials as necessary, in order to get the basic requirements whic^Snust be 
included in the building design. During the next 30'to 45 days they ^11 work up 
^e basic design of the building which niust be approved by GSA as well a's'the 
FinevArts Commission. Once this is settled work will begin in earnest omthe 
actual architectural and engineering design of the over- all building. 15As,of now 


f T . 


the design people do not intend to set up a Washmgton offij 
from Chicago and Akron, coming to Washingto^j^uwi^ 
conferences with liaison representative in Ghica^XQ j n 

£X -]16 \ e APR 3 ^, 

We have two matters to handle in the. immediate, 
names and identifying data to do clearance chedw-^'the peop^^l'ved, (2) assist 
them in their initial survey which will require perhaps a week anditake place in the 
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Memo to Mr. Callahan 
Re: NEW FBI BUILDING 

next 10 days. During these initial meetings we will-work out procedures to be 
followed regarding liaison contacts so that we are able^to be of assistance when- 
ever required during the formative planning stages. It has been pointed out to 
GSA and it will be to the design people, that while we certainly will not try to tell 
them how to design the building, we as the occupants, have an obvious deep interest 
in these matters and desire to assist so that our needs and desires will be 
included in the final, product. Since we are conversant with the many special 
requirements and other pertinent factors having a definite influence on the planning 
and design, it is obviously to the advantage of GSA and the design people to consult 
with the Bureau on a recurring basis as the plans progress. Such close liaison 
will insure (1) that our needs are met, (2) elimination as far as possible of costly 
change orders at a later date, to correct design mistakes or ommissions. 

As soon as the names are available the clearance checks will be made 
and the design people will be conducted through our space as required for their 
initial studies. A memorandum will be submitted covering the above when done. 
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UNITED STATES GOVERNMENT 

Memorandum 

T^ Mr, Mohr y/ 

FROM N. P. Callahan 


date: April!, 1963 



Tel«. Room , 

Holme, , 
<3ondyj. 


subject; 


NEW E51 building 


C 



Attached is a clipping from the March 31, 1963, Evening Stag} V 
indicating that the General Services Administration (GSA) has announced the 
identity of the firms which will design the new FBI building to be built at ah* 
estimated cost of $47. 7rmillion. It lists the firms as C. E. Murphy Associates, 
Chicago, and Beiswenger, Hoch, Arnold and Associates,, Akron, Ohio, and that 
the plans are due by October, 1964. These are the same two firms whicl^e 
had been advised previously had been selected for the architectural and engineering 
work on the new building. Bureau indices and indices of the Chicago and'Gleveland 
Divisions have been checked previously and no derogatory information was located . 
Local credit and criminal checks were also conducted. 


On 3-29-63, Ralph Harris, GSA Central Office, advised that during 
the contract negotiations with these firms a. timetable with respect to the plans 
for the new building was agreed upon. It totals 78 weeks from> the signing of the 
contract last week. ’ 


Diagrammatics (Rough sketch of design)' 
Public Building Services review (PBS) 
Tentative s (Preliminary detailed working 

drawings) 

PBS review 

Completed working drawings 
PBS review and final working drawings 


August, 1963 
September, 1963 
January, 1964 

February, 1964 
September, 1964 
* October, 196^ 



GSA has advised that representatives of the two firms mentfobed 
above will desire to tour our existing space. As soon as the names of tlif^se 





Tolson 

Belmont _ 

Mohr 

Casper 
Callahan _ 

Conrad 

DeLoach - 

Evans 

Gale 

Rosen ___ 
Sullivan __ 
Tavel ■ 
Trotter __ 
Tele Room 
Holmes 
Gandy 





to I 

{ Chicako 
fohlo/S'irtll, 'design 'the'zwvir'r^ 
feMl .Bureau ..ot ilhvdstlgatldn* 
hg';t6 be'buUt'.at an estW 
Tcost' of hallllon,’th^ 

B Sal/' Services '• • Admthlstra-I 
wisiahhouhciril.' . ' ' '^7 f 
eiXlrins'>are'',C/P.'tMurplm 
lat^VChl»go» .and ^Bels4 
sr, ?Hoch.’ritoold *and |As-| 
iodat^ . AkfdhJ ;Thi s plans’ are 
due' by ,Octt^i'1964. 






A 


The Wasblaijton Post and 
Times Herald 

The Washington Dall^Ne.^ 
The Evening Star 



New York Herald Tribune 


New York Journal-Atterlcon 
New York Mirror _______ 


New York Dally News 
New York Post 


The New York Times 
The Worker ______ 

The New Deader ___ 


The Wall Street Journal . 
The National .Observer . 
Date __________ 


WAR 3 1 1963 


enclosure' 


n 


I 


Om'iOnm 

MAY lt*> '*• 

«SA «EM. H«. MO. if 


1 

Memorandum 


UNITED STATES G( 


NMENT 




Tc^isoa . 
SelmoAt . 
Uo'ta^ 


TO ; 

Mr. Mohr 

FROM : 

N. P. Callahan 


0 

SUBJECT; 

NEW FBI BUILDING 


date 


You were advised previously that contracts l^yer be^W^arded b 
General Services Administration (GSA) for the design of the new FBI Building anc 
that representatives of the firms involved would desire to tour our space. 



I 


On 4-2-63 Ralph »Bill^ 


rSA Central Office, advised he has 


received a letter froriTthe two tirms^ffivolved advising th^r desire to view our space 
anytime after 4-15-63. Harris will not be available until after 4-18-63 and, accordingly, 
interds.’ito contact the firms to make arrangements for a definite date after 4-18-63. 

He believes it will take the group approximately two days to go through our space with 
some of the individuals possibly staying longer to get further information on some of 
our special requirements. He will let us know when a date is agreed upon. 


The representatives- of C. F. Murphy ^Associates,’ Chicago, architectural 
firm, who will be in the group are as follows: 


C. H7/^ann y. _ Jr. 


J. MTrehristie^r. 




S.JZ7*^la<^ch 

S^JPr^srow 

V. J."XFerrarra 
O. ifeiBiss 


Partner in Charge of Design 
Project Manager 



Designer 

Cjj 

Structural Engineer 

^M^chanical Engineer 


PlumBing Matters 

* 

Electrical Matters 

rn 


(L 


Thb following will represent Beiswenger, Hoch, Arnold and^ssobiates. 


O'! 


Akron, Ohio, the engineering firm: 


I 


A' 






M. Mrnold 





6 


^PR 10 1963 



J. EJi^Gahill i 

Harris advised all of the above^mdmduals are c_o nsider-e44he lead project 
personnel in connection with the design of our building. , Hai'ris will accompany the 
group along with possibly AVthur.h)^estrich . head of the Structural Engineering 
Section, GSA Central Office. Representatives of GSA Regional Office who conducted 


the previous survey will undoubtedly also accO|npany the representatives of the two 
firms. ‘ 

{y Enclosurei5^f<i-^ 1 7 

JPD:mmp^ f M = r. 
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Memo to Mr. Mohr 
Re: NEW FBI BUILDING 

Bureau indices and indices of the Chicago and Cleveland Divisions have 
been checked previously on the two firms and their officers and no, derogatory 
information was located. Local credit and criminal checks were also conducted; 
however, it is'felt that we should have these two offices check the names of the 
above-listed employees also. 

RECOMMENDATION: 


That the Chicago and Cleveland Officessbe instructed to check office 
indices and conduct credit and criminal checks on the above employees of the two 
firms after which Bureau indices will be checked. If you approve, appropriate 
airtels atta’ched. 
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T0-J6 (Rev. U.JlJ-56) 






Date: V10/G3 


Transmit the following in- 
AIRTEL 


(Type in plain text or code) 

AIR MAIL 


(Priority or Method of Mailing) 



DIRECTOR, FBI 
SAC, CINCINNATI 


Mr. CilUkunl 
Mr. Conrad..- 
Mr. I><?I/*aeh„ 
Mr. Evans 

Mr. Gale.. 

Mr. Riwn 
Mr. Sullivan.. 
Mr. Tavcl 

I ’Mr. TrotUr 

Tele. Roo m 

Mi*a Holmrs., 
MUa Gandy... 



SAC , CLEVELAND ( ) ( P ) 
NEW^BIBUILDING 


Re Bureau alrtel to Cleveland 4/3A3. 

For information of Cincinnati, referenced Bureau 
airtel sets forth the following ’information; ' 

"The General Services Administration, 

Washington, , D. C., has advised that R. M. ARNOLD 
and J. E. CAHILL of Belswenger, Hoch, Arnold and 
Associates will be in Washington in the near future 
in connection with the design of the new FBI Building. 

"Yout letter of 1/21/63 set forth background 
Information concerning ROBERT M. ARNOLD. You should 
immediately determine through established sources date 
and place of birth of ■ CAHILL and any other available 
.identifying data. Conduct credit and criminal checks 
and office indices checks. Under no clrcumsteinces should 
you indicate that an investigation is being conducted on 
this individual. Expedite and sualrtel." A/ 



There is no listing for any j. E. CAHILL in any 
of the past or current Akron City or suburbain directories. 
There is also no listing for this individual in the Akron 
Telephone Directory. 


V3 J- Bureau 

qin(?irinat<l 

1 - Cleveland 







Special Agent in Charge 


.M 



CV 9^-454 


Ji 






On 


Akron, Ohio, advised IC 
her department contained no recora ror a’ 


Ithat the 

ny J. H. 


files of 
CAHILL, 


b6 

b7C 

b7D 


On. ^/iS/63, the following individuals, all of whom are 
acquainted with Beiswenger, Hoch, Arnold and Associates and 
who have cooperated with agents of this office in the past, • 
advised they have never heard of J., E. CAHILL: 


Akrdn PD. 


(NA) 


b6 

b7C 

b7D 


Akron PD 


City of 

copperatea wirn agenTJs or tnis office in 


On h/S/6^, 

Akron, Ohio, who has 
the past, advised that appro ximately 6 to 8 mo nths ago he 


b6 

b7C 

b7D 


attended a luncheon with Mr. 
Hoch, Arnold and As sociates. 


that 
introduced as 


fas new with 
Chief Engiheer, [ 


At this liinpheon 

1 


land_it is f 


e 


f! Beiswengf 


since. , He also stated that. he does, not know thi^ 
off iced in Akron or elsewhere. He added that iff 
currently employed, as engineer in the State of 


ecollection 

s Company ana "cna;; he was 

Isaid he does not 

'of him b6 

is hlC 


recall this individual's first name and he nas not heard 


s 

would 


HP, he 

have to be registered with the state Board of Registration for 


Professional Engineers and Surveyors, 
Ohio, 


b6 


21 W. Broad St., Columbus, b: 


On ^/S/63, IC 


Irechecked the records of the 
Better Business Bureau, Akron, Ohio, relative this Beiswenger, 
Hoch, Arnold and As sociates . These records reflected .that as 


of q7l/62. t he' only 


listed with this company ia 


who is identified as their Chief Ehglneerl 
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# 4 


CV 94-454. 


, A recheck of the curr<i^T^t airmn 
dtrehtnrles d etermined the only 
I plum bing Company. 


nit.^g and suburban 
listed is, the 


Tori 

Bureau as such. 


There is no individual listing 
]and is not listed with the Akron Credit 


on 4/«/53, SA 


made a pretext 


telephone call to Beiswenger, Hoch, Arnold and Associates 
and advised the operator he desired to direct a letter to 


-bo 

b7C 


I land wsinted his correct name and. title. The switch- 

board operator at thi s company stated his full name is 
I I and is the Chief Engineer. The Bureau; 

is requested to aetemine through the General Services Administra- 
tion (GSA)., Washington, D. C., if GSA obtained the correct 
initials for Mr. CAHILL. 


Cincinnati is requested to check the records of the 
State Board of Registration for Professional Engineers and 
Surveyors, 21 W. Broad St., Columbus, Ohio, for any record 
of I I obtain all pertinent background informa- 

tion and furnish samq to Bureau and Cleveland. 
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tr' tr' 


i2.i3‘56) 


Transmit the following in 


FROM: 


FBI 


Date: 4/9/63 


(Type in plain text or code) 


(Priority or Method of Mailing) 


DIRECTOR, IB I 

SAC, CHICAGO (62-6041) (RUC).^ 
NEW^I BUILDING ^ 

Re Bureau air tel, 4/3/63. 


9 


Names of individuals mentioned in referenced 
airtel are as follows: 


CARTER^HmNffir.^ 

MURPHY and A sspj?ia$iS[S.»I^ 

JAMES MITCHELk^ 


, partner_,jji«llrm-oJUC.^E». 
IRIS TIE.^JR. . Project Man _ager. 


STANISLAUS 



- San Francisco 
1 - Chicago 
RBY : cas 


2 APR .10 1383 


App 

54 












CG 62-6041 


I-' Springfield Office presently checking records of 
Department of Registration for Architects and Professional 
Engineers -for State of .Illinois for records as to birth and 
additional information. Will forward same to Bureau by 
air tel at earliest opportunity. 



b6 

b7C ■ 
b7D 






4-12-63 


airtel 


To: SAC, Cleveland (64-454) 
Froi^^Dlrector, FBI 
NEW rai BUILDING 





y Reurairtel 4-10-63. General Service$ Administration, (GSA), 

V’ Washington, D. C., advised inquixy Of Beiswenger, Hoch, Arnold and 
Associates, Akron, Ohio, developed that name of J. E. Cahill as furnished 
previously is incorrect. 


tiplsoA 
Moh» 



GSA advises correct name is Harold PhilipTCahill 
at Brooklyn, New York, U. S. Navy serial number 602126, resi dence xvieunr aj 
Ohio, for the past year, prior to which be was in the U. S. Navy. 

Full. name of Arnold Is Robert My rpy^^old, bp:J 
^ckhmuwn,^ Vix^inia, Army serial numberj 1 residence 

Cuyib^ga Fails, Ohio. - ] 





results by Radiogramw^ 
1 - Cincinnati 


Expedite checks requested in Bureau airtel 4-3-63, and submit 





be 

b7C 


PD:mlg|f; 

( 4 ) f 

NOTE: Cahill and Arnold are rejjresentatives of JEngineering Firm who will be 
in Washington in the near future in connection with the design of the hew FBI 
building. Name of J. E. Cahill previously furnished by GSA questioned by 
Cleveland airtel 4-10-63. Inquiry of Ralph Harris, GSA Central Office, developed 
correct name. 





4 2v\pr 





Ij ta- ! I 'D -O ! - 





15 APR 15 1S83 


TEUSTYpe UNIT 



41 U^v. 10.1M2) 


SB Radio 


DECODED COPY 

y 

□ Teletype 




ToUoa 
8 *Iooa( _ 
Mohr - 
. Cosoer 

y^tocrck M. 

ftosen - - 

$ulllvan MM 
T^v.l 

TrOMet MM 
Ttl»- ftoom. 
Holme* MM 
Gaiv4y mm. 


URGENT i;-l 6-65 /nlW^ 

TO DIRECTOR 

FROM SAC CLEVELAND l 6 l 9 l |5 

0 / 

NEVTFBI BUILDING. 

RE BUREAU AIRTELS TO CLEVELAND DATED APRIL 5 , 1965 AND 

APRIL 12 , 1965 * b( 

^THE FOLLOWING CHECKS WERE CONDUCTED BY 1 C 

ON THE DATES INDIG ATFn! — b' 

'on APRIL 15 , 19 ^ 5 > I CAiJiul 

^ [ADVISED THAT HAROLD P^^HiIl, 

JrJ b' 





10 - 16 . 62 ) 


ra Radio 




DECODED COPY 


□Teletype 



PAGE 2 FROM SAC CLEVELAND 


be . 

b7C ‘ 
b7D ■ 


( 

indices of the CLEVELAND OFFICE CONTAIN NO HtKtKfciNUtJj ■ 

IDENTIFIABLE TO HAROLD R. CAHILL, JR. 

CINCINNATI ADVISED BY MAIL. RUC. 


RECEIVED: 


PM PEC 

& 


4 



If the intellif^enee contained in the above message is to he disseminated outside the Bureau, it is suggested that it he suitably 
par^hrased inorder to protect the Bureau’s cryptographic systems. 





r" 

:4 

’ ■' '' y 


FBI 

Transmit tha fnllnwing in 


April 10, 1963 



(Type in plain text or code) 

Via AIRTEL 




(Priority or Method of Mailing) 


TO 

FROM 

SUBJECT 

1963. 


DIRECTOR, FBI 

SAC, SPRINGFIELD (62-1790) RUC 

0 

NE W F BI BUILDING 


Re Bureau air tel to Chicago dated April 3, 


Per telephonic request of the Chicago Office, 
Inquiry was made In Springfield on the following named 
Individuals: 

CARTER H. MANNY,, JR. 

t 

JAMES MITCHELL CHRISTIE, JR. 

STANISLAUS Z. GLADYCH 
SHERWIN P. ASROW 
A. WARREN LIPPITT 
VERNON J. FERRARRA 
OSCAR E. COKLISS 

The Springfield Indices were searched on the 
above names and the results were negative. 


Bureau 

Chicago (Info) (62-60 
1 - Springfield (62-1790) 
VBC/alg , , 

( 5 ) 




1 1 i - ‘ 


23 APR 17 1963 


Ajpproved: 


j W 



•'.V 

it in Charge 


.M 'Per. 



F B I 


ro.je (Rev. 14.13*56) 


Transmit the following in 


AIRTEL 


Date: April 10, 1963 


(Type in plain text pr code) ' 


(Priority or Method of Mailing) 



Approved: 


Special Agent in Charge 











fV-H (B«v. 12'13-5C) 


TransmU the following in 

AIRTEL 












FD-36 (Rev. »2-J3*55> 


Transmit the'foUowingJn 

AIRTEL 


SI 62-1790 


F B I 


Date; April 10,, 1963 


(Type in plain text or code) 


(PriQTity or Method of Mailing) ‘ 


•I 




s AS ^0(J 



REMARKS : 



Approved; 


Special ’Agent in Charge 




i FD-36 (Rev. U*13*S5) 


r B I 


Date: April 10, 1963 


Transmit the following in. 


(Type in plain text or code) 


Via 


AIRTEL 


(Priority or Method of Mailing) 



Approved: 


Sent 


,M Per-- 


Special Agent in Charge 




I 


/ 


rO-J6 (Rev- 




Transmit the following in- 

Vin AIRTEL ■ 


SI 62-1790 


• ' 




FBI 



April 10, 1963 



(Type in plain text or Code) 

1 


- 

! 


(Priority or Method of Mailing) I 

- L . 


b6 

b7C 

b7D 


nt - - M Per 


J 









I 


I 


rP-3C (Rev. i2-l3-5C) 

<» 



% 

F B I 


i 


Date: April 10, 1963 




Approved: 


Special Agent in Charge 


Sent 


M Per 











Approved: -- - M per 


Special Agent in Charge 




fO-Je. (Rev..l2-l3-$6) 


/ 



Date; 4/19/63 

Transmit the following in 

PLAIN TEXT 


(Type in plain text or code) 

AIRTEL 

AIR MAIL 


(Priority or Method of Mailing) 


kr. Beli^nt 

^r. Mohr..,- 

kr. C&sper..— 

Mr. CftlUh&n.»_ 

,Mr. Conriid 

Mr. DeLoach....... 

Mr. Evans 

Mr. Gala 

Mr. R6sen^..„ 

Mr. .Snlllvan-.-^. 
Mr. Tav4l,....»,-», 
Mr. Trotter.«— ^ 


iss Holmes., 
Iss Gandy.. 


FROM 

SUBJECT 


DIRECTOR, FBI 

SAC, CINCINNATI (94-273) (RUC) 


NEW FBI BUILDING 


Re Cleveland air tel to Bureau, 4/10/63, and 
Bureau air tel to Cleveland, 4/12/63. 



Bureau 

2 - Cleveland (64-454) 
1 - Cincinnati . ^ 

HTF : gab r 




















OfTl6NM POtM HO. 


\ 


Memorandum 


UNITED STATES GOVERI 


1 


TO 


FROM 


subject: 


Mr. Mohr 


N. P. Callahan 

0 

NEW Fp^I.BUILDING' 


date: April 19, 1963 
6 





Contracts have been awarded by the General Serv/ces 

) Administration (GSA) for the designing of the new FBI Building and fv, 
representatives of the two firms involved will be in Washington for sev^al fc 
days beginning April 22, 1963. ^ 


GSA has advised that the below listed representatives oJ^the two 
firms desire to view our space while in Washington and that this should take 
approximately two days with some of the individuals possibly stayingA^nger to 
get further information on some of our special requirements. 


The representatives of C. F^Murphy Associates, Chicago 
architectural firm, who will be in the group are: ^ 

Charles>Francismurphy, Jr. 

Carter H^Manny, ^r. 

James MitchelXChristie, Jr. 

Stanislaus 2i\^lhdych 

The following will represen^6Beis;^nger, Hqch, Arnold' 
Associates,, Akron, Ohio, the engineering fi^: , 






Robert L/SMurphy 
Sherwin Pl^Asrow 
Vernon ^Ferrara 
Oscar E.^okliss 



e)t 


Harold PhilipYcahill 




Casper 
Conrad 
JDeLoach 
Evans 
Gale 





Robert Myron. Arnold 

\ ^ \ 

\ The above will be accompanied by Ralph Burton/Harris, Jr. , 
Arthur IiVWestrich,.^nd possibly Eugene H.VWitherell, all of GsA central ^ 
office, anq Robert .^^^^arnes, GSA regionaluffice. Bureau files, identification 
records, Chicago and Cleveland indices and credit and criminal records have 
been checked on these individuals. No identifiable derogatory information was 
located except the following: 

1 - Mr. 

1 - Mr. 

1 - Mr. 

1 - Mr. 

1 - Mr. 

1 - Mr. 

1 - Mr. 

i’ - Mr. , ■■ 

1 - Mr. Trotter^^ 

1 - Mr. C. R: Davidson 
JPD:mcm (12) 







B APR 25 1983 


Sullivan 
Tavel 



i I ezw 


,C3 


, ICi 


OPnONAl NO. 

UNITED STATES GOVEPHENT 

Memorandum 


i 


Ti>Isoa j 
Balmonfj 




MR. MOHR 


date: April 26, 1963 


FROM : MR . C A LLAH AN 

O 

subject: new FBJ BUILDING 


'' a 



Representatives of C. F. Murphy Associates, Chicago^^hitectural Firm, 
and Beiswenger, Hoch, Arnold and Associates, Akron, Ohio, the ei^ineering firm, and 
representatives of General Services Administration (GSA), have been ccaiducted on a 
tour of Bureau space. 

They were interested primarily in viewing our special purpose space and 
accordingly, were shown the Laboratory, Identification, Files and Communications, 
Training, Administrative, and Crime Records Divisions and the Washington Field Office. 
They indicated they were not interested at this stage in a detailed tour but rather a 
quick view of these areas. They appeared to be very favorably impressed with what they 
saw of the Bureau and commented upon the apparent efficiency of our operations. ^ 

They subsequently met with GSA central office representatives and with "" 

i a local planning commission. Bill Harris, GSA central office, advises that within two 
weeks the firms will submit to GSA rough sketches of the possible exterior design of 
the building. As soon as these are received, we will be advised. During their stay in 
Washington, it was anticipated that the contract between the Government and these firms 
would be signed; however, Harris states GSA did not have the contract ready and that 
it should be signed in the near future. We will stay in close touch with GSA and advise 
you when this happens. 

r- 

The architects requested that certain information be obtained./or them to 
assist in their design of the building and these items are presently being compiled. 

One of these items was an expression from us as to the desired location ip.the building 
of our various divisions with respect to each other. In order to compile this informa- 
tion, a Space Relationship Chart has been prepared and each division and the Washington 
Field Office are currently gathering together necessary information. As soon as this is 
received, a master chart will be prepared for approval and submission to the architects 
through GSA. 

RECOMMENDATION: 'h'i 


1 





/Ha, -.3.^1963 


For information. You will be advised vejopmentsr. 
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UNITED STATES GOVEl^MJir 

Memorandum 


date: May 21, 1963 



TO ; Mr. Mohr 

FROM : N. P. Callzh2Lnj^/£^ 

O ^ 

subject; NEW'If^I , building 


We have been, maintaining contact with the General Serv, 
Administration (GSA) with respect to the progress being made by the 
architectural and engineering firms who have the contract for the new FBI 
building. You will recall that representatives of these two firms were 
conducted on a tour of ^Bureau space during the latter part of April of this 
year and that while in Washington^^sulted with GSA and the Planning 

Commission. ; 

*’ * 

Bill Harris, GSA Central Office, advised today that the architects 

are presently working on. the exterior design of the hiilding. GSA has requested 

themjto come up with at least twelve different exterior’ layouts. The architects 

ha^^'advised GSA that a preliminary study indicates that they will be able to 

design a feuilding containing the square footage we need for the site selected 

between;9th and 10th Streets. 

». 

Cj 

Harris stated as soon as-the architects have completed the requested 
exterior designs they; will bring them to’ Washington for study by, GSA and the 
Planning Commission. He, is requesting the architects to bring with them an 
extra. set of these designs which Harris will furnish to us:for our study. 

Harris confidentially advised that the architects had asked him to 
obtain* for them the existing statutory limits which would apply to this building 
as far as height and setback from Pennsylvania Avenue. Upon inquiry at^ GSA 
Harris was informed by his superiors'that any height and setback restrictions 
should in no way hamper the architects in their development of the exterior 
design of the building. If they develop what is considered an excellent design 
GSA will present it to the Planning Commission with the request that any , pertinent 
limitations be waived. Harris relayed this information to the; architect,s but at the 
same time sent to them a: copy of the regulations ih question soithat the architects 
wouldh^t get too far offb^ase. As soon as they advise Harris that the eiderior 
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designs have been prepared he will immediately advise'us. 
RECOMMENDATION: 

You will be advised of any further developments. 
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Mr. Mohr 


FROM : N., P. Callahan 


subject: new FBI BUILDING 


date: May 29, 1963 


>w. 
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Tav»l.ii.iii.i 
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Ralph '?Biir' Harris, General- Services Administration (GSA) ? Central 
Office, has advised that representatives of C.. Fd^urphv Associates . Chicago^^..^^ 
a rchitectural fir m, will be in Washington, ,,D; C.,. Monday, June 3,.;. 1963, to 
present to GSA, sketches of the proposed exterior ^ design of the new building. 

After conferring with GSA they will then present these designs to (. 
the Pennsylvania Avenue Council for their review and^observations. 

Harris has requested that Bureau representatives be present on 
June 3, 1963, in the conferenceibetween the architects and GSA. We should 
certainly attend this conference in order that we may be aware of the progress 
of the architect’s thinking and what they have come up with in the way of 
exterior designs. 

RECOMME NDATION: 


That representatives of the Administrative Division attendihe 
conference between GSA and the architectural* firm. on June 3; 1963. 
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UNITED STATES GOVERNMENT 

Memorandum 
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FROM 


Mr. Mohr 


N. P. Callahan 


0 



date: 6-5-63 


subject: new FBI BUILDING 



My memorandum of 5-29-63 advised representatives of the |ff^itectural 
firm for the new FBI Building, C. F. Murphy Associates, Chicago, would be in 
Washington for several days beginning 6-3-63. The architects have completed studies 
^egard^ the basic shape forth© new building (relationship of the building to the site 
'taking Mo account our requirements) for presentation to the General Services r* 
lAdminiStration (GSA) and the Pennsylvania Avenue Advisory Committee (PAAC). At 

i tfie^equgSt of GSA it was approved that representatives of the Administrative Division 
atleliS thq^e meetings and l^pervisors C. Q. Smith and J. P: Dunphy were designated 
for, this putppse. 

ti^nferences were held on 6-3 and 6-4 between various GSA officials and 
the-architects and on .6-5-63 between all parties and the PAAC. The architects pre- 
sented various basic shape and design concepts for the building as related to the site 
between 9th and 10th Streets. They apparently have given this matter a good bit of 
study and prefaced their remarks by noting that one of the prime considerations 
throughout any discussion on the new building should be that the FBI’s functions be 
housed in such a fashion that the Bureau can f unction efficiently and economically. 

This same thought was expressed by Nathaniel Owings, Chairman of the PAAC and 
Karel Yasko, Deputy Commissioner for Design and Construction, GSA. At the 
PAAC meeting on 6-5-63 Owings observed that if the PAAC and the architects 
arrived, at a design which is acceptable from an exterior appearance standpointb^r 
somewhat unacceptable to the FBI from a functional standpoint that the Bureau’ 


I 


operational interests would prevail. 






The PAAC, under a Presidential memorandum of 5-23-62, ha^nderway 
a design study for the redevelopment of Pennsylvania Avenue. Accordii^g to Owings, 
PAAC intends to present to the National Capitol Planning Commission (NCP(^) on 
6-6-63 a proposal that the triangular area bounded by 6th and 13th St. and 
Pennsylvania Ave. and E St be developed under a coordinated program. Situated 
in this area in addition to the FBI Building would be a new building for the Labor 
Department between 6th and 7th Streets north of Pennsylvania Ave. The area 
betweenv7th,and 9th Streets and Pennsylvania Ave. and D St. (presently occupied by ^ , 
various businesses including Kann’s Etepartment Store) would ibe‘ converted to a plaza-' 
park area. Owings added that the members of the PAAC would decide definite, ly con- 


cerning this plan later today, issue an interim report on the morning of 6-6-63 and^., 
present it to the NCPC on 6-6-63. Owings asked GSATto cpn^d^ ^m,^asi|^lity \ 
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(acquiring the site between 7th and 9th, Pennsylvania Ave. to D St. so that. Bureau 
parking could be placed under this site with the plaza-park area above. GSA was 
taken aback at this request and of course made no commUment. Obviously, such 
a move would require Congressional approval and funds. Owings readily admitted 
his reason for advancing this thought was to bolster the Council’s argument for 
securing this area for a park. He admitted space for our vehicles could be pro- 
vided under the building site. GSA officials did not take his suggestion favorably 
and privately stated, (1) there is practically mo chance Congress would approve 
such a request, (2) the obvious plac e for our vehicles is in the basement of the FBI 
jproachfthey intend to take. 

. A 

The designs presentedJimthe architects included structures in the shape . 
of; a rectangle, box, high rise, dua^ building, etc. All of these being merely 
exploratory to obtain the reaction of GSA, |?AAC and the Bureau. They were. advised 
.that the Bureau is interested in obtaining a building.in which our operations can be 
housed to function efficiently and economically. They recognize that the most 
efficient structure would be in the form of a box or rectangle and a design. consisting 
of more than one building would be less efficient. 


Stan Gladych, Chief Designer of the architectural firm, stated he hopes 
that the new buUcUng will express that feeling of ruggedness and efficiency which he feet 
are exemplified by the Director and the operations of the Bureau. 


After the meeting with the PAAC today, Owings,, the Chairman, was heard 
to comment to Carter H. Manny, Jr. Partner, C. F.. Murphy Associates,, that 
Owings' firm and Murphy Associates are working together on three projects in 
Chicago. Manny jokingly replied that the arrangement has worked oiitl very 
satisfactorily, and the only thing they need toJook out for is the Department of 
Justice from the Antitrust standpoint. Owings. laughed and said that with "your 
political pull and our know-how. . . ", he then lowered his voice and the remainder 
was unintelligible. 


OBSERVATIONS: 


The architects obviously, have worked hard, explored many possibilities 
knowing some were not feasible, , in order to approach the basic building design 
from every angle. Based on the above it was their conclusion that*the most efficient 
building for our operations which could be housed on .the available sitej would be a 
I solid box or rectangular structure. While ;planning has not progressed to the number 
of stories such a building would have, in all probability it would require 12 to 15 
stories to meet our space requirements.^ The architects, having done all the basic 
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planning can proceed no further until certain -fundamental questions are resolved: 

(1)' Shape of building - must it conform to the odd shape of the-tract of- land available 
or can it occupy only a portion; of the site such as, the solid box or rectangular 
building would do. (2) What height limitation will be invoked - the 160 foot height 
presently decreed for the north side of Pennsylvania Avenue or will a waiver be 
secured to allow a taller structure. (3) ^\iiether the building must'front directly 
on Pennsylvania Avenue or whether there can be a set back from the Avenue with 
an intervening landscaped area. 

Until the architects can get some concrete guidance to resolve the above 
points they cannot’proceed with any detailed, planning regarding exterior design, size, 
etc. They, of course, hope to resolve these points before returning, to Chicago this 

week. 

• 

Mr. Yasko, the top official of GSA participating in these conferences, has 
.been most cooperative with the Bureau. He has insistedihat all conferences, be 
open to Bureau representatives if we desire to attend. He has repeatedly madeihe 
statement that while it is the responsibility of GSA and the architects to get the 
building designed and constructed, he wants the building to meet with Bureau approval 
since we will occupy the space. He has stated that he desires to have a close working 
a;rrangement between the Bureaiu, GSA and, the architects so that we will be fully 
'informed at air times as to what is being done and progress being made. He has 
welcomed any comments or suggestions we'may have (and stated that while we are 
not expected to furnish technical advice, we can be most helpful in answering ques- 
tions regarding our needs and operations and resolving questions which arise as the 
project advances. 

RECOMMENDATION: 

Recommendi we continue our close, liaison with GSA and the architects and 
:report developments. 
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SUBJECT: NEW gBI BUILDING 



As set forth in my memorandum of 6-5-63, representatives oMhe architec:^- 
t ural firm for the new FBI Building, C. F.A Murph v Associ ates. Chic^o. have been 
in Washington since 6-3-63 conferring with the General Services Administration (GSA) 
and various planning committees. 


f J3CLZ/ 


On 6-6-63 the Pennsylvania Avenue Advisory Council (PA AC) met with the 
National Capitol Planning Commission (NCPC) at which time the NCPC indicated that 
the height limitation of 160 feet for the north side of Pennsylvania Avenue should be 
adhered to for the new FBI Building. This, of course, rules out any tower-like struc- 
ture. The NCPC, according to the architects, did not make a definite st'^ -- i.- 

what particular shape they favor or whether the building must adhere to ' 
boundary or couldibe set back from Pennsylvania Avenue. 


rtenient as to 
the sife 


The architects returned, to Chicago late 6-6-63 and appeared to be s^ewhat 
let down by the endless red tape, committee meetings, etc. , which they have encountered 
without ^ceiving any definite guide lines on the building design. They did sign the 
formal c&htract for their services on 6-5-63 and according to the timetable imposed 
|b^GSA,/^tie actual specifications and plans are due' 78 weeks from 'that date which is 
J thef^r^t v^guek in 1964. 


■I 

,n . Ti^architects indicated they would channel their design planning toward one 
buildii^g, r ^angular in shape and keeping within the existing heightTimitations. As 
soon;4sf tjieyjhave something definite as to possible building designs along these lines 
they '^ill set*C^ a conference with GSA and the varioufe commissions. 


The Administrative Division will' continue to closely follow developments and 
keep^ou aHvised. 
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You were advised by memorandum that representatives of 

the architectural firm for the new building, Associates, had 

returned to Chicago on. 6-6-63 and appeared to be somewhat let downby>the endless 
red tape, conferences, etc. , they encountered in an attempt to obtain some guide- 
lines for the shape of the new building. They indicated they intend to channel 
their design planning toward one building, rectangular in shape which will meet 
the 160 ft. height limitation. 

, „ I On 6-10-63, Bill Harris, GSA liaison architect, advised he had been 
told-by the architects of their intention to proceed along the line^^'Ofa rectan^lar 
^ Building^ based upon comments made at tho^meetings with to^ ^nnsvlvania, ’ 
^^/^Av(j>nue. A dvisory Council ( PAAC) and tljp ^ational Capital Planning Commission 
(NCPC). They told'Harris they have c^pieted tlhieTr study'b'i'varidu^ 
shapes for the building and feel the rectangle is the best. Harris told tJjjm that* 

I they should not go off ”half cocked” based upon any statements of the P^C or 
NCPC and that their contract is with GSA from whom they would receivlSany 
necessary instructions. When asked what instructions GSA had for thefe Hstfri's 
'told them they would hear from GSA shortly. Harris advised 6SA has 4®cided to 
tell them to submit sketch studies of each shape they have come up with thusifarO 
which does not break the 160 ft. height limitation. These sketbhes to ^Jow in p '' 
detail the exterior of the building, its facade, setbadc,, landscaping, efS. ^ 


It is noted that the PAAC and the NCPC have been the subject of 
several newspaper articles in the last several days. The Washington Post on 
6-8-63, stated the NCPC members were shocked by the grapd** design presented 
by the PAAC which calls for a new federal triangle nortb^lSfPennsylva Avenue. 
This plan was presented to the NCPC by Nathaniel Aj^wings^ a l^n Francisco ' ^ 
who heads the PAAC. A friend of Harris^ the"^ff o!^^ 


''>4 


Ik 


Harris the members feel Owings made la very poor presentation to the NCPC and v 
that this was caused by the fact that heihad had too much to drink. The Post on 
6-10-63, stated that Owin^ advised he is sure the architects (PAAC)‘and the NCjPC 
can reach agreement on their^plan for .the Avenue and hoped to have the plan in 

( final sha|fej^ Noveniber or JDecember. PAAC’s plan to turn over their proposals 
to the White%oys^;.pn'Jun^7, 1963, has been delayed while they attempt to work 
out differences witm^epNCPC . The Washington Star of ^^63, had anartiQle>vhich 
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reports the plan of the PAAC for a second Federal triangle. A copy of each of 
these articles is attached. 


RECOMMENDATION; 

We will' continue to maintain close liaison with GSA and advise 
you of pertinent developments. 
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~ Bill Harris, General Services Administration liaison architect,’ 

ha;^ furnished us with space diagrams submitted by the architectural firm 
along with a list of questions concerning the new building. These digrams 
c6ver.Sll Bureau space and it is the architects desire that we review these 
Indic^ng any necessary changes. 


These diagrams are made up on the order of organizational charts 
setting forth the various offices, file areas, laboratories, etc. , in the form of 
blocks placed to indicate their location with respect to each other. Twenty-one 
diagrams in all have been received. A meeting has been held with representatives 
of each division and the purpose of these diagrams explained. These men in 
turn will consult their respective Assistant Directors to insure that any 
necessary changes are noted and answers to the questions raised by the architect 
are prepared. SAC Gillies, Washington Field Office, has been furnished with 
the diagrams dealing with WFO. This matter is being coordinated by the . 

Administrative Division. / y 

Harris advised the architects intend to come to Washington on ^ \ 

1 7-22-63 and remain for several days at which time they will discuss the space 
diagrams and go over some of our operations in detail. S'- 


RECOMMENDATION: ’ 

n 

You will be advised of any further pertinent developmefifs. 



jK; 
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FROM 


DI HECTOR, .FBI 
AC, WFO (66-3B1) 


■0^ 


suBtEcr; PR0P,0Sal^FBI BUILD IN5- 

WFO SPACE' liSTErtELATIONSHIPS 


date: 7“S~63 




Enclosed for the Bureau is one copy cf 
a memo, on the inter relationship of WO space 
in the proposed, FBI building, .and the ¥F0 answers 
to specific questions raised by GSA. 

The GSA space chart blue prints are also 
Being returned vAth this letter. 

ureau 
1-WFO 
^ AJH 
(2) 
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Memorandum 


UNITED STATES 


ERNMENT 


/ 


ToUon -1 ~ 

Belmoivt , 
MnViT .l i. ' 


O' c5Il«honj 


TO 


FROM 


^ SUBJECT: 


Mr. Mohr 
N. P. Callahan 
NEW FBI BUILDING 



I L, 

DATE; 


June 27, 



In connection with the planning of the new FBI building, th^&%drnlnistrative 
Division has been in contact on nuineroiis occasions with all other divisi^s ai^ the ^., 
Washington Field Office. K has ’been found desirable to coordinate these^att^fs 
through one supervisor in each division who in turn has the responsibilityHo keeping his 
Assistant Director fully appraised of all developments. (Matters dealing ^ith the 
Inspection Division are taken up directly with Mr. Gale or Mr. Edwards. ) 


You have been advised by separate memorandum of the receipt of space 
diagrams which must be studied by each division and which necessarily will result in 
an increased number of matters which must bertaken up with each division. In the past 
the following supervisors have been contacted for this purpose. 


Identification 

Training 

Files and Communications 
Domestic Intelligence 
General Investigative 
Laboratory 
Crime Records 
Special Investigative 


Ponder, Beverly E. 
Moran, Christopher 
Stultz, Norman ^ 

Jones, Wiliam P. 
Schutz, Henry A., Jr. ^ 
Griffith, William D. 
Healy, James R; 

Reilly, John A.‘^j ^ •' 




(L 


WFO (Matters will be coordinated with SAC or sA l^tHowe.) 


All of the above have been most helpful in the past and are aware that their 
Assistant Directors are to be fully advised of all developments.* 


RECOMMENDATION: 


EX-IW 




Unless advised to the contrary by , any of the division heads, the above 
listed supervisors will continue to be contacted by the Administrative. Division on matters 
dealing with the new building. 

* I ", ’M.-/ . » 

JUL 


SO VI 


§ ^Miy^^s^^SSentWect 

1 - Mr. Conrad - sent direct ■ 
1 - Mr. DeLoach - sent direct 
- Mr. Evans - sent direct 

Mr. Gale - sent direct 
JPD: ml^(ll) 


De comae 




12 

Mr. Rosen - sent direct 
Mr.. Sullivan - sent dir ect .. — 
1 - Mr. Tavel - sent direct 
1 - Mr. Trotter - sent direct 
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July 17, 1963 


Airtel 


To; SAC, Chicago (62-6041) 


30 

m 
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From; Director, FBI 
NEW FBI BUILDING 


"n 

OD 

M 


oo 


30 

m 

>■ 

o 


VO 

!e> 


0^^ 



General Services Administration has been advised by 
C. F. Murphy and Associates that the following individual will be in 
Washington, D. C. , next week in connection with the designing work 
on the new FBI building. 


30 

O 

o 

X' 


cr» 


Kenneth 



be 

b7C 







Chicago should conduct a credit and criminal check and a 
search of office indices. Springfield check Illinois State Bureau of 
Criminal Identification and Department of Registration and Education. 
Under no circumstances indicate that an investigation is being conducted 
by the Bureau of Folgers. y' / / / - ' * 


7-22-63. 


,,REC- 58 

Expedite and SURAD or SUTEL to reach Bur< 


Mphr.— . 


vPsper -j 


'oiitad .» 


MBS ^ 

ile 




B*3?^>963 


*BB-i 


^TE: Ralph Harris, General Services A.dmini^iraupn, Liaison architect, 
advised 7-17-63, he has been. informed by-the arcmtectural firm that Folgers 

M Am Am ^ OO OO 2m k. ^ — 


Uvort 




ftoom , 


will be coming to Washington on 7-22-63 in addition to other members. of the 
firm for conferences in connection with the designing of the new FBI building. 
^^ckground\i^fprmation on Folgers obtained'by Harris. 
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,uMted states gove^^uent 

Memorandum 


TO 


TKOM 


subject: 


Mr. Mohr 


N. P. Callahan 


O 

NEW ]^BI.BUILDING 



date: July 16, 1963 



My memorandum 6-29-63, advised you that twenty-one space 
diagrams covering all Bureau space had been received from the architects 
who desired that we review them^for any necessary changes; They also 
submitted a list, of questions on various items in the space directive previously 
prepared by the General Services., Administration (GSA). This review has been 
completed by all Divisions and the Washington Field Office (WFO), and 
changes made on a set of the diagrams to be returned to the architects. 
Answers to their questions have been prepared. All Divisions and WFO were 
encouraged to submit any observations concerning their space in addition to 
answering the specific questions asked by the architects. 



Attached are the questions, answers, and additional comments. 
Master copies of the space diagrams are being retained in the Administrative 
Division. A review of the changes requested by each Division indicates that 
an ad^tional 6800 square feet will be necessary above the 1, 059, 555 square 
feet called for in the original space directive prepared by GSA. This additional 
space is necessitated primarily by changes in our requirements since the 
space directive was prepared. The areas of increase are as follows: 


, Division Increase (Square Feet) 


Administrative 1020 

General Investigative (Civil Rights) 2500 

Laboratory 2720 

Crime Records 200 

Special Investigative 100 

Washington Field Office 400 


6940 square feet 


Identification 


Decrease 140 square, feet 






fiss 


PD’.mcm 


... . Net Increase- 6800 square feet 

The diagrams and the answers and observations .will now be 
5A'^after which thevfwill be furnished to the architects who will 


^ 

reviewed. by GSA'^ after which theyfwill be furnished to the architects who 


f JUL 2 9 1963 
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J*JL 25 1963 
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Memorandum to Mr. Mohr 
Re: New FBI Building 


be in town during the week of 7-22-63. The architects undoubtedly will desire 
to look at some of our operations in detail. We will, work closely with them. 

RECOMMENDATION: 


That the space diagranis and the answers to the architects* 
questions along with the additional observations be furnished to GSA. 




'I 
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ToJson , 
Be^mon^ , 
Mobt, 


Mr. Callahan's 


DATE: June 28, 1963 


FROM 


SUBJECT: 


J. P. Dunphy^^ 

RALPH BURTOlfmRRIS, JR. 

gsA ^iaison architect 

*NEW pi BUILDING 


Ralph Burton Harris, Jr. , 



is the General Ser 



(GSA) liaison. architec L in connection with (He designing of the ne^i^BX^^ 

Yesterday, while in the Bureau to discuss some matters with re speci to the building, 
he observed copies of "The FBI Story" and "A Study of Communism" in the bookcase 
behind my desk. He expressed a great interest in learhing more about the Bureau 
and the Bureau's history stating he will be closely associated with us in the planning. 

. ’< '' 

\ _ Bill Harris has been most helpful to us both in our dealii^s-with GSA 

and with tlie architectural firm which you know is located in Chicago. AS an 
example of this the architects recently submitted 21 pages of space diagrams for 
our review. A basic question with respect to the interpretation of these diagrams 
aroSe which Harris could not positively answer. He immediately .took it.-upon 
himself to call the architects and had the matter resolved in less than a half hour. 

S . ' 

The architects appear to have confidence in Harris and he is in a 
position to keep us advised of any information he picks up from them as,w,ell ai 
that .which he picks up at GSA itself. In view of this it is felt that copies‘^6f J’A^ 

Study of Communism" and "The FBI Story" should be given to Harris. ^ 



RECOMMENDATION: 


I'. 


f t 

That this memorandum be routed to the Crime Records Division 
and that copies of the two books by the Director mentioned above be made 
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Memorandum 



FROM : 


/ 

Mr. Mohr 
N. P. Callahan 


SUBJECT: 



BI BUILDING 




DATE: July 24, 1963 


Belmont . 



By memorandum 7-16-63, you were advised that space diagrams 
and questions concerning our space which had been previously received from 
the architects had been reviewed by all divisions. One of the results of this 
review was a finding that we will need an additional 6800 square feet of space 
above the 1, 059, 555 square feet called for in the original space directive 
prepared by the General Services Administration (GSA). 


The space diagrams and answers to the architect's questions along 
with our additional observations have been furnished to GSA. Bill Harris, GSA 
liaison architect, has requested that the need for the additional 6800 square feet 
be set forth in a letter to GSA in order that their file may be complete. He advised 
that there is no question whatsoever concerning this additional space and that the 
letter would merely be a record keeping proposition as far as GSA is concerned. 


RECOMMENDATION: 

That the attached letter from you to GSA be approved. Previous 
correspondence with GSA on this project has been handled in this manner. 



7/y 
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Julr 24> 1983 


Mr. J. Roland Snyder 
Director^ Design Division 
Public Buildings Service 
General Services Administration 
Washington, D. C. 

Dear Mr. Snyder: 

In connection, with the planning for the new building to house the 
Federal Bureau of Investigation, project number 49920, the architects have 
submitted space diagrams for our review. We have gone over these diagrams 
in detail and find that several minor changes in the square footage allowed 
are necessary. The areas of changes broken down by divisions are as follows: 



Division 
Administrative 
General Investigative 
Laboratory 
Crime Records 
Special Investigative 
Washington Field Office 

Identification 


Increase (Square Feet) 



2500 

2720 

200 

100 

400 

d940 square feet 
Decrease 140 square feet 
Net increase 8800 square feet 


'Belmonl 

C^Uohcm’ m. 
jr.L.oaah' <t<p> 

€v<ins ■■ I 

Baseiv >— 
$ulUv<M 
Tav.1 
TriAter 
T.l*. Room . 


Details concerning these changes as well as the space diagrams 
have been furnished to Mr. Ral{^ Harris, the General Services Administration 
liaison arch^ct on this project. \ 

NOTE: Based on memo ST-103 \ o 

Callahan to Mohr 7-24-63 rv Jii/ ^ ji 

JPDrmlg tn JohnP. Mohr ^'3> V^^40'’ 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM : 
SUBJECT: 

4 


Mr. Mohr 
N. p/callahan 



CAFETERIA 

neW^bi building 


DATE: 


July 26, 1963 


ToUon 



Bob^ Carnes, General Services Administration (GSA) Regional Office, 
called on 7-26-63, to advise that he has received an inquiry as to whether or not 
the Bureau desires that the cafeteria in our new building be divided so that a 
portion of it could be utilized as a Staff Dining Room. 


Carnes explained this as an area in the cafeteria which is separated 
from the general eating facilities. It would be limited in its use to those employees 
above a particular grade level. Normally where Staff ' Dining Rooms exist in other 
Government agencies they permit ;only employees above grade GS-12 or 13 to dine 
in that particular area., The Staff ^Dining Room would be served by i[ts own cafeteria 
lines, and would merely be a smaller operation than the regular cafeteria. The food 
and the prices would be the same. \ 


Several of these Staff'Dining .Rooms in other agencies have been seen 
recently and while they do have some features which could be considered desirable 
it is felt that we would have a better, more efficient, and more flexible cafeteria 
setup if we do not have a separate area set aside for higher grade employees. This 
separate dining facility would also easily become a mark of ‘distinction which could 
create some hard feelings among our lower grade employees. 




The Director has previously approved the Executive Dining Room in‘ 
the area of the Executive Suite. This dining room will accommodate between 25 and 
30 people. It is not felt that we should go beyond this in providing any separate 
dining facilities for particular grades of employees. 


RECOMMENDATION: 
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TO 
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Mr. Mohr 
N. P. Callahan 




DATE; July 26, 1963 



R«sei> , 
$vUlv9n 
T«vel ,» 
Trotter 
Tele. Room , 
Holmes __ 
Ooixly 




a 

NEW FBI.BmLDlNG 
WORKING HOURS 




( f{‘^lt^presentatives of the architectural firm, C, F.| Murphy and 
Associatesx were in Washington, D. C. , Monday through Wednesday this 
week at which time they went over in detail with us the space dia^ams which 
we had previously analyzed for them. During a discussion on th ^arkin g 
facilities for the new_build mg;^_^ which is programed for 1, 000 vehicles,~tfifey 
expressed some concern as to the times of arrival and'departure each workday 
of this many vehicles. 

The architects inquired as to whether or not when we occupy the 
new building if the bulk of our employees will have the same working hours, 
that is from 9:00 a. m. to 5:30 p. m. This information will assist them in 
planning the vehicle exits and entrances for the building bearing in mind how 
this traffic will be absorbed in the surrounding streets. They were advised 
we would look into the matter and be in touch with them through the General 
Services Administration liaison architect. 



It 'is felt that we should hot at this time definitely commit: ourselves 
as to any number of employees working other than the normal working hours ^ 
which are from 9:00 a. m. to 5:30 p. m. At such time as all our operations are 
in the same building we may find it desirable to change the hours of the 
Identification Division day shift which now works 8:00 a. m. to 4:30 p. m, the 
Washington Field Office, which works from 8:15 to 5:00 p. m. , and the Voucher- 
Statistical Section of the Administrative Division, which works from 8:00 a. m. to 
4:30 p. m. 






This matter was discussed with Bill Harris, GSA liaison architect, 
on 7-26-63, at which time he was advised when we occupy the new building in 
all probability the bulk of our employees will be working 9:00 a. m. to 5:30 p. m. 
We will have some operations performed by employees,, on a night and. midnight 
shift;; however, the total number would not be such that they would materially 
affect the traffic and parking situation architects have in mind. He was also 
advised that^ approximately 500 cars would belong to employees who would be 


JPD:mcrai);>«<^ 
( 2 ) 

5 3 AUG 9 1983 
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Memorandum to Mr. Mohr 

Re: New FBI Building - Working Hours 


arriving before 8:45 a. m. and leaving after 5:45 p. m. (These vehicles would 
be those belonging to supervisory and Agent personnel who would, of course, 
not be working a strictly 9:00 a. m. to 5:30 p. m. workday). Harris stated this 
would answer the architect's inquiry and he would relay the information to them 
in Chicago. 

At the time the interior layout of the building is studied we will 
insure that space provisions are ihtade to provide that the Director will be able 
to enter and leave the building by car quickly. 

RECOMMENDATION: 


For information. 



% 


July 29, 1963 



Mr» L. A. Ziernicki 
Chief, Space Management Division 
Public Buildings Service - Region m 
General Services Administration 
Washington 25, D. C* 

Dear Mr. Ziernicki: 




Mr. Robert A. Carnes of your office has requested 
that you be advised as to whether or not this Bureau desires that 
4, 000 square feet in the new building to house the Federal Bureau 
of Investigation be set aside; for a Federal Supply self-service 
store. . 


This matter has been very carefully considered and 
it is our feeling that it would not be desirable or necessary that 
such a facility be included in the building. The nature of our 
operation is such that strict security measures must be adhered 
to throughout the building at all times. If such a store was located 
in the building other agencies would certainly feel that they had a 
right to easy access to the store by any of their employees. This, 
plus the smooth operation of our present supply system, operated 
under rigid inventory procedures, would rule out the inclusion of 
such a store in the new building. 


Belmonl — 
M«hr 

Casper' him 
CaU^honr . 
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Based on memo Callahan to Mohr 
dated 7-26-63, entitled "General 
Services Administration (GSA) 
Self-Service Supply Store, New 
FBt Building. " JPDimcm 
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Sincerely yours, 


nUi c- ,/^hnP» Mohr 
f A8siWsMlto^^> Director 
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DATE; July26i 1963 


ToUoa ,.i— III... . 
/ DeL6a<:h I..I— .»ip 

Bv4ns' 

Gal* , 
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Tele. Boom , 

Holmes 

Cottdy 


GENERAL SE R¥ICEa.ADMINISIRATIQN. (GSA) 
SEL|^ERVIGE.SUEEi;X-SIORE- 
NEW^BI BUILDING 


Robert Carnes, GSA Regional Office, Washington, D. C. , has 
advised that he has received an interoffice memorandum from the GSA Regional 
Director of Federal Supply in which it is stated that it is anticipated the new FBI 
building will have a need for a self-service supply store. It is also stated that 
4, 000 square feet will be necessary for this operation. Carnes has inquired as 
to the Bureau's desires in this regard. 


The type of operation that Federal Supply has in mind would be on 
the order of a supermarket where general GSA items could be obtained by credit 
cards. These cards would be under our control and issued to selected employees 
who would go to the store, presumably in the basement of the building, push a 
cart, and pickup the items, such as paper, pencils, etc. They would, through 
the use of this credit card, charge the purchase then to the Bureau. ^ 


It is felt that it would, neither be necessary nor desirable that we 
have such an operation in our building. Other agencies in the vicinity of our 
building would make use of this store creating definite security problems. Our 
present supply system works very satisfactorily with tight inventory controls. 
There would seem to be no particular benefit to the Bureau as a result of such an 
operation being in our building whereas definite problems could arise as a result 
of its presence. 


Carnes requested that if we do not desire such a store in the buijkidn^s. 
that we direct a letter to Mr. L. A. Ziernicki, Chief, Space Management Division. 


RECOMMENDATION: 




3li 




That the Bureau not have a self-service supply store in the new 
building. If you approve there is attached a letter from V'ou to GSA. Previous 
correspondence with GSA on the new building has been handled in this manner. 


1 - Mr. 

Mr. 
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DATE: August 19, 1963 



TotsOR 
SelmoRt 
Mohr 
Cospet 
'Collflhaa 
Coivro 4 __ 
DeLoach _ 
Evons , .11 ■.■i.i 

Hoson 1. 1 , 
$ulbvan __ 

Tavol 

TroUer ___ 

■,TeI«. Room , 
RoSmes ^ ■ 
%aEi4y 


During the latter part of June of this yeajrthe^Tchitects submitted to us 
through the General Services Administration (GSA) space diagrams in connection with 
the new building. These diagrams, which are made up^on the order of organizational 
charts, set forth the various offices, file areas, laboratories, etc. , in the form of 
blocks placed to indicate their location with respect to each other. The architects also 
submitted a number of questions with respect to these diagrams. The diagrams were 
reviewed and furnished to the architects along with the answers to their questions. 

Bill Harris, GSA liaison architect, has now furnished us with the revised 
space diagrams prepared by the architects based on our review of the first set. These 
revised diagrams are being furnished to the various divisions and the Washington Field 
Office for their review. Any further changes will be brought to the attention of GSA and 
the architects. 

A structural engineer for the architectural firm was in Washington on 
Friday, 8-16-63, to begin the taking of soil samples on the site between 9th and 10th 
Streets, across Pennsylvania Avenue. A New York firm is doing the drilling and it 
noted today they are taking samples next to the site of the Merchant's Warehouse. (/ 


RECOMMENDATION: 


For information. 
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FROM 


SUBJECT: 


Mr. Mohr 


N. P. Callahan 


DISPOSAL OF ' 
CONFIDENTIAL TRASH 
NEV^^QI, BUILDING-^ 



DATE: August 12, 1963 





•*"S 



On 8-12-63, the General Services Administration (GSA) invited Bureau 
representatives to attend a demonstration of a trash disposal system presented by the 
Centriblast Corporation, Pittsburgh;^ Pennsylvania. 

This demonstration, at GSA Central Office, was attended by SA Dunphy, and 
Mr. Robert Gleason and SA Marion Williams of the Laboratory. The demonstration was 
also attended by various GSA officials. The Centriblast apparatus demonstated was a 
table model which proved to be very unsatisfactory. As explained by Mr. Arno J. 
Liebman, President ard General Ii/fenager of the Corporation, the system has three stages 
He only had with him a model of the third stage which accepts items approximately 1/4” 
in diameter. The preceding two stages reduce trash to this size. The system will 
supposedly handle metal, glass, plastics, paper, etc., reducing them 'to an illegible 
pulp. The model displayed was not capable of doing this and the GSA representatives so 
advised Liebman. Liebman stated the Hallicrafter Corporation in Chicago is having 
installed the first two stages and that possibly he would add the third stage of this 
system in order that the full procedure could be viewed by the prospective purchasers. 
GSA indicated that when this was set up they might senda representative to Chicago to 
watch it in operation. They.asked if the Bureau would beinterested in sending someone 
to Chicago at that time. They were advised to let us know when it was set up and that 
we might possibly have a representative from our Chicago Office take a look at it. ^ 

The overall problem of disposal of confidential trash in our new building wa^ 
discussed with. Mr. R. Jones, Chief, Mechanical, Electrical, and Engineering Branch, 
Central Office, GSA. He advised GSA is lobking into various methods of disposal of 
confidential material. They will advise us of any further developments in this regard. ^ 

i- 


RECOMMENDATION: 


For information. 


1 - Laboratory - sent direct 
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SUBJECT: NEW ggLEUILDING 



DATE; August 19, 1963 



Rosen T— 
$uUlvoi> 
Tovel 
TtOtter 
'Tele. Room 
Holmes __ 
Gon<jy 


By memorandum 8-7-63, you were advised that Bill Harris, General 
Services Administration (GSA) liaison architect, had furnished us in confidence 
copies of the plan for Pennsylvania Avenue, prepared by the Pennsylvania Avenue 
Advisory Counclly(PAAC). This plan, among other things, places the new FBI 
building across^ 0th ^Street just south of E Street. We have been following with our 
contacts at GSX4o determine what the official GSA reaction might be to this plan. 

03 

tOn 8-19-63, Karel Yasko, Deputy Commissioner for Design and Construction, 
GSA, advised* that. he'^had presented the PAAQ plan to Robert T. Daly;' Commissioner, 
Public BuifSings ^Service, and other GSA officials. Their general reaction was described 
by Yasko aS amazement at the scope of the scheme. No official, position has been taken 
although the qu^tion was raised as to where all the money might come from to put the 
plan into ef fect. It is Yasko’s feeling that there will be no official GSA position until the 
plan is presented to the President by the PAAC in October of this year. 


Yasko stated the architects were being advised to proceed with their design 
studies for our building to be located on the original site between 9th and 10th Streets, 
bearing in mind the overall concept as developed by the PAAC. It was pointed out- to 
Yasko that this would appear to be quite difficult in that the PAAC plan shdwjs a building 
labeled for the FBI to be located across 10th Street just south of E Street, i^ther than 

I on the original site. Yasko stated he felt this labeling of buildings by the PAAC was an 
arbitrary thing and that it would not result in our building being located across lOtli 
Street. He stated he appreciated the fact. that such a designation, if permitfed to continue, 

I would, if nothing else, be most confusing. He intends to make an effort to Change |his / 
building designation in order that the planiwould show our building on the site betwefen ^ 
9th and 10th Streets. SI-jlS | ^ __Z Mi 

^Yasko advised that he wants, vth^i Bureau and the Director to 
of the PAAC plan and also wanted to reassure' us {that(f|ie plan will involve no delay in 
the FBI getting a new building. .... 
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SUBJECT; 


NEW f;^i,building 


By previous memoranda you have been advised that the Pennsylvania 

Avenue 
Avenue. 

Commissioner' 



advised that the, PAAC plan is to be presented to the President ih October of this year-^ 
Yasko stated that the plan will involve no delay in the; FBI getting a new building. 




Apparently the PAAC plan has been leaked to the press as there is attached 
an article from the 8-20- 63. issue of the New York, Times. It goes into some detail;; * ' 
concerning the rebuilding of Pennsylvania Avenue. You willrnote that in the third 
paragraph of the article it, is stated that work on the new FBI building has been stopped 
pending the implementation of the PAAC plan, ^bsequently, in the article there is a 
statement that in, July GSA agreed to halt design on the new building and is presently 
' I working, only with programming requirements. Yasko has advised that the architects 
I are being instructed to proceed with their design studies for our building, bearing in mind 
J the overall concejpt as developed by the PAAC. 
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lutconnection with the designing of the new FBI building we have been 
maintaining cl^e^ntact through the General Services AdministrationvfGS^ on the 
activities of ’^<^{Pehnsylvania Avenue A dvisory Council ( PAAC) and thej fflSHonal.. 

Capital Plar\nirig X^Qmmissmn-(NC^^^ The PAAC, under a presidential memorandum 
of 5-23-62, ^lias had under way a design study for the. redevelopment of Pennsylvania 
Avenimj^ ' ~7) 

J^ll Harris, the GSA liaison architect for our building, has furn^ed the 
following information on a confidential basis. He recently had a conversation with 
John Woodbridge, a staff member of the PAAC, who furnished him with prints dfi the 
proposed development of the Pennsylvania Avenue area as prepared by the PAAC. 

Harris made a copy of these prints for us even though his superior Karel Yasko, Deputy 
Commissioner for Design and Construction, instructed him not to furnishfthem to us 
until Yasko had an opportunity to show, them to higher authority in GSA. 

- ‘Harris advised he was informed by Woodbridge, of PAAC, that Supreme 
Court J^ticec Goldberg has seen the PAAC proposal and likes it. Woodbridge feels 
that Goldberg may at least mention this plan to the Attorney General. The Resident, 
as far as Woodbridge knows, is not yet aware of them; however, Woodbridg^'feels tliat 
the PAAC^Snd, in ^particular, Nathaniel Owings, Chairman of the PAAC, may release this 
plan to the .'press?; Woodbridge advised Harris that at this time the thinkinj^f ^e PAAC 
is to attem^ to g^t public support behind their grand design and, thereafter, difring the 
next session.of Cdhgress obtain Congressional approval. ^ ^ /(ZlO f — 

^ Harris advised that ther^^ii" ^ei^ no GSA position or^Ke plan, as 

Boutiif, the head of GSA, and' his assistant, Daly, Commissioner Publi^Buildings-Servic^ 

has noLbeen briefed by Yasko, Harris* superior. ■ 

’ a ALJ(>'4^1963 

^ ^ The copies of the plan as furnished by Harris are attac hed.,. The la rge 

plah^shows^the downtown area from the Capitol to the White House which locates the new 
FBI building^cross 10th Street just sputh of.E Street, in a rectangular building. If this 
structure would not be sufficient to house our operation we would then occupy also 
either or tJotii of the twoibuiidings on either side. The area bet\yeen|s7th,andl9lh*Streets 
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and Pennsylvania Avenue and D Street would be converted into a park. This would 
involve the destruction of Kann’s Department Store. The area between 13th and 15th 
Streets, where the Washington and Willard Hotels are located, would also be 
converted to a park. The new Labor Department building would be placed between 
6th and 7th Streets. The area bounded by 7th and 9th Streets and D and E Streets 
would be used for offices, shops, and hotels. The remainder of the site between 
9th and 10th Streets across Pennsylvania Avenue, which has been previously designated 
for our new building, would contain office buildings to house either Government agencies 
or private firms. 

Plan T-1, attached, shows the area between 6th and 12th Streets in larger 
detail. Plan T-2 shows the parking levels underground and the traffic patterns. Plan 
T-3 and T-4 show a side view of a cross section of the area looking west along 
Pennsylvania Avenue. It will be noted that the underground area will be used for service 
roads, bus lanes, and that E Street is entirely underground from 6th to at least 13th 
Street. The buildings will be raised to permit at least some shops and stores on the 
first level. There would be no vehicular traffic above ground in the area where they 
would propose our building be located. 

Harris, the GSA architect who furnished this material, is an excellent 
contact and he was assured that the information he furnished would l3e held in 
confidence. He is completely aware of our urgent need for a new building and the 
complete acceptability and Congressional approval for the site between 9th and 10th 
Streets across Pennsylvania Avenue. He is in agreement that our building should be 
located on the site already approved. The architects, according to Harris, have been 
instructed by GSA to continue their work on sketches of a structure to cover the site 
between 9th and 10th Streets as originally selected and to proceed with work on the 
study of our operations which will have a bearing on the structure of the building. 

RECOMMENDATION: 


We will continue to maintain contact with GSA and advise you of their 
official reactions to the PAAC's plan. 
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^CONCESSION STANDS TO BE 

,[SPIra.tedjb^ 

NEW EBI BUILDING 


/ 



Robert Carnes, Regional Office of the General Services Administration 
(GSA), ha^sked if the Bureau desires to have concession stands operated by the blind 
in the new F^I building. These stands would be small operations where cigarettes, 
magazine^7 ana omer i§mall items could be purchased. He was advised the matter would 
^ be looked, into. 


Bureau files indicate that in January, 1962, Stephen A. Gambro, Chief of 
Division of 'Services for the Blind, Department of Vocational Rehabilitatio.n,, Government 
of the District of Columbia, contacted the Bureau's IbrsonnelOffice^ to m^ke a formal 
request to thgJBureau to give consideration to the installation of the concession stands 
operated by tife blind in the Identification. building. Justification for the- ;;equest'at that 
time was bas^^ oh’the Randolph - Shepard Act of 1936, which gave authori^tofoperate 
such stands in any Federal Building where, at the discretion of the head of *lKe department 
or agency in'-charge of . the maintenance of the building, such stands .may b^properly and 
satisfactprily^operated. The purpose of . these stands is: (1) to. provide mc^e employment 
of thelblind;^) so that the public may observe blind people a:t work and th^eby recognize 
their abilities to be gainfully employed. The stands are all supervised and directed by 
Gambro’s agency. At that time we made inquiry of the Concessions Branch, Public 
Buildings Service, GSA; and learned that Gambro is most persistent in trying to locate 
additfo^nal outlets. GSA advised that it was their attitude to abide by the wishes of the 
occupying tefiants of the building concerning these stands where such desires are reasonable 
and ii^'t^ begti interests ofithe Government. It is up to the occupying agency to approve /) 
or disapproverthe installation of such stands. At that time Mr. Gambro was advised tMtJ 
in vie^ of thejsecurity aspects and the limited space available the Bureau did not feel // 
that iCwould^ to the best interests of all concerned to install concession stands in tK|j 
Identificatiorfl^uilding. 

/■ P T '■ P T 

r i V It^is jtelt that/ We sfeouldl^_^ise advise. GSA that it would not be desirable 

to have such concession stands in the new FBI buildingi in -that in addition to the security 


factor;;^ we wjill have a cafeteria whgLch^ha^s ypnding machines and will also, have vending 
macliines? scaV^'re.d througlloutlui^^i^X^nV' strategic z^^st areas, ‘6'ur employe'es ^*re m 
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i permitted to make purchases other than during authorized rest periods and on their 
\ lunch hours. TTiey are also confined to certain corridors during the rest period, and 
I are not permitted to roam about the building. 

GSA undoubtedly is anticipating. a request for the inclusion of such stands 
I in our new building. 

RECOMMENDATION: 

• That GSA be advised we do not desire concession stands operated by the 

blind in our new bhilding. 

p 
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NEW FBI BUILDING 
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By previous memoranda you have been advised of *the studies being made by the 
Pennsylvania Avenue Advisory Council' (PAAC). who have been commissioned by the 
President to revitalize Pennsylvania Avenue. By memorandum 8-19-63 you were advised 
that Karel Yasko, Assistant Commissioner, Design and Construction, General Services 
Administration (GSA) stated he wanted to reassure the Bureau that the plan under con- 
sideration by the PAAC would involve no delay in the FBI getting a new building. 


On 9-6-63 Bill Harris, GSA liaison architecVadvised that late yesterday a 
telegram was sent to the architects for our building advising them to hold all design 
procedure on our buildingdn abeyance pending reauthorization to proceed in an 
estimated 30 days. This telegram was sent under the instructions of Robert T. Daly, 

( Commissioner, Public Buildings Service. Harris^ in attempting to determine the 
reason for the telegram^ was advised by Daly's secretary that Daly was told to send 
it by BernSrd L. Boutin, <GSA Administrator. 


Harris stated that Yasko is in Chicago and Harris called him late last night 
to advise him of the telegram. Yasko was completely unaware of it and tnifact had an 
^ appointment this morning to discuss the design of our building with the architects in 
Chicago. .Harris is of the opinion the telegram may have been caused by'a'feeling on 
the part oPBoutin and/or the PAAC that the design of our building was prBbee&ing too 
rapidly ang^hat it might reach a point where it would be in conflict with the over- all 
PAAC plan. Harris has been unable to confirm this. It is noted that on 8-19-63 Yask' 
stated the architects were being advised to proceed with their design studies for our^ 
building to be located on the original site between 9th and 10th Streets, baring in ^ 
mind the over-all concept as developed by the PAAC. 


Harris furnished the above information in confidence stating he has been told 
not to (Pass^the information on to us until it is determined exactly why the telegram was 
sent to the architects. He will immediately advise us of any other developments. 


R ECOMNiENEiATION: 


"^We will maintain close contact with GSA and ‘immediately advise you of further 


6 la- 


developments. 
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UNITED STATES GOVERNMENT 

Memorandum 




Mr. Mohr 


DATE; September 10, 1963 


FROM : N. P. Callahan^*-^ 

0 ^ 

SUBJECT: NEW ^^LBUILDING 


On 9-9-63, a person identifying herself as Public National 

Bank, 1430 K Street, N. W., called. She advised her bank was conducting a survey 
of the downtown area which would be made available to local businessmen and in this 
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regard desired to know how tall the new FBI building would be and how many people it 
would house. She was referred to the Public Information Office of the General Services 
Administration. 


RE COMMENDATION: 
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The new building will have lounge areas located throughout the building for 
the use of our clerical employees during their regular break periods in the morning and 
afternoon, and during lunch hours. In discussing this matter with the General Services 
Administration (GSA) they have requested to be advised as to what items we wish to have 
available to the employees in vending machines in the lounges. GSA has requested that, 
if possible, we attempt to have the same machines in each lounge. 


The greater bulk of our clerical employees who will be using these .wending 
machines are in the Identification Division and Files. and Communications Division. These 
divisions advise that at the present time they have machines which serve the following: 
hot and cold drinks (including milk), ice cream, pastry, sandwiches, candy, cpokies, 
potato chips, and cigarettes. Both divisions desire that the same items be av ailable to 
employees in their lounges in the new building. 



In discussing this matter with representatives of the two divisions it was 
determined that while there are many advantages to having such a variety bt items, 
available the one problem which they must be constantly alert to is that of the cleanliness 
of the areas where the vending machines are located. They have been able to handle this 
situation very well through the building char force. 


RECOMMENDATION: 


That GSA be advised we desire vending machines in the new building in the 
lounge areas which will serve the items mentioned above. GSA will also be informed that 
regular thorough cleaning of the areas where the machines are located is a must. 
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September 12, 1963 


Dear Mr. Hoover, 


V^' 


As we each get older the question of the 
memories of ourselves we will leave behind us 
must concern us in those areas over which we 
exercise some control: therefore, are you sure 

you want to be remembered in connection with the 
^proposed huge, solid, flat-topped, two-block 


r lui. ■ i 


F.BI. building on the North side of Pennsylvania 
Avenue opposite the Department of Justice Building? 


I am confident a better archibtectufal solution 
can be devised than the one now almost accepted- 
if you insist! 

-M 




After all these years, the view of the 
Capitol deserves better than to be sandwiched in 
between the straight sides of a marble canyon. 




Sincerely, 


Chairman, Historic 

. Federation of_Cl ,ti 2 ens. 
Associations of D. C.' 


6C-mi^sw- 


6rOCT3 1963 


6 ?i i ‘ 1 ‘ SEP 25 1963 
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SUBJECT: 


Captioned individual "Wrote September 12th as Chairmam^istoric 
Monuments Com mittee , JEed^^tionjjlLCjdizej^^ ociations.oLD.^C^,/ a[nd was 
critical oFthe proposed ne w^BI. building w ith regard' to its architectural design. 

She called it a huge solid flat-topped, two-block building* and statedthat the ‘view 
I of the Capitol deserves better thanito be sandwiched in between'the straight sides 
* of a marble canyon. 

Bufiles indicate the Director acknowledgeda letter*;from correspondent 
11/10/55 in connection with youthful criminality. The ’le tters to! the e ditor” column 
of the "Washington- Post” of 1/8/63 contained a letter frdn j I fegarding K 

the new FBI building. She caUi^: the building a ”. . . huge police state building forlA 
the FBI” and a ”. . . proposed new status symbol- of authoritarian'police'activitie;^^ 
and stated that FBI activities are not fcontributive to a ”grand/an8^<?(^^^^i^al V ^ 











Mor rell to DeLoach 
RE: 


RECOMMENDATION: 

In .view of the foregoing.and since correspondent's. letter 
does not ask the Director any, questions, it is recommended' that no 
acknowledgment be made. 
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TO Mr. Mohr 


FROM : N. P. Callahan 


O 

SUBJECT; NEW EBI, BUILDING 



DATE: October 7, 1963 


ToUo 4 
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Mohr 
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Gcrady 


By memorandum 9-6-63, you were advised that the General Services 
Administration (GSA) had sent a communication on 9-5-63, to the architects for our 
building advising them to hold all design procedures in abeyance pending reauthorization 
to proceed in an estimated thirty days. 

On 10-7-63, BiUjjl^H^ris, GSA liaison architect , confidentially advised that 
late last Friday a letter was^nt to the architects instructing them to suspend work on 
the new building for an additional period of approximately thirty days. Harris is of the 
*p^ion that GSA is awaiting Presidential reaction to the studies being made by the 
l^Tennsylv ania Avenue Advisory Council (PAAC). The PAAC was commissioned by the 
j President to revitalize Pennsylvania Avenue. ^ ^ 

In order to determine just what GSA’ has in mind with regard to the additional 

I period of suspension of the architect's work, an appointment has beenimade to see Karel 
Yasko, Assistant Commissioner, Design and Construction, GSA, tomoi:row. 

RECOMMENDATION: 

You will be advised of results of the meet^ with Yaskoi. 
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^ By previous memorandum you were advised that the General Services ' 

Administration (GSA) had.sent a communication on 9-5-63, to the architects for our 
building advising them to hold all desi^ procedures in abeyance pending reauthorization 
to proceed in an estimated thirty days. 

On 10-9,-63, Karel Yaskoj Assistant Commissioner, Design and Construction, 
GSA, was contacted as to the status of the new building. Yasko advised as follows: On 
10-4-63 , a letter was sent to the architects instructing them to continue to hold design 
procedures in abeyance for an additional period of approximately thirty days. GSA’s 
action in sending- these communications to the architects hias been taken upon instructions 
received from the White House. It is Yasko's feeling that Charles A. Horsky, Presidential 
Advisor for National Capital Affairs, does not want the design for our building proceeding i 
to the point where it might be in conflict with the overall plan for Pennsylvania Avenue f-n 
being prepared by the Pennsylvania Avenue Advisory Council (PAAC). 


J.The PAAC's plan will be subniitted to the* President around 10-22-24-63, and 
PresidentiaPendorsement is expected. GSA will then instruct the architects to proceed 
with their design studies bearing in mind the overall plan for Pennsylvania Avenue as 
erivisiohed by.the PAAC. 

Cw \ 

• Ci » 

•■~You will recall that we previously obtained copies of the PAACJs*plan. One of 
I the sketches^Jibws a building labelled for the FBI to be located across 10th.;BTreet jiist 
I south of E Street rather than on the original site between 9th and 10th Streets. We .brought 
this to the attention of Yasko, at that time, and he was of the opinion that this merely 
an arbitrary labelling by PAAC. We pointed out that even though arbitrary if j^ermitted 
to continue it would, if nothing else, be most confusing. This j^int was again raised with 
Yasko and he stated definite steps would be taken^to remove this prior to^e submission of 
the plan to the President. 

It is apparent that GSA can do little with^^espect to the design of our building 
until such , time as the PAAC’s plan is submitted to tlie 'President jlater, this month. 


REC 8 
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Memorandum to Mr. Mohr 
Re: New FBI Building 




jYasko expects prompt Presidential endorsement, after which' the design studies will 
I go forward. 

RECOMMENDATION: 

We shall continue to maintain contact with GSA. 

CM 
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By previous memorandum you were advised that the General Services 
Administration (GSA) had sent a communication on 10-4-63, to the architects for our 
building instructing them to hold design procedures in abeyance for approximately thirty 
days. 


We were advised that tlj^f P^nsylvania Avenue Advisory Counci l (PAAC) 
was expected to submit its plan for l^nnsyivania Avenue to the Presidenfaround 
October 22-24, 1963, and that a prompt endorsement was expected. GSA would then 
instruct the«architects to proceed with their design studies for our building bearing 
in mind the overall plan for Pennsylvania Avenue as envisioned by the PAAC. 

We have been maintaining contact with GSA and on 10-24-63, Bill Harris, 
liaison architect, advised he had learned from Douglas Haskell of the PAAC that there 
would be a delay of about one week in the submission of the plan. The PAAC has 
prepared an elaborate scale model and there has been a delay in putting the finishing 
touches on it. Harris will let us know as soon as it is determined when the plan will 
be submitted. 


RECOMMENDATION: 


For information. 
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^FROM : 
SUBJECT: 


Mr. Mohr 


N. P. Callahan 



DATE: October 15, 


' (■' 


INDEPENDENT OFFICES 
‘ APPROPRIATION HEARINGS 
FISCAL YEAR 1964 ^ 



Enclosed is a copy of the House Appropriations Subcommittee Hearings 
on Independent Offices, part I. 

Pages 173 through 180 contain discussion of funds for the Civil Service 
Commission (CSC) for the investigation of U. S. citizens for employment by international 
organizations. It is pointed out that whenever any question involving loyalty arises j 

the case is turned over by CSC to the FBI for a full field loyalty investigation. On ^ 
page 179, Congressman Jonas, (R) North Carolina, points out, "I do not see how we can\ 
do any really effective evaluating of the worth of this program unless we g et some % 
information from the State Department and the Commission indicating what the results 
of this program have been, whether these reports are being ignored, or whether some 
I attention is being paid to them. ” Congressman Thomas^ (D) Texas, stated the Committee\ 
would obtain such information. ^ 

Page 215 contains a discussion of FBI investigations of Presidential 
'appointees. Congressman Evins, (D) Tennessee, asked, "How many people do you know 
that the FBI uses in this investigative work?" Chairman Macy of the CSC replied that heS 
did not have that figure and Warren B. Irons, Executive Director, CSC, stated, "The y 
fit it in with their regular investigative program. They do not segregate it for accounti: 
purposes. " ^ 

Pages 233 and 234 contain tables showing the number of cases and cost per ^ 

unit for investigations of U. S. citizens for employment by international organizations. O 

• , * 

j Page 1172, relating to funds for the General Services Administration (GSA), 

I contains a chart showing the breakdown of construction, projects in the District of Columbia 


\The FBI building is listed at an improvement cost of $47, 735^ooc> 
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Memorandum to Mr. Mohr 
Re: Independent Offices Appropriation 
Hearings, Fiscal Year 1964 


On page 1221 Congressman Jonas, (R) North Carolina, asked Bernard L. 

I Boutin, Administrator, GSA, ”Do you have in contemplation now any buildings along 
Pennsylvania Avenue on the north side?” Boutin replied, ”We are thinking in terms of 

perhaps putting the Tax Court there but we have not made a firm decision. For 

instance, before we selected the site for the FBI Building we talked with them to make 
sure we were not doing something that was ’going to upset their planning. ” ^ ' 

Page 1222 sets forth a question by Congressman Jonas of Boutin as to 
whether in connection with the buildin^on the north side of Pennsylvania Avenue he was ‘-r 
'giving any consideration to using the ground floor for commercial purposes? 

Mr. Boutin replied, 'No, sir; we are not. We are not for several reasons. No. 1, with the 
terrific shortage of space we have of Government- owned space right now, while we are 
out paying leases, to turn around and lease to somebody else to occupy our space does not 

seem to me to be a good judgment to make. Next to the Washington Monument 

there is not a more highly used tourist attraction in Washington than the FBI Building. 

In case of national emergency, we would have to move out whoever was in there almost • 

overnight because of the nature of the operation of the FBI. My own frank opinion 

is this: I would be opposed to leasing any part of Government-owned property to private 
industry. ” 

In futher discussion on page 1223, Congressman Evins stated, ” we:know 
that the FBI is a tremendously important and valuable arm of the Government and you 
built a separate building for them but I do not think you should build a separate building 
for every agency or bureau of the Government. ” 
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TO 


FROM 


SUBJECT^ 



DATE; November 8, 1963 


NEW BUILDING 






The General Services Administration (GSA) last communicated with the 
architects for our building on 10-4-63, advising them to hold design procedures in 
abeyance for approximately thirty days. 

We have been following With GSA to determine if another delay letter will be 
sent to the architects. Bill Harris, GSA liaison architect, has advised when he made 
inquiry atrGSA concerning this he was informed that he should hold off sending another 
communication at. this time. 

* ^Harris was in touch with Douglai^i^skell of the Ee nnsvlvania. Avenue 
A dvisory Counc il (PAAC) on 11-7-63, and was informed that work has. been, completed 
oiTtKe^ P v^lACjIs ^lan for Pennsylvania Avenue and, that they are now ’^marking time. ” 
Haskeli would-not tell whether or not the PAAC plan has been submitted to the President; 
however, Harris is of the opinion that it has been submitted and the President is 
currently stuHyingsit. He feels the PAAC is holding off any official pronouncement 
concerning the. submission of the plan until such time as the President indicates approval 
of it and then there will’ be a simultaneous announcement by the White House and the 
PAAC. 

Last Friday, 11-1-63, Nathani^^wings, C hairman _of the„PA AC. W£ 
scheduled to speak at a luncheon of*the Builders Forum :held;ln Washington. He 
canceled: th^ehgagement and Harris has learned that he did so upon instructions of 
, Charles A^,i^orsky, Pr esidential Ady isjorjoriNat ional Capitol _ Affair s. It is interesting 
to note thatOwings was sch^uled to speak concerning the progress of the PAAC ’h plan 
for Pennsylvania Avenue. It appears the White House did not want Owings; sounding off 
about the plan until they had an opportunity to study it and then make their own n 

announcement. 

The Washington Post this morning contained an article that; E lizabeth M.^ 
owe. Cha irman of the NationaLCapitoLHannin g Commiss i o n (NCPC), yesterdaj’^ 
urged Congress to cKahge a 1910 law by which the height of building in the District is 
restricteci! in recent issues both the Post and the Washington Star have had editorials 
also advocating the removal of height restrictions. The law referred to is Public Law 
196 approved 6-1-10 (38 Stat, 452) which provides that office buildings in the District 
cannot exceed 130 feet except along , the north side of Penns^ 
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Memorandum to Mr. Mohr 
Re: New FBI Building 


between 1st and 15th Streets, where they may not exceed 160 feet. 

It may be that when the White House does make an announcement concerning 
the PAAC plan for Pennsylvania Avenue someccomment will be made concerning the 
advisability of changing the existing height restrictions.. 

RECOMMENDATION: 

We will continue to follow this matter closely with GSA and advise you of 
pertinent developments. 


Kovember 18, 186S: 
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Honorable W, R« Bull, Jr. 
House of Representatives 
Washlngtcm, D. C. 20515 


M 7 dear Congressman; 

X have received your letter of November ISth 
concerning Mr. A. C. Klrlcwood*s interest in the new building 
being planned for the use of the FBI. 

Since this comes within the authority of the General 
Services Administration, you may wish to direct your Inquiry 
to that agency for any information it might be able to furnish 
you. 


"Tl 

□□ 


Sincerely yours, 

J. Edgar Hoowec 


1 - Kansas City - Enclosure 
1 - Mr. M. A. Jones - Enclosure 

NOTE: Bufiles reveal* no derogatory Information concerning Congressman 
Hull,. Democrats, Missouri, with whom we have had very limited contact., 
Bufiles contain no information concerning Mr. A. C. Kirkwood. 


JCF:mc 

V (6)y^ 



Holmear 

Ccrndy 


MA)CUrt0OM a TEtETyPB UNIT o 





J 


REC'O-READlfilG ROOM 



/ 

W^.HUU.,JR. 

Cth DisTRicr. Missouri 

MCMBCRi 

OOMMlTTtX ON INTHRSTATR 
AND FORdON COMMERCC 


'V 


t % 

Constreeti o( t\)t tHntteb states! 
of 3^epre£(entattbes( 
iia£(tifns(on» 19. C. 


SvBcOMMrrrJ 


SreciAj 

ON 


November 13, 1963 




[r. Conrad 
Mr. DeLoach 
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The Honorable J. Edgar Hoover 
Director 

Federal Bureau of Investigation 
Department of Justice 
Washington 25, D.C. i ^ 

liiy dear Mr, Hoover:- 

A personal friend of mine, Hr, A. C^^^rkwood^ 
of Kansas City, Missouri, a prominent architect, 
has asked me to inquire""lf a new bull ding" is being 
planned for the use of the Federal Bureau of 
Investigation and if so how he could bid on the 
contract for its design,. 

Any information you could provide which would 
enable me to respond: to Mr, Kirkwood would be 
deeply appreciated. 

With cordial' personal regards. 

Sincere 
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UNITED STATES GOVERNMENT 

Memorandum 




FROM : 


.SUBJECT: 


Mr. Mohr 


N. ;P. Callahan 

o 

NEW Eei.BUILDING 


DATE; December 6, 1963 


JKl 

' Savons 
flosen j_ 

MMp 

Tovel ..lun^a .IP. 

Trotter 
'Telf. f{oom ^ 
l^olmes 
'daa^y i - — 


i^;^^^ill)^rris^ General Services Administrati on (GSA) liaison architect, has 
advised that th^OPennsylvania Avenue Advisory Council (PAAC) plan has been submitted 
to President Johnson for his consideration. He has also been;furni^h€d a scale model 
and a draft of enabling legiSlition. He determined this 'from Johj^^oodbridge of the pJJ 
PAAC who stated the White :House is aware of the need for prompt action to enable the""" 
plan. to be released to the press in view of recent newspaper inquiry concerning it. 


V/ Werodbridge confidentially advised Harris that if the PA AC, plan is approved 
that NathanmJTOwings, Ch airman of the PA AC. w6uld be eager to work with GSA and the 
architects for the FBI building to assist them in their effort'to have the building conform 
to the PAAC concept for the Avenue. While Woodbridge did not say so, Harris got the 
impression that he was being felt out to see if GSA would.have any objection to this. 
Harris wanted to know what our feelings would be and was informed that this would be 
i a matter for th,e architects and GSA to. decide, ^ 

h; X ^ 

"» JIarris discussed. this with Kare^fasko, AssistanL.Commissioner,JDejsign 
and C onsTr uction, who indicated he would beftavorably disposed to maintaining contact 
witirtKeTPAA^in connection with our project but Yasko could not say at this time what 
this niighttinv^ve. Harris will stay in touch with the situation and advise us of any / 
development;^ ^ 


RECOMMENDATION: 


For information. 


1 - Mr. De Loach 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


Mr. Mohr 


DATE; December 11, 196 


'N. P. Callahan 

O 

SUBJECT! NEW FBI BUILDING 



On 12-11-63, attorney Robert Olson, Lands Division, Departmentbf 
Justice, (code 187 extension 2778) called. He advised he is handling a matter in which 
a local firm. Dicker and Lawrence, is attempting to hold the Government to a firm five 
year lease for the ‘conversion of the old ’Merchants Storage Company warehouse building 
located on . E Streep between 9th and 10th Streets. This is in the site which has been 
selected for the new PBI building. Olson desired to know if we knew of any material which 
should have. put Dicker and Lawrence on notice that the Merchants warehouse was 
located on the site to be used for the FBI building. 

Olson was subsequently advised that an article was in^the* Washington T>ost 
1-10-62, concerning a new FBI building. However, since we do not have a copy of the 
article it is not known if the site was mentioned. Articles also appeared in the Washing- 
ton Star on 8-28-62, and 9-20-62, stating that the building would be located across 
Pennsylvania Avenue from the Justice Building. An article in the Washington Post 
1-3-63, set forth the boundaries of.the site based on an announcement by the General 
Services Administration (GSA). 
cl 

^!i!i^.01son stated the contract between GSA and Dicker and Lawrence was signed 
8-8-62, and he has been' attempting to determine whelter when signed GSA knew that the 
site wasl)el]^ considered for our building. He asked if we had any correspondence from 
GSA as tq the-selection of the site or if any conferences were held in this regard. ,;lt was 
suggested toTOlson that he contact Andretta in the Department concerning any correspond- 
ence. 




. Olson has been unsuccessful rin obtaining any assistance in^this matter 

jlfrom GSA. He states apparently GSA is afraid that if they advise him actually what 
jlhappened they will be embarrassed. 

RECOMMENDATION: 7^ REC H ^ §3^ 
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For information. 

l~ Mr. DeLoach An/1 \) 
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UNITED STATES ^VERNMENT 

Memorandum 

Mr. Mohr 
H. JP. Callahan, 

NEW iJBJE, BUILDING 





DATE: January 6, 1964 



FROM ; 

SUBJECT: 

\ By previous memoranda you have been advised that the architects on'our 

new building have been holding work in abeyance on instructions from the General 
Services Administration (GSA). The reason for this was to permit the Pennsylvania 
Avenue Advisory Council (PAAC) to submit their overall plan for the Avenue to the 
President for approval, prior to establishing the design for our building. We have 
learned that the PAAC plan has been submitted to the President but as yet he has 
taken no action on it. ' 


Bill Harris, GSA liaison architect, on 1-6-64, advised that last Friday, 
1-3-64, Commissioner Robert Daly, Public Buildings Service (PBS), called a meeting 
attended by Harris, Deputy Commissioner William A. Schmidt, Assistant Commissioner 
Karel Yasko, J. Rowland Snyder, Director, Design Division, and Gerald S. Radley, 
Director, Standards Staff. The following took place at this meeting 'according to Harris. 
Daly stated three major projects in the Washington area are stalled and the .FBI building 
was one of these which he wanted to get rolling again. He referred to the fact that in 
the next couple of months he would have to testify on the Hill on appropriation matters 
and the status of various projects in the Washin^on area would undoubtedly be discussed. 

( He referred to the PAAC as being. the cause of the delay but said GSA has the responsiy 
bility of getting these buildings. under way and they should proceed and let the PAA^^/ jl 
fall in line.behind them and adjust thfeir plan to fit the actions taken by GSA. It was A 
decided that our building should follow the scheme invisioned by the PAAC for the \\ 
Avenue as much as possible to avoid conflict. 


It was pointed. out that to fit the amount of square feet we need on the site 
selected *between 9th and 10th Streets, and in any way follow the PAAC plan will require 
either: '(1) permission to go higher than the 160 feet now allowed by law for the north 
side of Pennsylvania, Avenue, or (2) ‘a reduction in the net square footage for our buildii^. 
Harris does not agree with this. He believes a building can be designed to accommodate 
our needs and ’still follow the guidelines of the PAAC plan. Harris contemplates a large 
block type building on the rear halfi pt.the lot rising 160. feet. Along Pennsylvania 


1 - Mr. DeLoach 
1 - Mr. Trotter 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 


Avenue and part way up 9th and 10th Streets would be another structure about 100 feet 
' high. This latter structure would be raised on pillars to permit free passage under- 
neath from the surrounding ^sidewalks. Harris pointed out there has been no decision 
made yet as to any design and that the above is merely his idea. 

Concerning the possibility of a reduction in total net square footage needed 
I for our building, Harris states there was a discussion as to the possibility of reducing 
j the area needed for our files. Harris told the conference he seriously doubted if any 
reductions could be made and even if they can the amount would be insignificant. It was 
decided that Harris and Radley would confer with Everett O. Alldredge, Deputy 
Assistant Archivist, National Archives and Records Service, to determine if he had 
^any thoughts along this line. Alldredge apparently was consulted by GSA in the planning 
of the new Civil Service Building and saved them considerable space. The first meeting 
between GSA and Alldredge is scheduled for 1-7-64. Daly instructed that within two 
weeks Harris and Radley report back with the results of their consultations with 
Alldredge. These men will probably wish to view our file operations in the near future. 

Gerald S. Radley, Director, Standards Staff, GSA, has been a Bureau 
contact at GSA for many years and is a friend of ours. . t 

p>- /f‘i^ 

Bureau files indicate that Everett O.^fs^dredge, born 9-22-12, was the 
subject of a Loyalty of Goveriiment Employees inve legation in 1948 based on- information 
that he had attended a Social Hygiene Institute in listen sponsored by the American 
I Youth Congress (AYC) on 12-10-38, and -hie was mentioned among a Ijst of delegates 
elected to a State Youth Act Committee sponsored by the AYC on 1-9-38. The AYC 
has been designated by the Attorney General pursuant to Executive Order 10450. During 
our investigation a man who knew him from around 1935 to 1941 recalled that Alldredge 
while in Boston was a member of a young peoples group which some people at the time 
labelled as Communistic; however, he stated Alldredge was definitely anti- Communist. 
Other people contacted commented favorably as to his loyalty. A former co-worker 
stated Alldredge had informed him that he had been connected with an organization in the 
late 193 O's which was taken over by a radical group. Alldredge advised he lead the 
opposition against the radical group. The co-worker could not recall the name of the 
organization. 

RECOMMENDATION: 

That if we are requested to do so by GSA that we permit Alldredge to see 
the operations of our filing systems. 


l/^ 
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INDEPENDENT OFFICES APPROPRIATIONf 
1964 HEARINGS BEFORE SENATE APPROP 
SUBCOMMITTEE, PART H 
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Part n of the hearings before a subcommittee of the Senate Appropriations 
Committee on appropriations for fiscal 1964 for Independent Offices has been reviewed. 

' On page ’1044 - 1045 is set forth a discussion with John W. Macy, Jr. , 
Chairman, U. S. Civil Service Commission (CSC), concerning the investigation of U. 
citizens for employment by international organizations. Mr. Macy states that these . 
investigations are handled by CSC, however, if some information reflecting adversely 
on the employee's loyalty is discovered, the case is transferred to the FBI. Senator 'K 
I Allott, (R) Colorado, asked Mr. Macy how would they uncover possible security questions^ 
1 Macy replied that they conduct a full field investigation. Senator Allott states *?Tne reason"' 
’ I ask this is that I am often approached by the FBI with respect to certain appointments as^ 
I are all Senators. But I do not ever recall having been approached by Civil Service and 1 v 
' was wondering just whether this Communist or subversive connection could be overlooked^ 
] easily in this respect?" Mr. Macy then described the nature of a full field investigation.**^ 

/ i' 

On page 1185 Bernard L. Boutin, Administrator, General Services Adminis-^ 
tration, was asked on 10-15-63, by Senator Magnuson, (D) Washington, yg^at is the J 
status of the FBI Building?" Mr. Boutin replied "The status of the nev/^I Buildiiy^ is a^ 

follows, We have totally acquired the site at this time. Some ont/ll> IiT litigationg 

Much of it was by condemnation, but title is vested in the United States for the whole s.it^ 
The design of the building is progressing. However, because of the study that has been a 
made of Pennsylvania Avenue redevelopment, the north side, we stopped the developmerfe ' 
of the design 3 weeks ago until a decision could be made of what to do on the total § i 
Pennsylvania Avenue concdpt. But we are right on target on the FBI Building. " g 

\ H i 

’ j • O 

Senator Magnuson then stated, !’jAs you, knowj .tile chairman of' the Appropria- 
j tions Committee, Senator Hayden, is vitallyiinteresfed in this and asked me to present 
♦ this question. V", , ^ . iq V v, 

Enclosure -- ^ 

1 - Mr. DeLoach ’ 'm i'a oL O f 

1 - Mr. Evans r NOT RECORDED ' 
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Memorandum to Mr. Mohr 

Re: Independent Offices Appropriations, 1964 


Pages 1278 - 1281 set forth testimony of Laurence K. Walrath, Chairman, !| 
Interstate Commerce Commission, and Asa J, Merrill, Director, Bureau of Inquiry and 
Compliance, concerning segregation cases involving interstate carriers. During this 
discussion Senator Magnuson states 'Well, I suppose that you will have to work out some 
memorandum of agreement if these civil ri^ts bills should pass the Congress, between^ 
you and Justice and other agencies that might be involved in this whole field, as to where 

the cases lie. Because I can visualize the situation where there would be a 

violation of all of them, on who goes in and takes over; who does not. *' 

A copy of the hearing is attached. 

■ ^ 
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1^. J^Pa)»^rnler 
TeoJSenii^Hdstaurant 
Cor ner of l(Hh auid~Permsylvanla 
*"^venue*JS*-ffi.-_^ 

WSCsinngton 4, D« C« 

Dear Mr* Bernier: 

I have received your letter of January 9th 
and X can certainly xmderstand your Interest in being 
considered for operating any food facilities to be 
included in the new FBI building* 
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^though I would like to be of assistance^ 
tl^ is not a matter over which we have control* 
^rangements for such facilities will be the responsibility 
of^the General Services Administration. You may desire 
t0;C0ntact that agency in connection with your request. 

Sincerely yours, 


J. Edgar Hoovec 

fU 

1 - Mr. Callahan - Enclosure 

NOTE: Bufiles contain prior cordial correspondence with this 
correspondent. He purchased numerous:copies of the Director’s 
books and distributed'them. to schools in the area. 
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Mr. rwtterJ 
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Miss Ihlrr^ 
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COR. OF 10th & PENNA. AVE., N.W. 

OPPOSITE THE DEPT. OF JUSTICE 
(F.e.l.) & INTERNAL REVENUE SERVICE 

WASHINGTON 4, D. C. 
Executive 3-7171 



The Honorable J. Edgar Hoover ' 
Federal Bureau of ‘ Investigation"'^ ' 
United States Depca*tment of Justice 
Washington^ D..C,' 


/January 9, IS^g^ 


Dear Mr. Hoover; 


«; ■ i«-<< « k# C ^ r> 


% 


' We have corresponded in the 'past 6nrmatters‘'of • 

mutual interest ^d I 'now "find myself* writing' you ' t 

with respect tb‘ a very* crucial 'personal problem in KJf 

which the Feddral Bureau of Investigation will have ‘ /K 
some interest, , « , , , -v ,, 

I. ^ the sole stockholder of Roxtori'/ IhcVV' a H < 

corporatlori/which siride January, 1956, hasVoperated; * » 

the/ Teh'Penh Restaiurant /at/ 9^5 ?Pe^syrvani'aT'A\^^^^ L t 

directly, acrosd' from thd offices of 'the /Federal' "" ^ ^ 

Bureau of Investigation.' ‘ Duririg this' time* ‘it has jj 
been my privilege and pleasure to serve nidals to ^ , f 

many among the ranks of your organization. 

As you are aware, the property which we' occupy f I 

has been taken by the Government for ultimate' de- 
molition and the construction of" office facilities" \i 

which the Federal Bureau of Investigatidh so’ urgeh . 

needs. We .are presently occupyiiig bur premise s'rmder '4 

a lease with the Genei^al 'SeVvicd Admihistratloni, ' 

[ which is terminable by either party; I' ''am "advised 
that our location Will have to be vacated, arotind the 
first part of 1^5. ^ 

' "I am sure that the new' building which 'is to'be/ / t.i < 
erected' here will"coritain <eating‘ facilities;, T kax 
cbhfident; ahd any check will bear*” this but, that^l""*’^ 
icbuld do an excellent job of bperatlng the food/ on ic«i 

facilities' to be included in the new building and cm 
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COR. OF 10th & PENNA. AVE., N.W. 
OPPOSITE THE DEPT. OF JUSTICE 
(F.6.I.) & INTERNAL REVENUE SERVICE 

WASHINGTON 4, D. C. 


Executive 3-7171 


The Hon. J. Edgar Hoover 


Page Two 


\ would appreciate very' much the opportunity of doing so. 
As you can appreciate, ‘the ultimate taJcirig of this 
property will be a great' blow to nie financially-; “but 'I 
do not quarrel with' the decision as to Its* nebessi-ty, . 
However, I would hope that" I would be given the op- 
port\mity to discuss the operation of the hew fo6d“' 
facilities^ or If the food' facilities are to' be awarded 
on a competitive basis, that 'I be given an opportunity 
to participate in the bidding. 


■ As a prospective "displaced person” "It'seems-only 
fair that, assuming iay comiJetence, I be. given con- 
sideration In this respect. 


Any assistance you can give me would be greatly 
appreciated. 


Sincerely, 



J, Paul Bernier 


/ 
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DATE: 
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T»Je< Room . 
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Gandy , 



Archives is a'parLpf the General Services Adminis- 
My'nfieihcr anHum 1 - 6 - 64^ recommended and it^was^approved that if we were 


FROM : N. P. Callahan 

SUBJECT: NEW FBI BUILDING 


By memorandum4-6-64, you were, advised that in a meeting called by 
Commissioner Robert TJ Daly, Public Buildings Service (PBS), on 1-3-64, attended 
by various General Service Adrhinistration (GSA) officials, it was pointed out that to 
fit the amount of square footage we need in the new building on the site selected between 
9th and 10th Streets will require either: 1) permission to go higher than the 160 feet 
now allowed by law for themorth side of Pennsylvania Avenue, or 2) a reduction in the 
total square footage for our buUding^^^Jn. regard to this latter alternative it was decided 
that PBS would consult with Everety^^Udredge . Deputy[^|^sistant.Archiyi^^ 

Archives and Records ’Service. 
trafionT) 

requested to do so by GSA that we permit Alldredge to see the -operations of our filing 
systems. ' 

^Subsequently we were contacted by Gerald S. Radley, Director, Standards 
Staff, GSA, a Bureau contact, who advised that Alldredge desired to take a brief tour 
through the identification and Files and Communications Divisions. Radley advised that 
two other menirom Archives and one from GSA region 3 -would accompany/ Alldredge 
if we had'no objections. After checking Bureau files and finding no identifiable 
derogatory information, Radley was advised this would be permissible . » 

J, ^ On 1-16-64, Alldredge came to the Bureau accompanied by 

Assis tant Archms^ Records Mana g emen t. N^ional Ar 
' §e^ice , Charles D irector. Records Center i)ivis ion..3?ational Archives^ 

and Records Serv ice, an(T Edward4*igT?ampbel_l , GSA>region 3. I met with these men^ 
and discussed briefly the Bureau’s desire to cooperate with them pointing out generally 
some of the problems caused by our present scattered locations in Washin^on. 
Alldredge and Campbell met with Mr. Trotter and were then taken on a tour of the 
Identification Division. Angel and;Stermani met with Mr. Tavel and were taken on a 
tour of .the Files and Communications Division. Our operations were explained to 
them and they gave every indication of being well .versed in the problems of records 

- Mr. DeLoach ^ 

1 - Mr. Rogers 6 JAN 28 1964 ^ 
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■ Memorandum to Mr, , Mohir 
Re : New FBI Building 



' management. ^Questions which they had were answered on the spot. ^ the, completion 
of their tours they advised they intended to reflect upon our operations and in the near 
future submit their observations and recommendations’ to PBS. They did not ihdicate 
that they had any startling thoughts in mind; however, they- were informed that they 
: should feel free to contact usiif they.had'any. further questions; 

Bill Harris, GSAliaison architect, who accompalnied the group which 
’ toured the Files and.Commumcations pivision,is. of the opinion that these men will 
undoubtedly feel a need:tp come up withisome suggestion s justify their existance, 
but he does not feel' that* it will amount to :niuch' as Harris was most favorably 
; impressed by. the efficiency, of oiir operations. He advised that^if as-the, result of the 
tour, theyi^feel further study may be beneficiaHh'ahy .particular area seen by them, 

; that they Mil then request pernaission’tociiiScta.more detailed study. Harris will 
keep us advised of any developments. 

^ RECOMMENDATION: 

For information; We will continue to maintain contact with GSA and advise 
you of pertinent developments. 
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TO 


A 


FROM 


SUBJECT: 


Mr. .Mohr 


N. P. Callaha; 

(i) 

NEW PBI.BUILDING 



DATE: January 22, 1964 



On 1-16-64, three men from ^Archives and one from the General Sefvices^^ 
Administration (GS A) region 3 toured the Identification and Files and Communications 
Divisions to ascertain if there were any areas in these divisions where space could be 
saved with respect to the^plan for the new FBI building. They were scheduled to advise 
GSA centrar office of the results of their survey on 1-22-64. 


BilFHarris, GSA liaison architect, on 1-22-64, advised that the men from 
Archives had contacted GSA stating that they would not be ready to furnish the results 
until Friday,. 1-24-64. They did: not indicate what, if anything, they may have come 
up with. Harris will keep us advised. 


RECOMMENDATION; 

.For information. 



1 - Mr. DeLoach 
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N. P. Callahan. 


DATE: January 30, 1964 


JMM 



1 ^ W.^^rff******^^***' 

Hojme? • 

Oon^y » 


SUBJECT! NEW FBI BUILDING 





Bill Harris, General Services Administration (GSA) liaison architect, 
^dvises that a meeting was held' in the office of Public Buildings Service (PBS) 
'^Commissioner, Robert T. Daly on 1-29-64, at which the men from Archives reported 
on the results of ^eir tour through the Identification Division and the Files and 
Communications Division of the Bureau on 1-16-64. In attendance at the meeting were, 
in addition to Daly and Harris, William H. Schmidt, Deputy Assistant Commissioner, 
Karel Yasko, Assistant Commissioner, Design and Construction, Gerald S. Radley, 
Director, Standards Staff, and Herbert E. Angel, Assistant Archivist, and Everett O. 
Alldredge, Deputy Assistant Archivist. 

, * 

Angel and Alldredge were taken through our space on 1-16-64. Their 
purpose was to determine if they could note any areas wherein a reduction in the total 
square footage for our new building could be accomplished. At the meeting, 1-29-64, 
they advised that in general they could possibly save 30, 000 to 40, 000 square feet in the 
Files and Communications Division and about 30, 000 square feet in the identification 
Division. They su^ested such things as the use of taller cabinets and the utilization 
of dead storage in a different location. They added, however, that to come up with any 
concrete proposals it would require additional periods of study. ■ ^ 


At this point Commissioner Daly advised that rather than additional study 
by Archives he desired that Yasko and Harris determine exactly how many square feet 
the site would accommodate within some of the guidelines envisioned by the 
Pennsylvania Avenue Advisory Council (PAAC). If it is found that it is impossible to 
get all of our operations on the site within the height limitation of 160 Jeet then he will 
direct a letter to the Bureau ^Setting forthithe problem and asking the Bureau’s views as 
to the areas in which we can compress our requirements to fit on the site. 

t 

Harris will let us know what he and Yasko come up with as to the total square 
footage that can be gotten into a building which will follow to sbme extent the, ideas of the 
PAAC. Harris, of course, is^ attempting to come up with a design which will meet with 
the approval of GSA and the PAAC and still contain the necessary total square footage. 


.RECOMMENDATION: For Information 


1 - Mr.'DeLoach^ 
fl - Mr. Tavel ^ 
1 - Mr. Trotte:fl \ 
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FBI BUILDING 
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DATE: February 25, 1964 





Mr. Wilson, a local reporter for tH^y ^*New York HeralO xibimey” {/ 
said they were doing an article for their Sunday pa^er on new buildings in Washington. 
He wanted to know how far our building had proceeded. / 

Kemper told him that he might wish to check with GSaT 


1 - Mr. Jones 
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SUBJECT: NEW FBI, BUILDING 
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DATE: March 2, 1964 



$ulUv<in 

'Tavel 

T^ot;ter 
Tele, » 



’ By, memorandum 2-19-64, you were advised, a meeting was had with Mr. Robert 

T. Daly, Commissioner, Public Buildings ^Service ' (PBS), on 2-18-64, to determine the 
status of the new FBI Building. At this meeting.it was pointed out to Mr. Daly the delay 
which is taking place in getting our building started. At. that time Daly advised General 
Services Administration (GSA) was wrestling the problem as to whether or not a building 
of the size needed would fit on the site and at the same time follow any of the guidelines 
of the Pennsylvania Avenue Advisory Council (PAAC). At the meeting we were advised 
the funds which will be , available for construction will amount to about $17. per square 
foot gross. This figure was discussed as being too low. Daly instructed Karel Yasko, 
Assistant.Commissioner, Design and Construction, GSA, to report to him with the 
results of their -stucty on 2-24-64'. 



Daly wa9 contacted on 2-28-64, to determinOvif any progress had been made as 
a result. of.our meeting with him. He advised GSA has determined that our building will 
fit on the:’site and stay within the height restriction, aUhough to do so it will be necessary 
for GSA.tO'disregard some of the PAACddeas. He stated GSA has a letter in preparation 
to come over to us on this matter and while. he has not seen it yet he anticipates’ it will 
be ready date on 3-2-64. He did not advise what would be in the letter. 

..'■i 

Bill Harris,; GSA liaison architect, has confidentially advised that the latest 
figures indicate that $19. 47 per gross square foot will be available for construction of 
the building. This, of course, is a decided improvement over the $17. figure they 
previously discussed. Harris advised the letter to the Bureau was initiaUy drafted by 
Roland Siiyder, Director, Design and Construction, PBS, and that it was mostly 
apologetic in mature for the delay indhe design of our ^ building. It is being routed 
through GSA for approval. John W. Chapman, Jr., Assistant Commissioner, Space 
Management, 'PBS, rmsed a question as to the possibility of. requesting the Bureau’to 
attempt to cut. down on the amount of space required. Thus, if there was any extra 
space. in the building it could be used for other purposes. Everyone. Harris.h’asf;jtalked 
to in GSA. is opposed to this. • ' _ 

Harris states the architecti^^ve been inslructedTto come to Washington for 
a conference with GSA on Tuesday, 3^-64. /.Withithis the design work on pur,jbuUding 
and the architect's contract should g^, under way 4 again. 3 

/ 



DeLoach 

Trotter 







ver) 









Memorandum to Mr; Mohr 
•Re : . New FBr Building 


My memorandum,, 2t 19-64, Tecommended, land it was approved, thatthrou^ 
House, and Senate Appropriation contacts L arrange. for GSA«representatives fo, be ques- 
tioned as to the status of our new;building when ihey/appea,r for budget hearings. Ken 
I Sprankle,/Director’of Staff, .House Appropriation sConimittee, upomcontact stated he would 
advise against. attempting tojmake.any contact on this or raise any questions'via Congress- 
man Thomas' (D-Tex).subcomniittee as he knows Thomas from the inceptiqn has'been 
opposed to this project. This'was confirmed by the Subcommittee StaffiClerk, /Homer ' 

I iSkarin. . Sprahkle, further suggested it would' be better to;have any.- questioning with 
respect to progress on the buildingiraised by the Senate Subcommittee. GSA is 
'scheduled for. House Appropriatioh hearings today, the Senate hearings have not yet 
been scheduled. If .satisfactory-progress.is not'being made :at the time Senate Appropria- 
tipn^Subcommittee hearings are!Scheduled,„ Lwill arrange that GSA officials are ques- ' 
tioned in. regard to the status of the ‘building.. 

' { t 

RECOMME NDATION : 

We willicontinue to follow with. GSA ‘^d advise of any pertinent developments. 
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Director, PDI 
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BUILDING 


Snclosed ia a copy of a letter dated March 3, IDQl, from 
?Jr* Bernard L BoaUhi iVdmljilstrator, General Jervlceo Adminls- 
tralloa, concerning the ce^ JBI Ballfilng. 


Dory Oar imormatloa I a?a also enclosing a copy of my reply 
'to ’'Mr, Boatin,. 


^aclo^ureo ^% /) 

GQStAmp (3)^ 
li- DeLoach - sent direct 

1 - Mr. Tavel - sent direct 
1 - Trotter - sent direct 

X - 3jIt, Rogers - sent direct 


Based on memo N, B. Callahan to Mohr, CQS:m^p^-9-64 


X - The Deputy Attorney General (Enclosures - 2) 




1 *• Mr. S. A. Andretta (Enclosures - 2) ESi® t 

Administrative Assistant Attorney General ‘ '' 
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H5norabla Bernard L, BDatin 
AtJmlalstralor, General Jorvlcsa 4 \;’talQlslratloo 
T.'aaWagten, V. C. 33403 


:f ear ^ !r. Boiitln; 


I bay.3 received ysar letter of llarch 3, 1331, la 
which yoj advise the archUecta ior the i’ederal Bareaa of 
lavesU^aUoa Bailding have been Instracted to resnme work 
on the boUcling deslga. 


X mi very pleased that work has started a^a lor 
as yoa know, the I'BZ Is la dire need of additional space to 
hoesa oar operaUona which are now spread over au locations. 
I^achiLay of delay only adds to the prt^leni of discharging oar 
respooslhilitles la an efficient and econoznlcal manner. 



ToUon., 
BeliJJont 
Mohr 


ik>aen 


This 3 areau certainly shares year Inlereat in pro- 
ducing a buUdlng which will be both ianctlonal and ccaao:^cal< . 
trhls aspect wan, ol coarse, considered by yotir represeatatlven 
who condacied the survey of oar operations and prepared the 
Space PlrecU/a which sets forth the total square footage 
xcqulracl for our use Xho TBl Is most Intorestcd in the best 
possible atiUaation of space In the building and, accordingly, 
Tagsrs, Cl C]. Jixlihaiid J. ?, Bunphy of thla Bureau wlU be 
avallablo as required to discuss this matter with your agency 





1 - Mr. BeLoach - sent direct 
1 - Mr. Trotter - sent direct 
1 - Mr. Tavel - sent direct 
1 - Hr. Rogers - sent direct^ 

.CQSimmp 

Based on memo K, P. C^ahan to Hohr, 3-9-64, CQSmimp 
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Tp>u»r. 
T.Ui ftoont . 
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VAa,'ROOMd TBLfiTYPE yniT.d] 




Hd&orable Boraard B. .BaatLi 


t nauit to thaak yoj iQt iaterest in ad/ialng ffi© 
tsgarcdag tha fiUlaa oi thld project. You sjxy ba assorcd o( 
oar deslro to l>a ol ovary Aedlstarxa in plamUiig .^or Ika early 
complslioa ol tlUs biiUdiiig. 


'iacerely yoars, 


9.£<j^ Hoovec 
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Memorandum 


TO 


Mr. Mohr 


lOM 


N. P. Callahan 


SUBJECT: 


o 



DATE; February 19, 


NEW Ffil^BUILDING 



On 2-18-64, Supervisors C. Q. SmUh andj. P. Dunphy, 
Administrative Division, met with Mr. Robert T)^aly, Commissioner, 

Public Buildings Service (PBS), to determine the^tatus of the new FBI Building. 

It was pointed out to Mr. Daly that the 87th Congress approved, 
a new building for the FBI in the summer of 1962 and thereafter in late 1962 a 
Space Directive, setting forth our requirements, was prepared in cooperation 
with the General Services Administration (GSA). This Directive was approved 
by the FBI and the GSA Regional Office in early 1963. In April 1963 
representatives of the architectural and engineering firms engaged by GSA 
started their study of our requirements. Originally they estimated full plans 
and specifications would be ready in 18 months or about October 1964. Their 
work continued until 10-4-63 when they were instructed by GSA to hold any 
further work in abeyance. Since that date, to our knowledge, very little has 
been done toward getting this project off the ground with the excejption of a 
visit by Archives representatives on 1-16-64. It was pointed oui to Daly that 
the Director is vitally interested in this project and the Bureau is concerned 
regarding the apparent lack of interest in getting the building started. 




Daly, of course, was not advised that Billi^arris> HHe GSA., 
Liaison Architect , has been keeping us fully informed 01 what is'going on. 
HoweverT" ih"inost instances he is doing this strictly off the recor.d. Apparently 
procrastination by KareI)<^asko, Assistant Commissioner for Design and 
Cpnstnjction, in presenting the full picture to Daly accounts for the delay. 




Daly was most receptive and stated it was contrary to his 
instructions that we were not fully up to date on what is going on in connection 
with our building. He pointed out that one of the problems they are wrestling 
with;is,the fact that the original estimate as to the cost of the landtfor our site 
was about $2. 5 million less than it^ill ac(u^ly cost. This money thcn;hqs to 
be subtr;acted from the funds available for tlie ’construction of the building. 
Secondly, lithe total square footage to house our operationsf’^ill’not fU on the , 
site if any consideration is 'to be given «to the, ideas of the^PennsylvahW'Avenue 
’Advisory Council (PAAC) .v^Tlie PAAC was esta^ished-under-a, Presidential 


1 - Mr. DeLoach - sent.dir^t 

^ m 1.x A. 


1 - Mr. Trotter - sent>m*fbct 
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1 - Mr. Tavel - sent direct 






OVER 
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Memorandum to Mr. Mohr 
Re: New FBI Building 


Memorandum of 5-23-62. for the purpose ofjconducting a. design. study for the 
redevelopment. of Pennsylvania Avenue. The work of this council had the 
strong backing of President Kennedy. In order that the design of our building 
Would not conflict' with the PAAC concept for the Avenue and to await 
Presidential approval of their plan, GSA on> 10-4-63 instructed the architects 
to hold work in . abeyance. The subsequent assassination of Kennedy apparently 
has left the status of the jPAAC plan somewhat in the air as GSA is not aware 
of how President Johnson' will react. GSA is of the opinion that Johnson has 
seen the plan but has just not yet made*an official statement on it. Daly is of 
the opinion that the PAAC will not be the power under President Johnson that 
it had been under Kennedy, Daly does not think much of the PAAC, referring 
I to them as "a bunch of cloud hiners." 

‘ Daly brought I^rel Yasko into the meeting and asked him if it 
was true that the site would not accommodate a building as large as we need. 
Yasko stated he thought this was, the , case but that their: studies were not 
complete. Yasko told Daly. he would have a complete report ready on Monday, 
2-24-64. Daly, said when he; got the report from Yasko he would, then arrange 
another meeting with the Bureau to discuss the entire matter in detail. He 
stated^if the studies showed that our total square footage had’to be reduced^ a 
letter would be sent to Mr. Hoover asking in what areas we could possibly cut 
our requirements. Yasko advised Daly the funds available for construction 
amount to about $17.00 per square foot gross, if a building as large as called 
for in the prospectus is built. It was pointed out to Daly that this fi^re appears 
to be too low and would result in a second-rate building which we would not 
accept. He readily agreed stating $24. 00 per square foot would be; a more 
. realistic figure and if necessary he would be in favor of going to Congress for 
additional funds. Daly instructed Yasko to show Smith and Dunphy just e:^ctly 
what was being done. 


A meeting was then held in Yasko*s office which was also attended 
by Bill Harris, the Liaison Architect. Harris has maintained all along that we 
can fit on the site without any reduction in square footage. Yasko had in his 
[office a sketch prepared by Harris showing that this could be done and still, 
follow some of the guidelines of the PAAC. Apparently this was the first time 
Yasko fully realized what Harris has been trying to tell him for some weeks. 
Yasko declined to present.the sketch to. Daly at this time stating it needed further 
study. Yasko said he feels we may be able to save some space in our large file 
areas although he did not have any specifics at this time. 


2 - 


Memorandum^ to Mr. Mohr 
Re; New FBI Building 

It would seem that if GSA sendSvUS a letter in which they ask that 
we explore the possibility of reducing our square footage imorder teahouse us on 
the site, that we will have a ready answer by merely referring them to the sketch 
prepared by Harris and shown to us by Yasko. They also.may realize this and 
not make any request for a reduction. 


We will maintain contact with Harris to determine the reaction of. 
GSA officials to our visit. Frankly, it appears we may have startled Yasko and. 
opened Daly's eyes, which is exactly what we intended; Yasko i expressed 
amazement at Daly's willingness to request additional funds if necessary. It is 
noted that Daly commented he will soon be goingtup on the Hill (3-2-64) for 
House appropriation hearings and shortly thereafter for Senate hearings. He 
anticipates that Senator CarWHayden, (D), A rizona, wil l be making inquiry as to 
the:progress of the FBI bailing. Daly wantsTo have the answers for him. It 
would be to our benefit to insure that he is questioned in this regard. 

RECOMMENDATION: 


1. That through House and Sera te Appropriations Committee contacts 
I arrange for GSA representatives to be questioned as to the status of . our new 
building when-they appear for budget hearings. 




2. We will follow closely with Mr. Daly and discuss the report to be 
submitted' to him by Yasko on 2-24-64. 
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Mr. Mohr 
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SUBJECT, new F^I, BUILDING , 

Mr. Callahan's memorandum of 3-9-64, in captioned matter, recommended 
that I contact Walter Jenkins at the White House and point out to him the delay in the 
design and construction of the new FBI building. 

I discussed this matter with Jenkins at 7:30 p. m. , 3-12-64. We talked 
about this matter for some length. I brought out the, fact that the President and Jenkins 
often ask us for information on an esgpeditious basis; however, due to the fact that our 
files are several blocks^away in another building, we were somewhat hampered in giving 
as good, service as we would like to. I told Jenkins that obviously it was very inefficient 
to operate out of five different buildings. 

Jeidcins stated that this is the first thing that we had ever asked for and 
that he would. like to satisfy us on a priority basis. He stated that the President 
I obviously underStoodJthat the FBI must operate at peak efficiency and that he felt the I 
I President would^take^d personal interest in this matter. 


Jenkins called Lee White of the White House staff and asked him who 
handled the Pennsylvania Avenue Advisory Commission, particularly that part affecting 
the FBI buildihg. White Replied tha t Charlie Horskv was handling this matter. White 
further told Jenkins;that Mrs. Jackie Kennedy had approached President Kennedy. prior 
to his assassihation'and told him that there were certain things she desired in connection . 
with future constructions on Pennsylvania Avenue. At that time. President Kennedy told 
Mrs. Kennedy he knew very little about this matter, had no time for it and she should 
discuss the matter with Horsky. The matter has been in Horsky's hands since then. 

Two days. following the assassination, Horsky called Jenkins and indicated 
he desired to see the President about a project Involving future construction of Govern- 
ment buildings cn Pennsylvania Avenue. Jenkms stated President Johnson has not had 
^time to discuss thte matter with Horsky. 


1 - Mr. Mohr 
1 - Mr. Callahan' 

1 - Mr. Trotter 
1 - Mr. Tavel 
1 - Mr. C. Q. Smith 
1 - Mr. Jones ' 
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DeLoach to Mohr memo 
Re: ■ NEW FBI BUILDING 


At this moment,. Jenkins picked up the phone and talked to Horsky at his 
home. Horsky confirmed that he had attempted to see the President regarding this matter, 
however, nothing could be done until the President approved the plans of the Pennsylvania 
Avenue Advisory Commission.. He stated as a, matter of fact, it would have done him 
no good to see the President inasmuch as the-blueprints for these plans: would not be 
printed untll March 20, 1964. Jenkins asked Horsky what he had in. mind for the'FBI 
building. Horsky. stated. that the FjBI building would be much larger than the FBI needed; 
therefore, other Government agencies ^should, also be in the same -building. He added' 
that the.FBI building should have certain xharm and grace about it aiid mentioned that 
Mrs. Kennedy still had in mind several plans for this building. Jenkins told Horsky he 
didn’t give a damn what other people had in mind, that the President wanted the FBI to 
have a building by itself ahd'that it should be constructed on a practical workable basis. 
Horsky stated he would, of course, defer to the President’s desires in this matter. 
Jenkins,, in my presence, instructed Horsky to bring all plans to his office the following 
morning, 3-13-64 at 10 a. m. 

Jenkins then attempted to reach Bernard Boutin, GSA Administrator, at 
his home. He was advised by one of Boutin’s children that Boutin was.at a social event 
and could not be reached. Jenkins told the youngster to advise his father that it was 
unfortunate that Boutin was unavailable to the White House. when the; conducting of 
business was necessary. 

Jenkins; called me back at' 6:45, p.m. , ,3rl3-64, and stated that he had 
talked with both Tlor sky; and Boutin. Boutin.told Jenkins that he would be glad, to comply 
with any instructions given by Jenkinsautid the .President- concerning the FBI building. 

He stated that GSA.was going ahe^rimmediatelyiand there^would bemo further deliy. 

Boutin told Jenkins that G^ and the FBI would pay no attention whatsoever to the 
^ Pennsylvania Avenue Advisory Commission and that all plans suggested by this 
iCommission in the past would be ignored. Boutin stated that the only possible change 
Ito be made in the plans for the new building would be theifacf that It would be moved back 
la little from Pennsylvania Avenue towards E Street. Boutin assured Jenkins that there 
Would be no other Federal agency, in the FBI building and that' there would be no further 
folderol or delays :in connection -with designs and plans. 

Jenkins:asked that r follow this matter closely and stated.if we weren’t 
„ satisfied with Boutin’s handling of the matter,, Tshould let hlih know at once. He also 
[asked me to :let him know if Horsky,. Jackie Kennedy or the Pennsylvania Avenue Advisory 
{ [Commission tried to interfere with this. buildii^ at, any time. I told Mm that I would be 
1 lappy to do so. 
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SUBJECT: NEW FBI BXnLDING 


The attached letter from Mr. Bernard L. Boutin, Administrator, General 
Services Administration (GSA), to the .Director, advises GSA has instructed the architects 
to resume design work on the new FBI Building. Boutin states work in this regard was 
suspended in September, 1963, due to uncertainties in'the proposed plans of. the 
Pennsylvania Avenue Advisory Council (PAAC). This confirms. verbal instructions 
igiven to the architects at a meeting held by GSA officials in Washington on 3-3-64. 
Bureauirepreseiitativestwere present at this meeting. ^ , 

• ' * '! 

Attached communication sets forth certain ground rules imposed by%he PAAC 

projectedjplan, .which GSA has advised the architects they must adhere tolih the^^iiilding 
design. This information had previously been furnished the architects in th.e rrieeting of 
3r3-64 which was presided over by Karel Yasko, Assistant Commissioner for Design 
and 'Construction, GSA. T- ‘.1 

He attempted to establish' some broad guidelines for the architects follow 4n 

order that the building would conform to some of the ideas of the PAAC as he understands 
them. The architects were. not particularly .receptive to this stating that if guidelines 
are to be given they should be in specific terms rather than broad generalities. Yasko 
refused to do this and while not saying so, ’it appears he just does, not know how much of 
the PAAC plan will be accepted by the President. He stated GSA has received no 
indication from the White House along these lines. The. architects requested'a letter 
setting forthithe guidelines as he expressed them at the meeting. The majority of the 
meeting was taken up with an exchange between GSA and the architects as to the worth 
pf the PAAC plan and'its possible effect, if approved, upon the design of our building. 

The architects;feel that ifthe plan is approved,. a building large enough to house the 
FBI on the site will conflict with the. adjacent structures envisioned by the PAAC unless 
our building is so constructed'that it disregards the internal requirements we have for 
large open file areas, etc. The architects state they do. not want to design a building 
which does.not represent their very best effort, just to please a PAAC plan which may 

I never be. approved. They, of course, want to be completely unfettered and have a free 
Tein to design‘^,good building which will house us .in a-moslrefficient manm 


Mi 


1 - Mr. Tavel 
1 - Mr. Rogers 
[cQS^mmp^^ 
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(over) 


Memo to Mr. Mohr 
Re; New FBL Building 


It is apparent the crux of the whole problem at this time is the status of the 
I PAAC and speculation as to whether or not. their plan for the Avenue will be approved 
I by the President. Hanging in the balance, of course, is our building. GSA is trying to 
move ahead and while saying that they will merely give token acknowledgement to the 
PAAC, it is felt they still fear the possibility of a later conflict with the PAAC. The 
solution, of course, would be for GSA to get a Presidential statement on the PAAC plan. 

It does not appear that they are going to move in that Erection. As a result, there will 
continue to be-what amounts to an impasse between GSA and the. architects regarding 
design. In this regard the architects are on sound ground in insisting that the question 
must be clarified as to exactly how much the PAAC plan will influence the building design. 
To proceed without this information is premature and could well be a waste of time. In 
this connection it should be noted the 3-9-64 issue of the Washington Post contains a 
story regarding the PAAC plan. It notes in essence that while the plan has never been 
made public, it was being studied by President Kennedy just prior to his assassination. 

No apparent action to implement the plan has been taken since then. 

Attached communication from Mr. Boutin refers to the preliminary records 
storage survey made by the Archives Branch of GSA with Bureau approval. This survey 
was conducted to determine whether other types of records storage could be provided 
for our use. The only concrete observation, resulting from this survey was the possibility 
of providing records storage at another location. We have already gone on record with 
GSA that such a proposal will not be considered. Qne of the main reasons for securing 
a new and larger building issto cure this e^ct situation which now exists. 

The last paragraph requests GSA and the FBI together ejqplore the possibility of 
improving space utilization in'the new building, i. e. , the amount of square feet per 
person over-all in -relation to the.agency functions and size of the building. 

Mr. Robert T..-Daly, Commissioner, Public. Buildings Service, GSA, discussed 
the inclusion' of the last paragraph of thisletter with Supervisor C. Q. Smith at the time 
the letter was written. He adused that in view of the stand taken by- the Bureau of the 
-Budget and President Johnson in regard to requiring the utmost logical utilization of 
air Government space, 'GSA is obligated to review space requirements and utilization 
with the various agencies, especially in new buildings. He stated; ail GSA wants from 
the Bureau is the assurance.that the?Bureau representatives responsibleJor space 
matters will review our needs with GSA to insure our requirements are reasonable. It 
is felt we should cooperate in ibis regard. Our over-all requirements are withinihe 

( 138 square feet per, per son ceiling advocated by GSA and further the requirements and 
square footage requested were determined and set by GSA personnel as a result of a 
room by room study of. our operations. 


* « 

Memo to Mr. Mohr 
Re: New FBI Building 


RECOMMENDATIONS : 

1. Recommend Assistant Director DeLoach, through contact with Mr. Walter 
Jenkins of the White House Staff j determine the status of the PAAC plan and point out 
to Jenkins the problem this uncertainty is creating in connection with the design of our 
building. 



2. Recommend 
Bureau representatives 
in the new building. 


the attached reply be forwarded to Mr. Boutin advising him 
will cooperate with GSA to insure utmost utilization of space 



\ 


3. Recommend a copy of the incoming letter from Mr. Boutin and a copy of our 
reply be designated for the Information of the Attorney General. 
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By letter 3-5-64, the General Services Administration (GSA) advised the 

I architects for the building had been instructed to resume work on the building design ^ 
and that GSA desired to explore with us the possibility of improving utilization of space 
in the building. By letter 3-11-64, we advised Bureau representatives would be 
available to discuss this matter. ^ 

We have been in touch with GSA on this and'at a meeting, on 4-2-64, 

Mr. Everett O. Alldredge, Assistant Archivist, who previously toured our space on 
1-16-64, radvised'the FBI space called for in the Space Directive should not be decreased 
as we will t need whatever excess there may be when we occupy ;the building, for future 
expansion. - (He suggested that we be provided an additional area of about 15, 000 square 

I feet in the below grade portion of the buildii^ to be used to store files which are some- 
whatinactive. He referred to this space as a "Holding Area. " Hefeels this area will 
also provide expansion space in addition to Uiat- emailed for in the Space Directive. GSA 
was advised we would welcome the additional space.iJ fin order to study the various ways 
' of storing Inactive material we have made arrangements to tour the Federal-Records 
Center at Franconia, Virginia, and to see a storage system set up by Archives at the 
State Department, 

The net result of the GSA study, which was to reduce our total square 
footage, has been the reverse. We now will be getting 15, 000 square feet of additional 

. . EX-IQJ CC'//5Ld/ ~3i{^ 

On 4-2-64, Bill Harris, GSA liaison architect, advised he received a call 
from the architects for the building. They are mailing to GSA the results of their 
studies on the exterior design of the building. We‘w |ll be adyjae<cLwhe n these are 
received and-will obtain GSA reaction to them. 

0 APR 10 1964 

RECOMMENDATION: 




That* the Identification and the Files and Commumcations Divisions b^gin a 
study as to the records .which can be stored .in the 15, 000 square feet of "Holding Area. " 
1 - Mr. DeLoach .,1 ,, , A . , f - ^ S ' . 

1 - Mr. Tavel' ' ' ’ / fW) i 

Mr. Rogers ^ 

(UJPDzmlgfcft ^ 

» (71 A mb 1 / 
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Memorandum 


UNITED STATES GOTERNMENT 


f 


/ 


TO 


FROM 


Mr. Mohr 


N. 


SUBJECT: 


P. Callahan 

o 

NEW FBI BUILDING 



DATE; April 10, .1964 


Tolson 
BelmonI ^ 
Mohr 

Ccsp«i* ^ 
*C<iUoh<in T 

Conro4^ 
0« Loath . 
Cvan« n 
Gal# 
ffo«en , 

^ (Ihvan 
Tov*| 
Trott*r 
Tel#. Boom 
■Holmes 
Gon< 


TT.1«. ftoom JJkX 


Q> 


; - - 

- ■ . 

•§rv'~Jbc^^ 

By memorandum 4-3-64, you were advised'that the General Services 
Administration (GSA) is going to provide the Bureau with an additional 15, 000 square 
feet of space below grade in the new building with the thought it can be utilized by us for 
expansion purposes to store material which is somewhat inactive. In this regard 
arrangements were made through GSA for Bureau representatives to visit records 
storage areas in the State Department and Franconia, Virginia. These areas were 
viewed by SA’s Anderson of the Identification Division, Stultz of the Files and 
Communications Division, and Dunphy of the Administrative Division. 


'A.\ 


On 4-6-64, the new State Department building records storage- area was 
visited. State utilizes cardboard boxes of approximately one cubic foot volume placed 
one deep on steel shelving, seven shelves high, back to back, with 30 inchtaisles on 
' - each side. They estimate this method stores about three cubic feet of records for every . 
square foot of floor space. According to GSA normal storage in a standard five drawer 
file cabinet results in about one cubic foot of records for every one, square foot of floor 
space. We also were shown the pneumatic tube. and conveyer systems in the building. 




On 4-8-64, the GSA Records Center at Franconia was visited. \ This is a 
warehouse type of operation covering 125, 000 square feet which contains 542, 617 cubic 
feet of records. The total capacity of the facility is 621, 488 cubic -feet. This area 
has boxes two deep going 13 shelvesl high; back to back, with 32 inch aisles -on each side. 

^ The framework is steel but the shelves themselves are wooden, which they state is not 
as convenient as steel shelving. Each shelf is 42 inches wide, 30 inches deep, and 
:12 inches high. They estimate the cost between $30 and $35 for each 13 shelf high 
section. Steel shelves would cost about $50. These figures include the cost of 
installation. GSA utilizes a number of different sjyle boxes depending upon the particular 
records to be stored; however, the majority of them are cardboard boxes capab^ of 
holding 1.2 cubic feet of records each. They pay between 12^ and 13^ for eachyoox. 

At Franconia they estimate they have between 15, 000 and 20, 000 requests p^/ionth 
from agencies for records which they maintain, and claim to give 24 hour s^i^ice on the 
return of these records. Their operation is handled by thirty employees. Th4,^cords 
housed at Franconia are for the most part very inactive and lend the*a^lv0S’to dead 

R£c n bC- //X QJ ' 


1 - Identification Division 
1- Files and Communications Division 



IIotD: 

/ lA\ 
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Memorandum to Mr. Mohr 
Re: New FBI Building 


We discussed with the GSA representatives their experiences with various 
types of filing systems. Their observations and what we saw at State and Franconia 
will be borne in mind in connection with the planning for our new building. 

RECOMME NDATION 


For information. 


O^ripNAK FORM MO. 
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UNITED STATES GOVERNMENT 

Memorandum 


I 

30VE 


* ! 

TO* : 

Mr. Mohr 

DATE: 

FROM ; 

,N. P. Callahan 


SUBJECT: 

o 

NEW FBI BUILDING 



.i 



DATE: April 22, 1964 




Tolso« 

Mot»^ 

Ikito 
Conro4 . 

£v9Af .. 
Cot* 

l^sen 

$ulUvoo 

Tov*l 

Trotttr 

T*t«< Hoom 

Hotm** 

Co»4y 


Biir Harris, General Services Administration (GSA) liaison architect, has 
advised that he has been in touch with the architectural firm in Chicago which is handling 
the preparation of plans for the new FBI building. Representatives of the firm are to 
, be in Washington on 4-24-64 to present to GSA sketches of proposed designs for the 
shape of our building. We will go over these plans with the architects and GSA and 
advise you of . pertinent developments. 


RECOMMENDATION; 

For information. 




r 1 - Mr. DeLoach 



f 


! 
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FEDERAL BUREAU OF INVESTIGATION 


Precedence: DEADLINE 04/i7/l997 

To: Personnel Division Attn: 


•Date: 04/03/1997 


Room 601 Penn (PAY^Jg^GINAL 


■b 6 
bl C 


From: Personnel Division 

Faciliti es Management and Security Section (FMSS ) 
Contact: 


Approved By: 
Drafted By: 




:gm be 

hic 


Case ID #: 66-11201 



SS3 


Title: FIRE SAFETY INSPECTION 

J. EDGAR HOOVER (JEH) BUILDING 





Synopsis: To report fire safety violation (s) within your 

o f f i c e / d iy i s i on . 


Administrative: The code of Federal Regulations, Title 29, Part 

1910.37 (k) (2)- Means of Egress, General, declares that the 

‘Means’ of egress shall be continuously maintained free of all 
obstructions or impediments to full instant use in the case of 
fire or other .emergency.’ 

Details: The FMU surveyed your offiCe/divisibnal corridor space 

and identified the following fire safety violation (s) as cited 
below 


outside room 10342:- Furniture panels in corridor. 

Your office/division is to take appropriate action to 
abate the violation (s) cited above by the designated deadline 
date. In addition, your office/division shall formally notify 
the FMU of the abatement of the violatidn(s) cited above by the 
designated deadline date or provide the proposed plan to abate if 
longer than the designated deadline date. 

The corridors of the JEH FBI Building are not to be 
used as storage areas for the reason cited above. 



4 !- 



To: Personnel Division From: 

Re: 66-11201, 04/03/JL997 


0 . 


Personnel Division 


LEAD (s) : 

Set Lead 1: 

PERSONNEL DIVISION 

. AT WASHINGTON, DC 

That your office/division is to take appropriate 
action to abate the violation (s) cited above by the designated 
deadline date. 

Set Lead 2: 

PERSONNEL DIVISION 

AT WASHINGTON. DC 

That your office/division formally notify the FMU 
abatement of the violation (s) cited above by the designated 
deadline date or the proposed plan to abate if longer than the 
designated deadline date. 


CC; 1 ' 

Of 


Room 601 Penn (PA750) 

Room 1B303 

ITFmu’s Office/Division Safety Folder) 


b6 
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February* 2, 1966 





Mr. Lumen 
*StuaioT004: 

261£a6t 23rd Street 

New York, New York 10010 ,/))' 




Dear Mr. Winter: 


^ *T1 

m , f*i ■ 

r*i CO 


I read your letter of January 26U]^ddr€LS^ed 
to Mies Helen W. Gandy and on January 27th rece^edihe 
booklets you forwarded containing examples ofl^Wcrof y^ur 
works of art. The interest which.prompted you to^a^^ 
these available to me Is Indeed appreciated. x 


With respect to your Inquiry, the constru©* 
tion of the new FBI Building is within* the. purview of the 
General Services Administration. I can only suggest thaj^ 
you communicate with that agency located at General 
Services Building, 18th and F Streets, N. W. , Washlngtc^ 
D. C. 20405, concerning the submission of your ideas fof^ 
murals and sculpture for its consideration. 


rc 

. § 

co5f 


-3? 


^sen «Mw 

Uiveft ^ 

IVfl'MM*. 

otter ^ 
e, -RpAi 
ntes C 

dy-J; 




MAiL»-3V>i . Sincerely yours, . ^ « 

■ J. Edgar Hoover § 

, COMIvgBt^j ^ I f 

''?Up ^ ''4' 

We have had no prior correspondence with Winter. On 
^'Decj^mt^'r 18, 1964, Captain George H. Maines, Society of The 
American Legion Founders, telephonically spoke to Inspector 
■Edward C. Kemper, Jr. , and introduced Winter over the phone. 

Winter stated that he was interested in the redevelopment of 'Pennsylvania 
; Avenue and was conceiving «ah irde^fpr p^_bronze sculptured pie’ce'to be 
' ;; used In front of the new FBI Building. He'stated'he would like to subihit < 
^^^rffor the Director's consideration.^ According to ”Who*s Who, 1964-1965*' 
Winter has furnished design^ for nunaerous prominent buil(Uiigs in 
* Washington and New York. . ' 

user ■ ^ , A(P ^ 


i£fciiia 


tYPit VNrr i 


_L1 





GRAMERCY 3-6733 


January 26, 1?66 




Miss Helen W. Gandy, Secretary 
Mr. John Edgar Hcover, Director 
Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 

Dear Miss Gandy; 


-Mr. -Tolson_^^ 
Mr. 

Mr 



Jlr. Conrad.^ 

Mr. Felt 

Mr. Oal a. 


Mr. Rosen«_ 
Mr. Sullivan- 
Mr. Tavel..^ 
.Mr. Trotter- 
Tele. Room— 


Mi$a Holmes- 
Mi$s Gandy— 


O 




Sometime ago, at the request of Captain George N. Maines, J[ 
spoke with you, I believe, on an impromptu phone call to your 
office made by Captain Maines after he had seen some of cy work ^ 
here in the studio. ^ 

When the call was connected with Mr. Deke Deloach,,,! asked him 
if I might send in some ideas for murals and sculpture in the 
new United States Department of Justice Building and he kindly 
suggested that I send them to Mr. Hoover. 

-# 

Now that I have developed the ideas to a fairly good stage for 
presentation, would you advise me to send them to Mr. Hoover at 
this time? 

It would also be helpful to know the name of the architect or 
architects designing the building as it is quite important to 
harmonize the art with the building structure. 

May I hear from you soon. 


Thank you. 




TMrpca.BEai iicgiiJA- 



J \ 




Sincei^ly yours, / 
Lumen Martin Winter 

HO Fee 
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^D STATES GOVERNME 

emorandum 


ID STATES GOVERNMENT 


Mr. Mohr 


DATE: 1/25/66 


;f^M : N. P. Callahan^.^^ 

SUBJECT: general SERVICES ADMINISTRATION 

BUDGET, 1967 FISCAL YEAR 


^ 1 ^ 

C<>nr«4 -- 

p r«u — 

C«t« ,i»i.i..» — 
k _____ 

I $t>Uiv4n - ■-■■■- 

Tflv.l 

Tt«tt«r _____ 
Wick _■ II..- ...... 

T.tc, ___« 

'■•' Hotmct _____ 
J, ,Con4y^__^__ 


The General Services Administration (GSA) budget for. fiscal year budget 1967, 
.covering Public Buildings Projects for the Washington, D. C. area, contains^the following 
two items: 


' ^)^BI Academy - Quantico, Virginia 
(2)^BI Headquarters Building 


$13,463, 000 
45,763,000 


I At this point it appears the amount requested for the academy construction is | 

Isufficient. However, there is a difference of opinion between GSA officials and the archi- 
'tects regarding funds required for the FBI Headquarters Building. GSA takes the position . 
that .the money requested, vhich provides slightly in excess of $18.00 a square foot for 
construction, is sufficient. GSA states that based on bids recently received for construe-^ 
tion of the lousing and Home Finance and Forrestal Builc&igs, an estimate of $18.00 a ^ 
square fooflS ample at this time. -The architects have informed GSA that, based on their 
IpreliminaryY^'stimatb^ .it will require $25.00 a square foot for construction or approximately^ 
|$60, 000,000 overall,' * 

v"' not PT'r.ORUBD 

I It IS pointed out that the original est imat e of . the bu^ij^g^cdstlSg^s made five ^ 

jyears ago and was based on a block type str^ *The location of the building on i 

Pennsylvania -Ayenue whiclTha^ dictated ^change in th^esign concep t-ae-well»as the cost ^ 
escalation factor" j since._the oiT ^al est iniateTliRve u^ ccTst. » 

Irrespective of whether the ainbunt in the budget request is sufficient, GSA officials state ^ 
it cannot be changed without causing further delay. Since this is the amount set forth in 
the prospectus approved by the Public Works Committees of the -House and Senate, a 
change would require preparation of a new. prospectus and approval again of,^e above i 
committees. This would be time consuming and cause further delay. GSA is'pushing for ^ 
approval of the original estimate at this time. When- the final working drawings are. 
completed in December, y>66, it will then be possible to make an accurate /cost estimate, 
based on today' Simarket. ’"if it then develops additional funds are required, GSA wUl seek 
approval of the Public Works Committees to request a supplemiental“appropr^tion. 


GSA officials* believe the above to be 
little or no delay. ' ^ ^ 0^, 

RECOMMENDATION:^^ 

r^FoS^o’'- 


the above to be^e best ap^oachpaiiid oifjS- which will cause 
I will keep you advissd ^developments, 

ou- 


ORICIirAT.-PH.ED-: 





\tlOW*k K>»» 

\ H«1 !»<»■<>•* 

VNITED STATES GOVERNMENT 

Memorandum 


TO 


.! The Director 


DATE; 




FROM : N. P. Callahan 


SUPJECT; The Congressional Record* 


’ la H^eord a reporl Mr. on Hownio^ Progress. | 

< Mr* mthtnn etMtd '^Mr* iatorostiog and atlmulatizig r 0 :^tt I ' 

,L much lyormskUoa, ol Interact toJho eiMte IfMloa* and Indlcntos Hit saod 
idr eowosaional a^Uoa la areas to 2ie!p oaeooraso tlie gro^ta o£ oar 
Capital pUf.** Mr* Xe?4 polled oat la tfeejfsport tMit ’‘Properly feas fceoa i 
as^alre^l and plana are drawn lor.tltg ^JBlygulMlag on Pennaylvanla 
• ' Afcsite, hciwesn Silt and lOt^ Sireets. Tltis £sa|or atroeloio, to Xoaao 
) approatcalely 7, 000 employaea, ieXelag deaigi^iXto eontorm^lli tho | 

! V Poaaaylranla Arecao plan. * [ ' 


NOT PiJ'OORDBD 
ITS F£8 10 1966 




s 


Original fUe^ In: 6 i- /7'3/~ ^ ^3 0 


/ 


LUMEN MARTIN WINTER -STUDIO 1004 


36 EAST 2TSTREET - NEW YORK 10, N: Y. 


GRAMERCY 3-6733 



Mr. J. Edgar Hoover^ Director 
Federal Bureau of Investigation 
United States Departaent of Justice 
Washington, D. C. 20535 

Dear Mr. Hoover; 



5 


Thank you veiy nuch for your kir.d letter of February 2 suggesting 
that I contact the General Services Adainistration regaf^pg ry 

subaission'Of ideas for tjurals and sculpture in the newim Build- 

^ng. _ 

I an Tvriting to the General Services Adainistration today and sub- 
^tting a folio of sy work and a resuae of zay activity to date for j 
its consideration* A copy of ty letter is enclosed. / 



5 FEB 2 4 1966 ^ 

-1) ANTA re STUDIO ^ PECOS TRA Itr- AT - LUPITA R e A& - -SANTA - rE » NEW MEXICO 


Febraary ?> 1966 


Uct Korol H. Xasko# A^slstaaS> CkwaissioRor Tor Doslgn 
Pablio Baildittss Scr/ioo 
V, S, Gcnbrol Sonrices Mainistration 
JSi^tooirfch 233(5 F Sts.. JT, f. 

P. </* 2Oh0$ 

Deor'lir, Taskot 

i£p. Of. Edgar Boovor has saggosted that I coataot you rogarding xy cub- 
nLscion of Idoac for cculpturo and -airols -la tJio -msf 'Fodoral Eiroau of 
lOTectigatloa Building. 

1 havo several croativo Idoas for Dculp-fcuro and mrals axpr&ssiag tho 
strsasth and protcotivo character of the FBI. 

In order to propsv^ Blotches to properly rolato ajid hsmsoalco idth tho 
nosr building stracturo^ it is dosirablo that you provide Jato 'sith scoo 
idea of sural asJd sculpture spucos availJd>lo» 

Tour Jcind consideration 'oould bo greatly appreciated. 


I aa sanding a folio and.jBucuao of ©y "ssrork to date for your inspection. 


Jlay 2 hoar frost you at your earliest converdenco, 

IhanJc you. 

Fojy sinceroly> 


lumen Hartia Haotor 


Migh 


lih- laOl r-^'^ 


.1 


.50T>»10* 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


Mr. Callahan 


Q. Smith 


DATE: 2/11/66 




0 

SUBJECT: NEW FJBI, BUILDING 


Mr. D. Chi ef. Acquisition Bmnch, General>servi ces'. .. 

AdministratiQ n^(GSA) . RegibiVsin has advised that GSA will take concreteijsteps to raze 
a portion of the site of the new FBI Building, by letting a demolition contract on 2/17/66 
for completion in 120 days. Kirwan is the leasing officer for GSA in this^region and as 
such is the "landlord" for the buildings on. the site. It is his responsibility to manage 
this property to the best advantage of the Government until the site is required for build- 
ing. He has now made an administrative determination that a portion of the buildings 
which are vacant or otherwise not .rentable, can be tom down and the cleared area leased 
for parking, thus having the rental accrue to the Government. 


The area to be cleared is the south.portion of the block bounded by E, D, 9th 
and 10th Streets. Those buildings fronting on E Street (service station, storage warehouse, 
Houston. Hotel, etc.) will be left. The remainder of the block wiU=be cleared. Also 
unaffected are the buildings along Pennsylvania Avenue. Kirwan stated that buildings not 
razed at this time will probably be left until the construction contract is let and demolition 
of the remaining buildings will then be made a part of the construction contract. 

OF 


RECOMMENDATION: 

For information. 



1 - Mr. Deloach 
1 - Mr. Wic¥ 

1 - Mr. Duriphy 


. J 



/ 
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UNITED STATES GOVERNMENT 

Memorandum 


C0ul 


^ToUOB mir 

'DeLoachJ 

Mohf 

Wlck>^ 


^ Mr. Mohr 

FROM : N. P. Callahan 

0 

SUBJECT; NEW FBI BUILDING 


DATE! 2/21/66 




■rnmrnmmmm 

BOSen 
SuUivon 
Tovfj .1-1 I - 
Trotter 
.TeU« ftopnj , 
Holmes .MWM. 
•G^ndy » # .1... 


You will recall that we have been following V^ry closely nvith ^'Sneral ^ 
Services Administration (GSA) as to whether or not it wgiild be necessary to again appear 
before the National Capital Planning Commission (NCPC) regarding final approval of the 
design for the new FBI Building. Mr. Karel Yasko, AssistanLConimissioner for Design, 
Public Buildings Service, GSA indicated at the time the.desigmwa's‘approved:by the 
Fine Arts Commission (FAC) in December, 1965, that he did not feel it was necessary 
to go back to NCPC. However, he was t^ secure confirmation of the above. Yasko and 
GSA Liaison Architect, Bill Harris, have been contacted a number of times in this regard 
since approval by the FAC. However, the matter has not been resolved as Yasko thought 
it would.be. ,He has now advised that the staff members of the NCPC feel it will be 
necessary for this project to again be presented to NCPC in view of recent action by that 
body in approving the design for the Wolman Building to be built on the site of the old 
Raleigh Hotel at- 12th and Pennsylvania Avenue, Northwest. The design for that building 
calls for a height^along Pennsylvania Avenue of 130 feet with a maximum height at the 
rear of the site, of 160 feet. The NCPC representatives interpreted this approval to 
indicate these heights are mandatory rather than permissive, therefore, any other build- 
ings constructed along the Avenue would have to comply with these height requirements 
if criteria se^up for the Wolman Building are to govern all other buildings on the Avenue. . 

The present design of our building calls for a lieight along Pennsylvania 
Avenue of approximately 120 feet with the rear building being l60 feetplus, the height 
of the elevator penthouses. If the height requirements of the Wolman Building are applied 
to our prese'h^ design the portion of the building along Pennsylvania Avenue would have to 
be raised and*the rear portion of the building along E Street reduced. This, of course, 
would^require' extensive redesign and resubmissions to the FAC. All of this would be^ ^ 
very time consuming and me5.n Jth^ building would, l%pompleted much further behind /yV 
schedule; than 4s ahtici^l^^t(the^{|j:esent 


very time consuming and mean Jth^ building woi 
sched|He;than4s ahtici^l^^t(fee^{|j:esent tim( 


Del^ch 

Wicl^ 


D:sls (6). 
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Memo N. P. Callahan, to Mr. Mohr 
RE: NEW FBI BUILDING 


since the. above 'information was received from NCPC staff members, GSA 
officials have been considering what approach to take in regard to insuring that the NCPC 
does not attempt to change the height requirements for our building. In this connection 
it should be noted that in accordance with a' legal interpretation of the 1910 Height of 
. Buildings Act which governs buildings along Pennsylvania Avenue, secured by GSA, the 
I height proposed for our building is within the limitations prescribed by law. It was based 
' on the above that the architect arrived at the height set forth in the building desi^. It 
appears that the NCPC may decide that irrespective of the Height of Buildings Act they 
will adopt a policy of an over-all height of 160 feet. At the present time GSA intends 
through their contacts with representatives of NCPC to convince them that it is not 
inecessary that our building be presented again for approval and that the criteria established 
I for the Wolman Building should not apply to our building. If they are unsuccessful and it 
is necessary for the NCPC to pass further on our building design it will be considered by 
the Federal Projects Committee of the NCPC on 3/2/66 and the NCPC itself on 3/3/66. 

It could very well be that GSA will’ succeed in their efforts to prevent tampering with the 
design by NCPC through their established contacts. If they are unsuccessful, however, 
the action to be 'taken by NCPC on 3/3/66 will be most critical, it is felt that we should 
take action on our own to prevent tampering with our buildin^bvNCPC at this late stage. 

//W > I C // ^ ( 7^/1 1 ffi/ 0 / I • 

Iri^^pvious contact wilh'*NCPC^lafn5eml^H'irfos'b^ 

Mrs. Elizabetm^we . Chairman of N CPCfi.haB.^ gfytclQ se political ties with the ’ 

'l(VKIt^TIO'D®^anafm^^ is the~ wife q ^Jdmes1S?(R€^ ^ , Former Assistant 
Attorney General, who is’very active in D^ocraticParty politics . In this connection 
NCPC staff members have indicated off the record that the simplest way to get a point 
across to the Commission is by having someone from the White House staff contact 
Mrs. Rowe. Accordingly, it is felt that we should consider having Mr. DeLoach contact 
the White House, explain the situation in regard to our building and request action be taken 
to insure the NCPC does not change the ground rules covering the building design at this 
time and does not add further delay to the project'd completion date. 

RECOMMENDATION: 


Mr. DeLoach contact the White House in line with the foregoing. 
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NMENT 


Memorandum 



Mr. Mohr 


DATE: 2/14/66 


FROM 


N. P. Callahal 


j/' 


A>sm — — 
$gtllv«n i_M 
T<fvtl , I 

T»I«. Room , 

• “Cod^y ___ 




SUBJECT: /PREVENTION. CONTROL AND, ^BA3EMEN2L^ /7a 

Am P0LLUT IQOrO]SDERAi;j^C.TmCT L 

xj/4^ PROPOSED EXE C UTIVE ORDER ) * ' ^ 

' MoiLD/ fig: . ' o ^ 

The Department nas requepte^ the Bureau's comments regarding the ^ 

attached proposed Executive Order, the purpose of which is to provide instructions 
regarding compliance with the Clean Air Act, as amended (42 U. S. C, 1857) as it pertains \ 
to Government installations. - ^ 

The proposed Executive Order requires that in the future buildings constructed 
by the Government must meet provisions of the act and- further that steps be taken to 
insure existing Government buildings comply even if modification requiring expenditure of 
funds is required. Since it is the intent of the^Congress that Federal departments and S 
agencies shall cooperate with the Department of Health, Education and Welfare (HEW), Q 
which has responsibility for enforcing the act, the proposed Executive Order spells out § 
the ground rules for compliance. I discussed this matter with Mr. J. Garnett Settle, ^ 

Chief of the Administrative Services Office in the Department, who forwarded this g 

request to the.Bureau. He stated that all Bureaus in the Department were being asked g 
for commentS-.as a matter of practice. He is aware the FBI has no buildings of our own, § 
outside of Quantico, thus in the Department the order will relate primarily to Bureau of 
Prisons which operates a number of buildings. He suggested we advise the -Department 
that our'buUdings (other than Quantico) are under the jurisdiction of the General Services 
Administration (GSA). 

. ■ ’ C\ 

During previous discussions, GSA officials advise<l the architects '.that it 
would be necessary for the design of the new Academy Building to comply with the Clean , 
Air Act and qo problem is anticipated. This matter will be followed with GSA and the 
architects. While the responsibility for construction and operation of the new FBI 
Building rests with GSA, nevertheless we have previously advised GSA representatives 
of the necessity for taking steps to insure compliance in regard to disposal of waste 
material and operations of the FBI Laboratory. GSA has instructed the architects to 
include necessary safeguards in the design, of the building. ' This is being foUowed.- 
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Memo N. P. Callahan to Mr. Mohr 

RE: PREVENTION, CONTROL AND ABATEMENT OF 
AIR POLLUTION BY FEDERAL ACTIVITIES 
PROPOSED EXECUTIVE ORDER 


As previously set forth, the proposed Executive Order is primarily the 
responsibility of GSA since it operates our buildings, other than Quantico. There 
appears to be no reason for the Bureau to object to the proposed Executive Order. 

RE COMMENDATION: 

Recommend attached letter be forwarded *to the Acting Assistant Attorney 
General, for Administration. 
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UNITED STATES GOWrNMENT 

Memorandum 

Mr. Mohr 
N. P. Callahan 
SUBJECT: NEwK^BLBUILDING 


\ 


7 

^ FROM 


DATE: 3/3/66 




U < 



you were previously advised the Federal Projects Committee of the 
^ National Capital Planing Commission (NCPC) met on 3/2/66 to consider the design 
! .'concept for^ the ne^ ^BL Building. _ It was anticipated there would be a rather lengthy 
1 d^cu^ion a^'this meeting concerning height of the front. portion and the rear portion of 
ouV buidding;,'as compared to the already approved Wolman Building since they were not 
Int'agrdemenC. This discussion did develop and Mr. Karel Yasko, Assistant Commissioner 
fox Design, General Services Administration (GSA) and Mr. Nathaniel Owings, head of 
the Temporary Pennsylvania Avenue Commission, very ably stated the Government's 
request for retention of the design as presented. Mr. Paul Thiry who is a member of 
the NCPC and Chairman of - the Federal Projects Committee also ably assisted 
Mr. Yasko and31r. Owings in steering the project through the committee hearings. As 
a result of their/efforts the committee went on record as recommending to the full NCPC 
that the design concept for the FBI Building be approved as presented, subject to further 
study looking toward modification of the outside wall of the building along Pennsylvania 
Avenue witt a view, to changing this wall from the "cold stone image" it wouldtpresent to 
jsomething morejpleasing to the eye. One idea expressed was that at certain Intervals 
'window style enclosures could be in set which would then be used for F]M_^hibit^ 
^spla^„^- 

lar meeUng of the NCPC the recommendatioKJ)f the 
Federal Projects Committee for design approval as set forth above was approved. 

Mr. Yasko has advised that he will shortly call a meeting of GSA, FBI and representatives 
of the architectural and engineering firm to study various methods of making the 
Pennsylvania Avenue wall side of the building more attractive. Prior to any final decision 
being made regarding such recommendation they will be presented to the Bureau for 
approval: 



Enclosure iL. 
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1 - Mr. Wick 
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Memo N. P. Callahan to Mr. Mohr 
RE: NEW FBI BUILDING 


For your information there is attached a photograph of the model of the 
building, as viewed from Pennsylvania Avenue, which was presented to the NC PC. This, 
of course, is a block style model meant to show volume and mass only and no attempt 
has been made to insert such things as windows, fenestration^ or other exterior 
treatment. 

GSA officials as well as others who are concerned with the bulk of our 
building were elated over the design concept by NCPC. They feel that this is thelast big 
hurdle we have to really getting the final planning stages for the building, under way. 

I GSA officials have stated they now see no reason why the finab working drawings for the 
I building cannot be completed in time to award the contract in fiscal year 1967. 

RE COMMENDATION: 

For information. 
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UNITED STATES GOVERNMENT 


Memorandum 


TO : 
FROM : 
SUBJECT: 



NEW ]F]QI.BUILDING 



DATE: 3/4/66 


ToUOn «K 
peLoadv 



TovoL,. . 

Trotter 1 ( i 

TeU« Boom i» < 1 I 



The action of the National Capital Planning Commission' (NCPC) 
in approving the design concept of the FBI Building on 3/3/66 means 
we can now do some concrete planning in regard to layout, etc. We 
are handicapped to some extent by the fact that the architect, up to now, 
has not opened an office in Washington, claiming his staff isdn Chicago 
and the work should be done there. We have complained about this setup 
to the General Services Administration (GSA) but as yet no cHange has 
been made. ' , 

Drawings furnished to date have been very sketchy and . 
several phases which should be clarified are hanging fire. Wd are in 
need of detailed consultation with the architectural staff regarding a 
number of points and to secure guidance for our use in expediting the 
work we now have to do. GSA officials have suggested we consult with 
the architects in their Chicago office. 

RECOMMENDATION : 

Recommend Supervisor C. Q. Smith and Space Planning 
Specialist Robert A. Carnes go to Chicago to confer with the architects 
regarding the problems we now face with a view to expediting the work. 

It is anticipated this will not require more than two days. 
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TO 


FROM 


Mr. Mohr 


N. P. Callahan 


DATE; ,3/29/66 




Trotter 
Tele* -Room j 

Hol;pe> , wi,,. 

Condy , 


GOVERNMENT SERVICES, INCORPORATED 



-0- 0^ 


My memorandum dated 3/8/66 advised^at 
Mr. D»ren D. Vest, Secretary-Treasurer of Government Services, 
Incorporated (GSI), telephonically contacted me regarding, appoint- 
ment of one of our employees to serve as Bureau representative in 
the. GSI membership viiich is composed of employees from various 
Government agencies. 


Since this matter pertained to planning for facilities 
for the new FBI Building, the logical person to handle this 
assignment was Supervisor C. Q. ^ith, who has the responsibility 
for space matters including the new FiBIrBuilding. My referenced 
memorandum recommended and it was approver that Supervisor 
Smith be designated as the Bureau liaison representative with GSI. 
There is attached a letter dated 3/25/66, addressed to Mr. Smith 
from GSI informing him that he has been elected an active member 
of GSI. 
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OVERNMENT SERVICES, TnC. 


1135 TOENTY-fIRST STREET, N.W. WASHINGTON. O.C. 30036 


NO>T A GOVtftNMtNT COjl^ORATION 


March 25, 1966 


Mr. C. Quinlan Smith I 

Chief of Mechanical Section ! 

Federal Bureau of Investigation ' 

Washington, D. C. | 

Dear Mr. Smith; ! 

It is my pleasant dut 5 ^£o inform you that you were 
elected an Active Member of A&o y ernment Services. I nc, at 
the meeting held by the Board ofvjrustees on Marcbil?, 
1966. 


Ihe most important function of Active Members is to 
interpret the needs and desires of patrons of the Corpora- 
tion, and to answer questions relating to the activities 
of GSI. Suggestions designed to improve the unit or units 
within your building will also be most helpful. You will 
be invited to attend at least one meeting during the year, 
possibly more, and you will be interested in reading the 
annual report and occasional interim reports. I am sure 
you will find these duties more pleasureful than laborious. 
The annual meeting will be held on Friday, April 22, notice 
of which will be mailed to you. An interim membership 
meeting is usually held in the Fall and the annual meeting 
in April each year. 

Please accept my heartiest congratulations. Ihe Corp- 
oration, of which you are now a. part as an Active Member, 
is possibly the most unique in the United States. 



D. d‘. vest 
S ecretary-Treasurer 


ENC]LQSURE,_ , _ 
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^JNITED STATES GOVERNMENT 

Memorandum 




FROM 


Mr. Mohr 


N. P. Callahan 


0 



DATE: 4/5/66 


SUBJECT: NEW FBI BUILDING 



II 

) 


The National Capitol Planning Commission (NCPC) advised the 

mission has approved the design concept for the new FBI Building, including the / 
proposed heights along Pennsylvania Avenue at the front and E Street in the rear. 
NCPC requested the first basement not be extended beyond the actual building line 
to allow for possible future tree and ornamental plantings and to minimize*possible 
sidewalk cracking due to differential settling of the building. Origmal plans called 
for the first basement to extend 29 feet beyond the building hne. Thus this change 
means we will lose approximately 3, 500 square feet of space f rom the ‘first 'base- 
ment level . Since we are in need of all the planned space on thih leveLGSA will 
request NCPC to give consideration to modifying this stipulation. 

There'has been discussion recently in the press regarding.the 
possibility the President would propose building construction funds beldeleted 
from the 1967 budget as an anti- inflation move. This is probably predicated on 
his recent statement to Federal agencies and municipal officials to curtail all 
construction not ’’vitally necessary to our immediate military needs. ” There are 
five construction fund items for the Washington area, totaling ^77, 262,000, in the 
1967 budget. Two of these , items cover our building and the new Quantico Academy. 
They amount to $59 j 226,000. The appropriation sub-committee handling the GSA 
budget has already held hearings. While the report has nOt yet0)een filed, GSA 
officials have advised it is their understanding allcTthe copstruction funds requested 
were approved. Contact with GSA personnel handling this program indicates no 
instructioris have been received as yet to curtail these construction projects. They 
have, however, as a routine matter, prepared a rimdowniof the pro’s an(i con’s if 
it is necessary to make cutbacks. GSA does this every ^e’ar'fn orderUo have* 
information readily available if it becomes necessary to curtail any of ‘its construc- 
tion projects. 

tv,i. 1 —^ 1 / 

EX'114 


RECOMMENDATION: 



For infd'rjmation. We will continue to follow Snd'keep'ybu 'advised. 


1 - Mr. DeLoach 
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UNITED STATES GOVERNMENT- 

Memorandum 




DATE: 5/9/66 



Holm«0 ■ 
Can4y j*. 



My memorandum of May 5, 1966, advised regarding my contact 
with Bill Schmidt, Deputy Commissioner^ Public Buildings Service (PBS), 
General Services Administration (GSA), concerning the action of the;Hous^ 
Appropriations Committee in deferring funds for the new FBI Building. ■ 
iSchmidt has now advised that the top officials in GSA met on 5/6/66, discussed 
[this matter thoroughly and decided to make a strong appeal to the Senate 
Appropriations Committee to restore all the Washington, D. C, area^construc- 
tion projects. These include, among others, the new FBI Building and the 
Secret Service facility. In -regard to our building he stated that GSA officials 
believe they will definitely have "construction capability" no later than June, 
1967, and therefore funds should be available in fiscal year 1967. He stated 
GSA is scheduled to appear before the Senate Appropriations Committee during 
the week of May 16, 196'tand they intend to go all out to get the D. C. projects 
restored. 


The actionof the House Appropriations Committee in deferring funds 
•is the pattern that committee has followed since 1962. You will recall that in 
|July, 19,62, the House Appropriations Committee deleted the original funding 
of $12*000, 000 to purchase the Pennsylvania Avenue site. As a result of direct 
action by Senators CarT Hayden and Warren Magnuson the necessary funds were 
restored and Public Law 87-741, approved 10/3/62, included $12, 265,000 to 
purchase the FBL Building site and to hire an architect. 


Thereafter GSA let a contract for the necessary architectural and 
engineering services. At that time it was indicated a construction contract 
would be let early in 1965. However, the project became involved in numerous 
design delays. , The design conceptiwas.changed on a number of occasions by 
the Fine Arts Commission (FAC), National Capitol ^Planning Commission (NCPC) 
and the Pennsylvania. Avenue Advisory Commission (PAAC). Approval of the 
final design was necessary by all of th^foregoing. . 

vi/ ^ 

1 - Mr. DeLoach 
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Memo N; P. Callahan to Mr. Mohr 
RE: NEW FBI 'BUILDING 


GSA Administrator Bernard Boutin, testifying before the Senate 
Appropriations Committee in April, 1964, stated that due to these delays, no 
request would be made for construction funds in fiscal year 1965 since GSA 
would not have construction capability i before late in fiscal year 1966. The 
Director thereafter instructed that Mr. DeLoach see Senator Carl Hayden 
and request he push GSA to speed up the. construction timetable. Mr. DeLoach 
talked with Hayden who advised he would write Boutin a strong letter along 
: this line. 


In January, 1965, GSA requested $45,763,000 in the 1966 fiscal 
. year budget for construction of the building on the assumption that such con- 
struction could begin by June, 1966. This construction capability was contigent, 
however, on final design approval by FAC, NCPC and PAAC. In March, 1965, 

' Joe Eigenmann of the Budget Bureau advised you that Congressman Albert 
Thomas (since deceased). Chairman of the sub- committee handling the GSA 
budget, intended to delete FBI Building, funds in fiscal year 1966 because GSA 
would not have construction capability during the fiscal year. Subsequently 
on 4/1/65 Mr. DeLoach had occasion to see Congressman Thomas and discussed 
our building needs with him at great length. Thomas was noncomittal and when 
the GSA appropriation was reported out on 5/6/65, funds for the FBI Building 
had been deleted. Thereafter Mr. DeLoach saw Senator Hayden who again 
‘was instrumental in having the necessary funds resbred by the Senate. However, 
, in the Senate -House Conference Committee, funds were deleted since it was 
determined GSA would not be able to begin construction during the fiscal year. 

At that time the Senate Appropriations Committee indicated that as soon as 
GSA could set a firm construction date, the committee would definitely enter- 
tain and sponsor the necessary appropriations, by regular or supplemental 
request, to permit GSA to award a contract. 

1 As previously pointed out the pattern followed since the incepition 

of the FBI Building has been for the House Appropriations Committee to delete 
the GSA request for construction funds. Then through our contacts with 
Senators Hayden and Magnuson we have been successful in getting the funds 
restored. in the Senate. Generally speaking we have inot gone all out with the 
House Appropriations Committee, preferring to take our case to Senators 
.Hayden and Magnuson,. both of. whom are very receptive. We have been most 
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Memo N. P. * Callahan to Mr. Mohr 
RE: NEW FBI BUILDING 


successful working through them. Up to this point, however, GSA has not 
had plans advanced far enough to let a contract. Bill Schmidt says GSA feels 
a contract is definitely possible in fiscal year 1967 and, therefore, GSA will 
, make a determined effort to have the Senate Appropriations Committee restore 
the funds. 

RECOMMENDATION: 

Recommend we contact Senators Carl Hayden and Warren Magnuson 
and again request that FBI ‘Building construction funds be included in the GSA 
budget for fiscal year 1967 in view, of the fact that GSA feels a construction 
contract can be awarded during the fiscal year. 
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, ADD ti SPENDING, VASHINGTON 

I THE HOUSE CONNITTEE AFFIRMED THE SUBCOMMITTEE ’S C,THER MAJOR 
RECOMMENDATIONS, INCLUDING DENIAL OF FUNDS FOR A NEy- ^Bl JuiLDI NG 
•HERE « 

XI T VENT FURTHER AND DENIED FUNDS ALSO FOR PLANNING OF A NEV 
BUlbDING HERE FOR THE GOVERNMENT’S HOUSEKEEPING AGENCY, THE GENERAL 
SERVICES ADMINISTRATION (GSA). 
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(SPENDING) 

VASKINGTON— THE HOUSE APPROPRIATIONS COMKITTEE, IN THE -LATEST OF A 
SERIES OF CONGRESSIONAL FLIP-FLOPS,, TODAY BARRED' FURTHER FUNDS FOR j.‘ 
PRESIDENT JOHNSON’S CONTROVERSIAL RENT SUBSIDY PLAN FOR THE'^BIG CITY \ 
NEEDY. . , ^ 

THE ACTION VAS.BY A'25-21 VOTE ON. A NOTION BY REP’ GLENN R. DAVIS, 
R-VIS. THE COMMITTEE,, AT A CLOSED SESSION, THUS REVERSED A 
SUBCOMMITTEE VHICH HAD RECOMMENDED S2 MILLION CASK AND $20 MILLION 
IN CONTRACT .AUTHORITIES FOR THE FIRST FULL YEAR’S FUNDING OF THE 
RENT SUBSIDY PLAN. 

iIT ALSO APPEARED TO HAVE THE EFFECT OF REVERSING EARLIER HOUSE 
AND SENATE VOTES— STILL NOT FINAL— BY WHICH A $12 MILLION CONTRACT 
AUTHORITY HAD BEEN PROVIDED TO CRANK UP THE NEW HOUSING PLAN IN A 
*^EPARATE BILL 

THAT BILL, ’carrying THE INITIAL FUNDING FOR RENT SUBSIDIES AFTER 
THE PROGRAM FAILED TO WIN CONGRESSIONAL FINANCING LAST YEAR, IS STILL 
TO BE FINALLY ACTED ON AFTER DIFFERENCES BETWEEN HOUSE AND SENATE 
VERSIONS ARE RECONCILED, 

5/5— CE&E1217PED 
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, ADD 1 SPENDING, VASHINGTCN (UPI-7-5) 

TODAY’S ACTION CANE VITH COMMITTEE APPROVAL OF A SlA BILLION 4 

KONEY BILL TO FINANCE ACTIVITIES OF MORE THAN A SCORE OF GOVERNMENT ' 

Agencies in the 12 months starting july 1 . 

1 THE BILL COMES UP IN THE HOUSE TUESDAY AND AD.MINISTRATICN 
.‘sources SAID AN ATTEMPT WOULD EE MADE TO RESTORE THE RENT SUBSIDY FUND. 

THE COMMITTEE' AFFIRMED THE SUBCOMMITTEE’S OTHER MAJOR 
RECOMMENDATIONS, INCLUDING DENIAL OF FUNDS FOR A NEW FBI BUILDING 
1 .HERE . 

IT WENT FURTHER AND DENIED FUNDS ALSO FOR PLANNING OF A NEK 
BUILDING HERE FOR THE GOVERNMENT’S HOUSEKEEPING AGENCY, THE GENERAL 
SERVICES ADMINISTRATION (GSA). ; 

TURNING DOWN THE FBI CAKE AS A SURPRISE. CONGRESS ALMOST 
INVARIABLY GIVES THE POPULAR AGENCY ALL IT WANTS AND THEN SOKE. BUT 
THERE WAS A CLUE IN THE TRANSCRIPTS OF THE HEARINGS ON THE PROPOSAL. 

REP, CHARLES JONAS, ' R-N ,C ., POINTED OUT THAT PRESENT 
JOHNSON HAD CUT BACK ON $500 MILLION WORTH OF MILITARY CONSTRUCTION. 

ONE FXASCN JOHNSON GAVE WAS IT WOULD RELIEVE THE STRAIN ON THE 
CONSTRUCTION INDUSTRY,. 

JONAS SUGGESTED THAT WASHINGTON —ENJOYING THE BIGGEST 
CONSTRUCTION BOOM IN HISTORY— WOULD BE AN IDEAL PLACE FOR THE 
FEDERAL GOVERNMENT TO CUT BACK ON SOME CIVILIAN SPENDING. 

THE $U.3 BILLION APPROVED BY THE COMMITTEE WAS S3 02 MILLION LESS 
THAN REQUESTED BY THE ADMINISTRATION. RELATIVELY MINOR CUTS WERE 
MuADE IN SE VERAL AREAS 

' ANOTHER MAJOR CASUALTY WAS ’’PROJECT MOHOLE," AN EFFORT BY THE 
NATIONAL SCIENCE FOUNDATION TO PIERCE THE MANTLE OF THE EARTH FOR 
THE FIRST TIME. THE COMMITTEE ELIMINATED T.HE ENTIRE SlS.7 MILLION 
REQUESTED. ' 

THE COMMITTEE ARGUED THAT'TN TIMES OF ECONOMY— SUCH AS THE PRESEN 
— PROJECTS LIKE MOHOLE COULD BE DEFERRED, 

5/^— E1225PED 
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2 SPENDING, VASKINGTON 

SHORTLY AFTER THE APPROPRIATIONS GROUP STRUCK DOVN THE PRESIDENT’S 
RENT SUBSIDY* FUNDS, THE HOUSE ITSElV SNOTKERED A REPUBLICAN ATTEMPT 


TO IMPOSE AN across-the-board 5 PER CENT BUDGET CUT ON THE 
GOVERNMENT’S WAJO^R HEALTH, EDUCATION, WELFARE AND LABOR ACTIVITIES 

THE VOTE VAS 143 TO 23 5. 


S lfjicTE%"ip5iu?AN XrrOR?i“fo REDuk" it. 
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ADD 3 SPENDING. VASHINGTON I 

COMMITTEE CHAIRMAN GEORGE MAHON, D-TEX., VKO VOTED WITH THE 
.MINORITY TO CONTINUE RENT SUPPLEMENTS, SAID SOME MEMBERS VERE 
DISTURBED AT A RECENT STATEMENT BY HOUSING- SECRETARY WEAVER THAT . 

KE HOPED THE NEW SUBSIDY PROGRAM COULD SOME DAY BE EXPANDED, 

ITO COVER SOME MIDDLE INCOME FAMILIES. 

CNE OF LAST YEAR'S SETBACKS OCCURRED BECAUSE HOUSE MEMBERS FELT 
THAT REGULATIONS AS THEN DRAWN WOULD PERMIT GROUPS OTHER THAN THOSE 
QUALIFYING FOR PUBLIC ROUSING TO QUALIFY FOR SUPPLEMENTAL RENT 
PAYMENTS. THEY SAID CONGRESS INTENDED THE PROGRAM SOLELY FOR THE 
POOR. 

IT WAS UNDERSTOOD THAT 9 DEMOCRATS JOINED ALL 16 REPUBLICANS ON 
THE COMMITTEE IN VOTING TO KILL THE PLAN. 

THE RENT SUBSIDY PLAN CALLS FOR SUPPLEMENTAL FEDERAL PAYMENTS TO 
LANDLORDS WHERE FAIR RENTAL FOR ADEQUATE QUARTERS EXCEEDS 25 PER CENT 
OF THE TENANT'S INCOME., UNDER RESTRICTIONS APPROVED BY HOUSE AND 
SENATE IN AGREEING EARLIER TO CRA^NK UP THE PLAN, ONLY THOSE PERSONS 
COULD QUALIFY WHOSE INCOME AND. ASSETS QUALIFIED THEM FOR PUBLIC 
HOUSING. 

5/5--E108FED 
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UNITED STATES GOVERNMENT 

Memorandum 


: The Director 


FROM N. P, Callahan 






SUBJECT; "phe Congressional Record 


Pag^ 9724-9729. Congressman Evins, 0^) Tennessee discusses provisions 

O rllll O **\y% v»^v<v»« yV'M A 3 •_* Jt » » • . 


Oji H. R. 14921, a bill rnaking appropriations for sundry independent executive 
Mreaus, boards, commissions, corporations, agencies, offices, and the 
E|epartment of Housing and Urban Development for the fiscal year ending 

Jijie 30, 1967. This bill was passed by the House. Page 9726, regarding 
fupds for the General Services Administration, Mr. Evins stated "V/e are 
recommending $553, 890, 000, which is a reduction of $74, 610, 000 in the 
budget estimate, and a reduction of $34, 441, 250 from appropriations for the 
j current fiscal year. - - — Tiie committee has not approved, at this time, four 
I projects proposed in the Washington, D. C. , area. These include the^BI 

j Building, . I should like to point out that we are building a new F,BI j 

Building at this time — the FBI Academy at Quantico, Va. This bill includes 
$13, 059, 000 to complete construction of (his facility. The committee did ndt 
think it wise and prudent to proceed with construction of two FBI buildings ' 
simultaneously. In addition, there continuesHo be s ome question about the 
design and site location of the .se.cond EBI building, j' 
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In the original of a memorandutn captioried and dated as above, the Congressional 
Record for U I Cj I 96 ^ reviewed and pertinent items were 

marked for the^ir'^tpr's attention. This form has been prepared in order that 
portions of a copy of the original memorandum may fee clipped,, mounted, and placed 
in appropriate Bureau case or; subject matter files. 
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UNITED STATES GOVERNMENT 

Memorandum 

MR. MOHR’* 

N. P. Callahan 


NEW FBI BUILDING FUNDS 
FISCAL YEAR 1967 



DATE;May 13, 1966 
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Ton^cott, Cleric of the Senate Appropriations Coriimitte^e, telephonically 
contacted the writer this afternoon and advised that he had just.returned from 
Bethesda Naval Hospital where he had visited with Senator Carl^ayden, ^ 

Chairman of the Appropriations Committee, and.to handle some Committee 
business with him. , > i ... , / ^ 






1 


■ During the discussion, Scott inquired of the Chairman if he was awa:^ *1 
of the House action with regard to the funds for the new, FBI building which 
were deleted from the General- Services Administration. ^appropriations. 

The Senator advised Scott he had read about it in the paper and told Scott 
he wanted these funds restored in the General Services Administration item; 
as well as the funds for the Secret Service training facility and directed S^ott 
to contact Senator Magnuson, Chairman of the Subcommittee of the Senat^’ 
Appropriations Committee handling the Independent Offices Bill and-so advise 
him. ®cott stated he has been in touch with Senatorfl Magnus orL and.made.the 
Chairman's instructions known. ui 




nJ 1 3 h 

Scott feels that there will be no question that these items will be restored 
in the General Services Administration appropriation for fiscal year 

REC.38 


Senate. 


V 1 The above is submitted for information, 
developments in this matter closely. 
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A portion of the hearings before the Subcommittee of the House 
Committee on Appropriations considering requests for the Independent Offices 
for Fiscal Year 1967 deals with various construction projects, including the 
mew FBI Building. 

The General Services Administration (GSA) Administrator, 

Mr. Lawson B. Knott, Jr. and various members of his staff including 
Casper F. Hegner and William A. Schmidt, Deputy Commissioner, Public 
Buildings Service, testified regarding, the Government’s construction program. 
GSA requested funds for the 1967 Fiscal Year in, the amount of $13,463,000^ 
for the new FBI Academy Building at Quantico and $45,763,000 for the new FBI 
Building in Washington, D. C. ‘ ’ 

In regard to the new FBI Academy Building, Congressman Boland 
(D-Massachusetts) noted that in addition to the above, the Secret Service has 
requested $1, 232,000 for construction of a training center on Government owned 
land at Beltsville, Maryland. He inquired as to whether the FBI facilities at 
Quantico could not be used by Secret Service and whether approval of both 
projects would not result in overlapping facilities. Mr. Knott told Boland this 
matter would be explored further. You will recall that as a result of Boland’s 
remarks, you met with Secret Service and GSA representatives at which time 
it was made clear that it would not be feasible to try to include training for 
Secret Service personnel in our Quantico facilities. Secret Service representa- 
tives were in agreement and, GSA subsequently wrote a letter to Congressman 
Boland so advising him. 
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Mr. Knott pointed out the FBI Building project was authorized in 
1962, that the design work has finally been cleared with the various commis- 
sions in Washington and GSA expects to be able to solicit construction bids in 
February, 1967. During an exchange with Congressman Evins (D-Tennessee) 
Mr. Knott commented that the building will serve "essentially the FBI but we 
are not planning for or do not want to plan only for its immediate requirements." 
He then indicated that any space in the building not utilized by the FBI when first 
occupied, would be assigned to other segments of the Department of Justice. 

It should be noted, however, that in the past GSA has been subject to detailed 
\ questioning on any new large Federal building as to the occupancy of built-in 
1 expansion space, that is space which is not needed immediately by the occupying 
agency but for which there can be seen a need in the ]^ture because of growth 
potential. In order to avoid prolonged questioning'nSggling on this point, our 
sources at GSA have advised that GSA has adopted the practice of answering 
or even volunteering to Congressional committees that any space uh ich is not 

I utilized when an agency occupies a new building will automatically be used to 
house some other facility then in leased space. As a practical matter we know 
from review of our requirements with GSA that the built-in expansion space will 
not be in specific blocks but rather will be located throughout the building in such 
places as file areas, etc. The assignment and utilization people at GSA agree 
this expansion space will not lend itself to utilization by another agency. It is 
anticipated at the time the building is occupied the FBI will utilize all available 
space in the building, including built-in expansion areas. 

Information furnished to the subcommittee by GSA during this 
hearing indicated that the building would have a utilization rate, that is net space 
to gross space, of 86 per cent. This percentage was arrived at by including 
hallways, restrooms, mechanical space, garage, ramps, etc. ia the utilization 
figure and it obviously gives’a distorted picture of space which the occupying 
agency can utilize. During testimony in previous years GSA has indicated, 
utilization for this building at approximately 64 per cent which, of course, did 
not include the above items. They were taken to task very strongly by the 
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committee for what the committee felt was a low utilization. In order to give 
a more favorable picture in this regard, GSA has included space which is not 
normally used in computing the utilization percentage of net usable space 
assigned to the occupying agency. 

In regard to the cost of the building Congressman Evins asked 
Mr. Schmidt how the square foot price compared with other construction. 

Mr. Schmidt stated the unit cost on a. gross area basis is estimated at $19.89 
which compares very favorably with the general average of similar buildings. 
Congressman Evins then said, "These figures are firm and you will not come 
back a year later and tell us you. need an increased appropriation; that it is 
going to be more? Do you think you will hold it to this level?" Mr. Schmidt 
did not make any promise in. this regard replying, "Mr. Congressman we are 
designing this building to this, budget and we would hope when the project is 
put on the market we will be able to live within this amount." 

It is apparent from review of the hearings that GSA-officials having 
I been, severely taken to task on previous appearances before the. committee, 
jtailored their testimony to tell the committee what they wanted to hear and 
[thereby avoided getting involved in.any controversy with committee members. 

RECOMMENDATION: 
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Statement of the 

Acting Administrator of General Services 
Before the 

Subcommittee on Independent Offices 
Committee on Appropriations 
United States Senate 


Mr. Chairman and Members of the Committee:- 


We are pleased to have the opportunity to meet, with you to; discuss the 
budgetary requirements of the General Services .Administration for the 
coming fiscal year. 


Administrator Knott has asked me to express to you his regrets that 'illness 
prevents his personal appearance before you.: However, I have; reviewed this 
statement with him and'he has asked that I assure you. that it represents 
his views. 

Since the House passage of the Independent Offices Appropriation Act on 
May 10, we have carefully reviewed the effect on each of our 1967 appropria- 
tiori requests and have determined that, we must respectfully appeal their 
action oh seven of the seventeen items included in our budget. 

I 

Elimihatiori. of certain construction projects and substantial reduction in 
Strategic and Critical Materials appropriation are matters of most serious 
concern and I hope that you will afford tae the opportunity to speak, in 
depth on these, matters. Also, we, have no -choice but to appeal several 
other reductions; which, while, they may appear relatively, minor would, we 
believe, seriously curtail program performance.; 
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Although the 3% reduction in the estimates for larger projects will Increase 
the risk that we will not be able to award construction contracts for these 
projects in view of the rising trend in construction costs, we will do our 
best to do so within the amounts allowed. 

We are not appealing two of the operating expense reductions. The level of 
sales currently prevailing in our supply system indicate that the estimate 
of 1967 business prepared last fall will be significantly exceeded and that 
a substantial supplemental appropriation will be required early in the 
fiscal year. For this reason an appeal for restoration of the minor reduc- 
tion in the Operating Expenses, Federal Supply appropriation would not be 
warranted . 

Although we are not appealing the $346,000 reduction in Operating Expenses 
for our Utilization and Disposal Service, operations at the level provided 
for will impair our ability to maintain properties available for disposal 
at minimum economic levels unless we can require non-Federal public agencies 
desiring to obtain such properties to accelerate their planning and funding 
arrangements substantially as compared to prior practices, and unless we can 
successfully prevent the Intervention of other forces that constantly plague 
our efforts to streamline the disposal processes. 

The increase of approximately $4 million in our budget estimate for Operating 
Expenses, Public Buildings Service, requested primarily for the management 
and operation of newly constructed buildings, was reduced $2,015,000. More 
than 55% of the total $241 million request is for fixed obligations for 
rents, electricity, fuel, and other utilities, service contracts, building 


supplies and materials, fire protection and other basic building requirements 
The rent bill alone will require $81.9 million and will rise in the future 
if the D.C. construction projects in our request are not granted. Conse- 
quently this reduction of $2,015,000 would have to be absorbed out of 
amounts available for servicing of buildings. We are endeavoring to maintain 
a 70Z of standard cleaning level through improved manpower utilization, which 
is well below the level considered acceptable in commercial building opera- 
tions. Our estimate already reflected a cost reduction goal of $1.5 million 
to be accomplished through extended use of automatic equipment, controls and 
systems, utility conservation and use of excess equipment and materials. If 
the House Committee cut is permitted to stand we will be unable to employ 
430 building service laborers and mechanics contemplated by our budget 
request with the result that new buildings services will be at an inadequate 
level. 

Turning now to the House Committee action which would have the most serious 
adverse impact on our operations, I cannot too strongly urge restoration of 
funds for construction projects in the District of Columbia, the FBI Bui Id- 
ling. the Labor Building, and the Tax Court as well as the Secret Service 
Training Facility in nearby Maryland. No other urban center in the United 
States presents a more critical office space problem than does the Washington 
area because of the substantial concentration of Federal activities here and 

215.000 employees which GSA must house. 

The number of employees housed by GSA in the area has increased by almost 

46.000 over the past 8 years. This has created a total requirement for 
about 8 million square feet of additional office and related space, or an 
average increase of a million square feet per year. GSA currently manages 
41.7 million net square feet of office and related »space in the Washington 


area. 21% or 8,594,699 square feet of this space Is leased at 204 locations; 
10% or 4,266,000 square feet of space is in temporary buildings, almost 
one -half of which is left over from World War I. 

Under the Public Buildings Act of 1959 the Administrator of General Services 
is responsible for the construction of public buildings needed for housing 
Federal activities. The Act authorizes and directs the Administrator to 
make a continuing Investigation and survey of the nationwide public build- 
ing needs of the Federal Government and to recommend to the Public Works 
Committees the construction and acquisition of public buildings "equitably 
throughout the United States with due regard to the comparative urgency of 
the need for each particular building". We think that we have kept faith 
with the statutory guidelines in submitting proposed public buildings projects 
to the authorizing Committees. Unfortunately, lack of funding of authorized 
projects in the Washington area has caused some imbalance. $1.2 billion has 
been appropriated for construction of public buildings since passage of the 
1959 Act. 34% of total office space needs throughout the United States is 
in the Washington Metropolitan Area. Yet only 167. of the total amount 
appropriated, or $195 million, has been made available for projects in the 
Washington Metropolitan Area. 

Construction of public buildings in the area has not kept pace with needs 
and the situation will be further aggravated if the House action is to stand. 
In fact, no public building project authorized for the Washington Metropolitan 
Area under the 1959 Act since January 1961 has been constructed and only 3 
are under construction. Most of the public buildings projects elsewhere 
for which construction funding is provided in H.R. 14921 were authorized 


subsequent to the date the Washington projects deleted by ;the House Committee 
were authorized . 

It is virtually impossible for GSA to carry out its statutory responsibilities 
for housing Federal' agencies and commitments in the planning and authoriza- 
tion of buildings as a consequence of inadequate funding for new public 
buildings construction in the Metropolitan Area of D.C.. Therefore, we have 
little or no defense against the action of agencies we. should serve when 
they seek and obtain authorization and funding of buildings to meet their 
needs. Recent action by DOD to begin design of a $75 million building for 
the purpose of rehousing Defense personnel housed in the Main Navy and the 
Munitions buildings is one such example in theiairea. Other agencies have 
all but given up hope that GSA can be relied on to meet their public build- 
ings needs in Washington, and still others have moved out of Goverhtaent -owned 
space into new leased space in order to bring about badly needed operational 
consolidations . 

Over the years GSA has been criticized for the ever increasing space, rental 
bill which, in the Washington' area, has increased . from $6,580,000 in January 
1958 to $33,339,000 asio f March 31, 1966. A review of private office building 
construction in Washington since I960. as reported by the Washington Board of 
Realtors in July 1965 clearly portrays the result of inadequate Federal office 
building construction. During the five-year period 1960 - 1964, a< total of 
5,228,941 net square feet of office space was privately constructed and 
readied for occupancy in Washington, D.C. The fact that during this same 
period GSA contracted to lease 5,236,976 square feet of privately-owned 
office space clearly demonstrates that non-availability of Federally- owned 


‘office space to meet ‘the space needs of the.;Federal Government is the principal 
factor motivating this igreatly expanded private construction. It is note- 
worthy that on the .same day HiR. • 14921' was reported Inj the House of Representa- 
tives announcement was made of plans of a private corporation, which already 
leases a large building in the area to GSA, to acquire' from RLA a site in 

i 

Southwest Washington, held for months as a site ffbr a Government-owned build- 
ing proposed for HEW, and to construct a $25 mllllori building on it. Whiles 
we have toade no commitment, we will undoubtedly be forced to lease it as we 
have leased most of the new buildings in nearby, Virginia and one of the 
largest private office buildings in the District of Columbia completed last 
year located at 1800 G Street, N. W. 

I think it is important to note at this point that, in addition to the fact 
that leased space is more costly than Government -owned buildings, the 
deficiencies in such. space are costly to the Government in serious work Inter- 
ruptions. For example, in a building neat Bailey's Crossroads in Virginia 
in which we lease 214,600 square feet at a cost of $4.08 pet square foot 
from the same developer who proposes to build bn the RLA site in Southwest 
Washington we have, had two Interruptions In the electric power. With the 
first interruption the building could not be occupied for almost a full day 
and on the second occasion an Interruption for a period of about two hours. 
There ate about 1,560 employees in the building. Inadequate mechanical and 
electrical design and Installation is a commbn problem confronting us in 
leased buildings including some prestigious locations. 

In a period of unprecedented private office building construction in the 
Washington area, the recent occupancy surveys of the Building Owners and 


Managers Association of Metropolitan Washington report a vacancy rate of 
3.6% in 6.3 million square feet as of October I, 1964, 8% in 8.5 million 
square feet as of May 1, 1965, and 6.8%, in 11.2 million squaire feet as of 
October 1, 1965. The Federal Government continues as the largest single 
office bulldlug tenant in the area. In no other urban. center doesta similar 
situation exist. In no other center is the demand for space and lack of 
Federal office building construction contrlbutlrig more to construction in the; 
private sector with the Federal Government assuming a taajor portion of the 
rental. Despite the significant aimount of private construction underway in 
the area as well as public construction, principally of a special purpose; 
nature,, the competitive market is still better than cities 'of comparable 
size elsewhere in the nation. 

In our bidding experience on 6 major projects in the Washington area recently 
advertised, we received an average of approximately 7 bids per project; in a 
range of 4 to 13 bidders. Competition was extremely good with the lowest 
bid in each case being about 27, less than the average of the 3 low bids.; 

The lowest bids compared very favorably with our engineering estimates of 
the cost of construction. Although the construction market index in Washing- 
ton has Increased ,2.14% over the past 12 months this is less than the increase 
in, New Orleans, Los Angeles, Seattle, Chicago and New York where the Increase 
for the same period ranges from 2.2% to 6.37%. 

iThe proposed FBI Building will provide a headquarters for the agency which 
is now housed in 9 .scattered locations and also will permit the consolida- 
tion of various Department of Justice activities in the justice Building in 
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the space ;which would be vacated by the FBI. _In addition,' vacation of the; 
space occupied by/ the, FBI 'in Federal Office Building No. ,1 wHl, permit con- 
solidation of .scattered components of the .Department of ‘Health, Education 

' ’ 1 

ji , 

and Welfare; Occupancy of the new bu^ding by; the FBI ’.will ultimately save 
the Government approximately $3.3: million annually in rentals for; space 

’'h * 

released or .through the avoidance of leasing additional space for expanded 
activities. 

The FBI Building was authorized , in 1962 and is to be located on the north 
side of Pennsylvania Avenue across from the Department, of Justice Building 
on a site acquired at a cost of $11.9 million, and of much greater value 
today. Its construction will provide a "major contribution to the redevelop-: 
ment of the north side of the Avenue, its design being ^in-keeping-with^the 
overall plan for redevelopment and approved by the Temporary Commission oh 
Pennsylvania Avenue and the. National Capital Planning Commission.; Funds 
for construction were included in GSA's 1966 request but were. deleted 
because of the delay in completing "tK© drawings and specifications, in 
deleting the item from, the 1966 Bill- the ' conferees in .their report stated, 

"A request for funds will be considered in a supplemental or regular annual 
appropriation bill if or when GSA is ready to let contracts." The drawings 
and specifications for the building will be completed in February .1967, and 
GSA strongly urges that the item be restored in the 1967 Billy 

One of the most critical space needs in the. Washington area is that of the 
Department of Labor, with its 6,200 employees housed in 18 scattered loca- 

• V 

tions, only A of which are permanent. Government -owned buildings. The.'- 


proposed headquarters building for the Departtaent was authorized in 1963 
and is to be located over the Center Leg of the Inner Loop Freeway ^at 
Constitution Avenue between 2nd and 3rd Streets, N.W. GSA' s request is 
for $12,818j;000 to permit construction of the substructure which will 
form an extension of the Mall Tunnel for the Freeway. This appropriation 
is essential in order that construction can be tloied with the Freeway con-. 
structlon, part of which is now underway. 

The design of the substructure, including the ventilation stacks, which is 
being closely coordinated with the Mall Tunnel design, is well along and 
is scheduled for completion this summer. More than a year of intensive 
prpfesslqrial study and design have gone into this project. The matter of 
constructing buildings over freeways or the use of air rights over these 
facilities is a comparatively new field of urban design in America. A way 
to bring automobiles into the heart of a metropolitan area, store the cars 
and consume a minimum amount of space above the ground is essential to 
urban redevelopment . 

The first five months of the year's study was 'devoted to Investigation *and 
research to prove conclusively 'that it is more economical for the Govern- 
ment to construct this building on an air rights building over the Center 
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Leg Freeway than to purchase a separate site. These conclusions were con- 
curred in by the Bureau of the Budget. The design concept which evolved 
from the feasibility study has the enthusiastic approval of the Fine Arts 
Commission and has been approved by the National Capital Planning Commission, 
The studies have Included extensive soil investigation on the, site. The 
foundation problem created by the necessity of spanning the freeway required 
extensive studies to arrive at the optimum structural framing system for 


the building. Extensive studies. were made regarding vibration and acoustics 
resulting from traffic in the freeway tunnel and the fresh air supply and 
exhaust system to be housed within the building. More than a quarter of a 
millipn dollars have been invested in the studies and design and we are 
satisfied that we have an economical solution for the location of the build- 
ing which will make a major contribution to downtown Washington and provide 
an excellent illustration of how we can conserve land in urban centers 
through the use of air space over freeways. 

i 

The House Committee directed the GSA to explore further the "lease-purchase" 
proposal of a private developer, the former owner of Reservation 11, which 
is a part of the proposed building site. We have met with the developer 
as directed and are prepared to discuss .in detail our analysis of his pro-: 
posal or submit a statement for the record. Briefly the proposal would 
require the Government to pay annual rental installments for a period of 30 
years at the end of which period the building would become the property of 
the Federal Government. The developer would not own the site since it has 
been acquired for the Freeway. In addition to rental installments, real 
estate taxes on the improvements would have to be paid over the 30 -year 
period during which the building is privately owned. The Government 
would be responsible for repair and upkeep of the building during the 
period 1 . 

Under the proposal the Government would pay a total of $88,404,000 in rental 
over a 30-year period for the building. When this is compared to an 
improvement cost of $40,617,000 if constructed as authorized under the 


Public Buildings Act of 1959, there is a saving of almost $48 million in the 
amount .required to be appropriated. .As far back as 1958 the Appropriations 
Committees opposed the lease-purchase program authorized by the Public 
Buildings Purchase Contract Act of 1954. (See House Report No. 1543, dated 
March 21, 1958 on the Independent Offices Appropriations Bill for 1959.) 

A GAO study, requested by the Ccwioittee, of the comparable costs of con-. 
structing buildings; by direct appropriation versus lease-purchase, indi-; 
cated that it costs at least $1.64 under lease-purchase to buy the same 
amount of building as $1.00 does by direct appropriation. 

During the hearing on that bill the (S:>romittee requested the Administrator 
of the General Services Administration not to bind the United States on 
any more lease-purchase contracts until the Committee advised him to the 
contrary. 

The Senate Committee expressed agreement in principle with the action of 
the .House in providing direct appropriations for the construction of public 
buildings projects in lieu of authorization for lease-purchase contracts. 
(See Senate Report No. 1656, June 5, 1958.) 

The private developer's proposal for the Labor Building is not unlike 
those authorized under the Public Buildings Purchase Contract Act of 1954, 

t| 

which, as indicated above,, was abandoned in favor of construction for 
Governtaent ownership under the Public Buildings Act of 1959. Furthermore, 
the House Committee in commenting on the 1967 appropriation item "Payments, 
public buildings purchase contracts," which this year includes an amount 
for the pre-payment of the Sacramento, California, lease-purchase project. 


noted that GSA has prepaid all but six of the 29 lease-purchase projects 
undertaken by GSA and said:- "Under the terms of the contracts on the 
remaining projects GSA cannot exercise its purchase options until 1973. 
However, the Committee urges that GSA enter into purchase negotiations 
whenever the, opportunity arises." 

Finally, we have grave doubt as to whether we would be authorized to make 
such a substantial departure from the project as approved by the Public 
Works Committees in 1963 to laeet Department of Labor space needs and in 
any event wie wuld be required to obtain prior approval of the Committees 
of the lease proposal in view of the limitations placed on lease construc- 
tion in the Independent Off ices Appropriation Acts, 1963 - 1966, if' the, 
similar provision in H.R. 14921 as passed by the House of Representatives 
is again enacted -y 

Construction of the building by the Government will save an estimated 
$3.2 million annually in rentals for space released or by avoiding the 
leasing of additional space. GSA strongly urges the restoration of the 
item for the Labor Department Building. The public building construction 
should be undertaken by mid-summer so as to permit coordination with the 
freeway construction by the D.C. Government. 

Legislation. authorizing the construction of a Tax Court was introduced at 
least as far back as 1951 and was approved by the Public Works Committees 
in 1963. Plans for the construction of the building on a Government -owned 
site at 2nd, D and E Streets, N.W., will be completed in May 196’7. The 
Court is now> housed 'in the Internal Revenue Building, at 12th Street and 
Constitution Avenue, Northwest, which always has been a problem for the 
Court because the space was not planned for court use and is not well 


suited to its particular needs. 


The Court and the Tax Bar generally consider that the principal offices of 
the Tax Court are improperly housed as a co-tenant with the Internal 
Revenue Service whose Commissioner is the "respondent" in the tax litigation 
brought before the Court by petitioning taxpayers. Such "joint" housing 
results in misunderstanding and confusion, on the part of the taxpayers, as 
to the status of the Court and, in recent years, there has been a growing 
strong position taken by the Tax Bar that the Court should be separately 
housed to properly identify its separate and independent status as a court 
which treats both the "taxpayer-petitioner" and the "government-respondent" 
with arms-length impartiality and objectivity. It is urgently requested 
that this item be restored .in the 1967 Bill. 

I should like to cooment briefly on our appeal to restore the item for 
construction of the Secret Service Training Center. As suggested in the 
hearings before the House Subcommittee representatives of the FBI, Secret 
Service, and GSA met to study the sharing of facilities by Secret Service 
and FBI at Quantico, Virginia, in licuof constructing separate facilities 
for the Secret Service at Beltsville, Maryland. It was determined that the 
proposal to share facilities was, not feasible and restoration of $1,232,000 
for the Secret Service Training Facility is strongly recommended in view 
of the special requirements set forth in the appeal document. 

Restoration of funds for planning a GSA building is also recommended since 
the activities of the General Services Administration are such that they 
can be performed at a location outside the downtovm core of Washington, D.C. 


Such a move would make possible the reassignment of the space now occupied 
by the General Services Administration and permit the consolidation of 
scattered activities, such as the Department of State and the Department 
of the Interior. Proceeding with the design of this building is an 
essential part of GSA's overall program to provide for the space require- 
ments of Federal agencies in the Washington area. Our request for funds 
for a design start on the Department of Labor Building and the Tax Court 
were denied for two successive years after they were authorized which 
accounts for two years delay in realizing the savings that are manifest. 

The GSA building is the only authorized Washington area building for 
which design funds have not been provided. We have not asked the Public 
Works Committees to authorize any additional Washington buildings this year 

In our National Archives and Records Service area we are requesting restore 
tion of $150,000 of the $179,000 House reduction. These funds are required 
for five additional analysts in the records management field of source 
data automation and to provide fire proof steel shelving for constantly 
increasing holdings in our records centers. 

Agency demands for technical assistance in records management cannot be 
met with current staff and this means additional cost to the Government. 
Direct assistance to agencies has resulted in dramatic savings to the 
Government at a ten to one ratio. The $60,000 requested for the five 
additional analysts is in our opinion a prudent and wise investment. 

Also, if the House mark stands we would have to reduce our required 
shelving expenditures by $90,000. In the past two years we have also 



irestrictedi. shelving /purchase because of lack of funds . The shelving is 
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essential for adequate storage of the Government's retained records and 
we urge restoration of the $150,000 to provide for this; and the. records 
management analysts . 

We are asking. 'full restoration of the $292,000 reduction in the Transportation 
and Communications Service . Approximately half of the House reduction is; 
needed to maintain the 1966, position level of 413 provided by the Congress. 
Full-year costs of basic salaries and periodic step increases provided 
by law account, for this . The House, allowance would require, that we. reduce, 
our professional staff by about ten positions. Restoration of $30,000 is 
also requested for two new positions needed to carry out GSA^s Government-: 
wide ADP responsibility under P.L. 89-306 in the field of ■ electronic data 
communications. This engineering ■capability does not prese;ntly exist in 
the’ organization. 

Of great importance to the Government is bur highly geared effort, in the 
disposal of excess strategic and .critical materials. The House reduction 
could seriously impair our effort in this area. The Operating Expense 
;iimitatipn request of $3,886,000 was reduced $286,000 by the House, as 
well as a reduction of $1,047,000 in the total appropriation request.. 

The reduction, if permitted to stand, will seriously affect the adminis-: 
tration of all Defense Materials Service programs but particularly the 
extensively increased activities relating to the disposal program. 

Disposal sales conmitments project a $815 mill ion return to the Transury 
in 1967 as compared to $352.3 million in 1965. \lt is estimated' that 
disposals will also be in the $800 million range in. 1966. Workload 


incident to disposal actions will increase sharply in 1567 as the full 
impact of the 1966 and 1967 disposals are felt in inspection and outload- 
ing at the depots. Disposal tonnages will go from 800,000 tons in 1966 
to 3.7 million tons in 1967; shipping document preparation will double in 
1967 as will the number of disposal contracts. Inspection actions will 
increase from 6,200 in 1965 to 13,100 in 1966, to over .16,000 in 1967. 

With these sharp increases, the attendent responsibilities for program 
and property management funded under the Operating Expense limitation, 
are likewise increasing. 

The huge quantities of Government-owned strategic and critical materials 
excess to Government needs represent a substantial economic burden to 
the taxpayer. The present strong economic situation impacted by 
increasingly heavy defense requirements is placing an abnormal strain on ' 
normal supply sources for many of the raw materials GSA holds in excess. 
These supply-demand circumstances afford an unprecedented opportunity for 
the Government to divest itself of large quantities of unneeded materials 
as well as (1) transform idle Government assets -into cash in the U. S. 
Treasury; (2) assist the Government materially in the balance of payments 
with other nations, since most of the materials would otherwise be pur- 
chased abroad, with consequent outflow of gold; and (3) remove an ever- 
present uncertainty to producers and consumers who otherwise would be 
concerned only with the usual competitive forces of supply and demand. 

Restoration of both the Operating Expenses limitation and the total S&CM 
appropriation is urgently recommended to permit full and proper implementa- 
tion of the Government's disposal program. 


The last item we are appealing Mr. Chairman is that of Salaries and Expenses, 
Automatic Data Processing Coordination. The reduction proposed by the House 
would eliminate approximately nine man-years of effort. This taeans no 
additional resources to increase our Government-wide ADP facility' sharing 
which will amount to $24 million cost avoidance in 1966;- no resource to 
proceed on the maintenance program and therefore render us unable to save 
a substantial portion of the $16 million annually the Government spends on 
maintenance of purchased equipment. It also toeans reduced ability to 
pursue our effort in the development of alternate methods and sources of 
ADP equipment acquisition which could produce substantial savings in 
annual lease costs, and a sharp reduction in the ADP Management Information 
Program. This latter program is a must to provide an Information bank 
upon which all agency managers might draw for proper decision making in 
ADP resource acquisition and utilization. 

I am accompanied hereby key officials of the General Services Administration. 
We are ready to respond to any questions which you, Mr. Chairman, and the 
members of the Subcommittee may wish to ask. 
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Tom Scot^Glerk of the Senate Appropriations Committee, telephonicallj 
advised the w^drthis* morning that at the hearings of the General Services 
Administra^tm item before the Senate Appropriations Subcommittee yesterday, 
iChairm^ifi^ agnuson of the Subcommittee indicatedliis intent to restore the funds for 
”|the FBI building inAhe General Services Administration 1967 appropriation bill, 
Wter quesUorimg tl(e Acting Administrator Joe Moody with regard to this item. 

Scott advise^Ijat'^whllerhenvaS'n pr^sent^tl^ft^Hea'rned thartnenearings 
went along 'Smoothly ab^ there was no controversy indicated with regard to the new 
FBI building:’ '? 

The awve?^is submitted for information. 
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ROBERT KT5 


JTCOMERY 


A' 


Date of Birth: November 16, 1909 


Place of Birth: Spring Arbor, Michigan 


Branch of Service: U. S. Navy 

Oates of Service: November 1943 - March 1946 

Serial No.: 316917 

Addresses for last 10 years: 

April 1965 to present ^1245 29th St.,. N.UI., Was hi.n.Qt-O.IIwP..».«£^»-^ 
1961 - April 1965 2236 Massachusetts Ave., N.W. Washington, 0, 

1955 - 1960 2950 Garfield Terrace, Washington, 0. C. 
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Name SearrAlng Unit - Room 6527 

1 Service Unit - Room 6524 

1 ■ J F orward to Fil, 

1- .J A ttention 
E^3Return to 


eview 





Supervisor Room Ext. 


Ty pe of R eferences Requested: 

I — ^ Regular Request (Analytical Search) 

L-'l— I All References (Subversive & Nonsubversive) 
1 J Subversive References Only . 

1 — i Nonsubversive References Only 
nj Main Only 


Type of 
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stricted to Locality of ,/O-Ci^. 

Exact Name Onl y (Ori the Nose) 
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This afternoon Tom Scott of the Senate Appropriations Committee 
telephonically advised theVriter that the full committee had met and would 
reporting out the independent offices appropriations bill, which includes the 
General Services Administration items. He stated in a cursory 'review of the 

( report, the House Appropriations Committee has eliminated the funds for the 
new FBI building for the fiscal year 1967 in the amount of $45, 763, 000 which they 
had'requested. Scott also stated that funds for construction of the new Tax Court 
building and new Labor Department building had also been stricken from the bill. 

In addition,- he stated the report eliminated funds to^llin^$l, 232,000 which 
Geti|ral Sg^rvices Administration had requested for-the building of a U. S. Secret > 
Ser^ce Training Center, because the committee felUthat-§uch, training could be 
undgrtakeirat the FBI facility at Quantico, thus avoiding duplication and pointing f] 
out'thal theil)ill does provide $13,059,000 to complete the‘bonsl;ruction of this / I 
facility, / 


■"'* A of the committee print of the report was obtained through contactsV^^ 
on the Hill and is attached and the reference to which Tom Scott made is contained 
on Page 10 on the attached report. // 

In-discussing this with Scott, he indicated he was sure that the Chairman 
would be willing to urge Subcommittee Chairman Magnuson to restore the 
$1,232,000 for the Secret Service Training Center at Beltsville, Maryland, as 
well as the. funds for the new FBI building were it feasible for General Services 
Administration to be able to arrange and let the construction contract during fiscal 
year i967«fpr our new building. Scott suggested that contact be had with both 
Chairman^agnuson of the Subcommittee and Chairman Hay,denjojLthe,jS^pjM:opriations 
Committe&ith respect to our desires in this matter. ^6- / /<>LD / — 

REC-35. *18 MAY 26 » 

You will recall that General Sgrvic^es Administrat ion in the fiscal year 
1966 included funds ior.r60rnstruction of our new building in i its~ a|jj^pFISfIbn 
request to Congress and the House deleted'theserfunds on the premise that 
General Services Administration would not be able to. award a contract for 
construction during that fiscal year. ILthen went to the Senate .where it was 
restored; however, in conference when it became obvious that no contract would 
be let during the fiscal year 1966 the funds were again deleted. At this time the 
:Sepate. Appropfuhtions Cmnmlttee had indicated that as soon as General Services / 
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Re: NEW FBI BUILDING 


Administration could give a definite date on which a contract could be let thsey 
would entertain and sponsor the necessary appropriations either in a regular 
appropriation request or a supplemental appropriation request to permit General 
Services Administration to award the contract when more definite information 
was furnished. 

•I telephonically contacted Bill Schmidt, Deputy Commissioner of the 
Public Buildings Service, General Services Administration, who stated he was 
surprised at the action on the part of the House Appropriations Committee with 
respect to both items and particularly the action taken with regard to the Secret 
Service facility. He stated he is Imving a meeting in the morning with his staff 
and will be in touch with the Bureau of the Budget representatives to see if there 
would be any possibility of their sustaining the General Services Administration 
appealing this action before the Seriate Appropriations Committee in the next few 
days when they are due to testifyV. Schmidt indicated that they were hopeful of 
letting a contract in June 0^1967 to ready the site for construction and on this 
basis would need the funds restored by the Senate for our building. Schmidt 
advised the writer that as soon as he could get some definite indication after his 
meeting he would be in touch with me as to the results of his efforts. Appropriate 
recommendations will be made as to the action to be taken by the Bureau when I 
hear from Schmidt. 
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Mat 5, I966^Comm!tt^ to thfe Committed of the WbUe House on the State 
of the Union and ordered to bo printed 

. I I ,1' .1,1 


' t ' 

Mr. Evins of Tontressee, from tho", Committee on Appropriations, 
,, ^ubmitte^, the, following ^ 

■ j'i’l I ' I , ii i 

REPiOiRT , , 

7^7^/ * 

I I IToaecompany HjR.—— J. i i 

' t I ij • '.I i‘. 1 .1 ! 'I 

lUiU ->• I ' _(' ' 1 ' ,,| ; ■ " ji , 

The Committee on^Appropnations submits the foUowmgfreport in 
explanation of the aceopapan^g bill making appropriations >for siin- 
dfy ihaependeht 'executive biiiteatisj' bbairisj'commi^^oasj'l'x^rporia- 
tions, agencies, noffices, the'Department of Housing and Urbib 
Development for' the fiscal year endingi June 30, 4967^ and', for other 
ptupo^es. '' _-i "t»'i ii M'l t . 'I li i I 

Tne bill provides ‘itipplropriations for pi^^ tobtaibbd in’|^,ti<;>h^^ 

of the , J9Q7; jBudget Appendix ‘asiollowsj.jExecutive OjBSce of (he Tresi- 
dent. pages 63 to 58; Funds Appropriated to the : President ) (disaster 
relief), pages 65' end'b6; Federal Aviation Agwicy, pages 823 to 834; 
Generojf. Service^ j,,(\.d;ministratiep pages, jS35 to'8Q6; I^atiOrfal Aero- 
nautics and Space Administration, pages 867 tp,',§,73> iV'etei^Ds’,,‘Afi” 
ministration, bagesT876 to 904; > Other Independent Agencies, .pages 
90$ to 1Q\8; Department of Defense (civil defense), pages 354 to 
356; Depmmerit i of .Health, ^dubatibn, and Welf^i ^mei^ncy 
health activities), pages 484 and 485; the newr Department’of Hous- 
ing andi-Urban Development, p^ages'535 to 585; and an ainendment to 
the budget estitnate'for'the Federal Aviation Agency contained -in 
Hpu^O , Document, IHo- 41,6. ■ " ni/ ' mu". ‘ i 

I ^ ■»<' ■ -*1 

Summary op« thjb Brut 

The Committee recommends appropriations totaling $14,016,891 ,000 
for twenty-three independent executive agencies or offices and the 
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y iLabor Bmldinssi 


Tho FBI;', tho ';^bor -.Pepoft-j 
’ment '’'and ' : the -Fennsylvania' 
Avenue 'Plan = all ’$ulf ere'd 'Set, 


backs ;yestex^ay. as, for-a newiFBHrain; 

Appropriations ' ‘^mmitteci 


turned down ‘Administration 
budget requ^ts ior a batch <of| 
large ■ ' construction ■ proj cots 
^he'ro'^^ ‘i’ ' 

i-f,dn j the-'')recojnroendation f of 
its Subcommittee 4, on ./Inde- 
pendent', Offices, the .Commit- 
rfee.i'de'nied t appropriations' * of 
S45.7 ?millidh ■ for -a ■ new ?FBI 
nulldihg’ between 9th andiJlO 
Streetiinv?, ..and the Avenue 
and ,$12.8 millidh to.' .start Work 
dh a'Xiabdr Department build- 
ing 4 at . 2d . Street . and ■. Cohsti- 
tiitloh 'Avenue nw.-Both stfuO 
tiires are'cdnsidered pillars'ofi 
the Administration’s grahd de- 
sign 'for the, path' between' the 
White'Hduse and the Capitol, 
Aisb era^4frdih''the fi^al 
-1987 budget ■were funds for /a 
■new : $6.8 i-milUonji^Tax" Court 
building; behind '"'the -propose 
Labor buildihg, a Secret Serv- 
ice training center at= Belts- 
.vilie'ahd 'money, to buy a site 
,ahd,plah a n^ General Servi 
-Administrition '‘'•hedd: 
j, quarters , ‘ 

' „i Committee, Chairman 
George H, Mahon (DiTex.) and 
Subcommittee. 'Chairman ^. j Jc>e | 
L. Evihs (D-Teri.h.) gave 
al .reasons ,for, the -'cuts, chief 
among ''fheni'-;,the'?,Pre'5ident’s 


c-l 

sign; “who; have said -that-.' it 
looks sofnewhat like a fort.v 
He noted ; that - funds i were 


KQpriationsi 


ing facility at Quantico -.and 
aid “it was felt the GSA 
houldn’t be building ’.twoTBI 
ulldings at the same time,” 

, The .Labor . Department .plan 
was • scrapped fn order ,' to pen 
mit ■ morp ! study, of. a''leSse-do- 
nation '.proposaDsubmitt^ by 
present ' owners of the ;site, 
Erins jsaid. 

' During heari^.last month, 
officials of I'Beservation '.Elev- 
en ..Associates ' told '-ithe ^b- 
cdmmittce.ithat fhey want to 
er«t’ the building/ lease .it to 
GSA for ; 30 .years and then 
donate it to the Government. 

Vlariimil -'Koubek, architect 
for the ffirm^ argued then that 
Cohgfes's could not only avoid 
appropriatlng;,lafge;$um$ im- 
mediately - but that *his"'group 
Could ' build ' the f arility to ; or- 
der In' less time, for 'less mon- 
ey. ' 

Koubec also said that the 
District Government, which 
hopes . to tunnel a s«tion of 
the -proposed Center Leg of 
the 'Inner Loop freeway under 
the site, “did not see any 
problem” with the plan, which 
offers the city a permanent, 
free 'easement. 

“We are hot a greedy.group 


of people,” he said. "We are 
.su^Cstiohfhat^t^^^^^^ ■rith -a .reasonable 

'easy bht construction projects p)rof^ We will get a profit .put I 
fhisye'ar. ■. '1?’, ’/ ■ . * 1 of the rent for the 30 years.” t 

^ ■ ■ ■ ■ ■ ' Kealtor Homer S. Davis, a 

partner in the firm, ; testified 
that his proposal, would. elimi- 
nate, .the n^edfor.'d*,$^6.7 mil* 


, -iJEmphasizing that Jhe movers 
rcr’e ’ deferrals 'arid »'hd^ rejec- 
ions, ,’Eriris -said .many ' Com- 
ilttee -members ■tagroed iwith 


;riiScr^arthe FBI buildlrig dc-llidn appj^jn^atol^ a^^ 

REC-aS*^'*' 



provide $35 millipn.in tax rev, 
enues as a private .operation7 . , 
GSA has maintained that it 
should start owhirig iiriore’ 
buildings and leasing,; fewer; 
and that it can' save moro'b/ 
doing the job. ' ' ; 

The .funds :for the _JTax, 
Court building ,were’*lurric3 
down mainly becauro .the ot^, 
er projects ^were dfb'ppVd; 
Erins explained. “It 'Jiist went 
down with the others,” ‘he 
commented. ' > ' > 

The * 'fuUf,, /Committee 
funds to 'plan ‘a , new' GSA 
knocked out tl^ requ^t r.for 
headquarters because ■ a feel- 
ing on the part- of -members 
that GS A : shouldn’t ■' have.,! to' 
move from its ’prc^rit bffiws! 
to , accommodate other agen- 
cies that' would ‘ like . to . mere' 
ia- ' 7 . 

The local cutbacks accouB.b 
ed -for about, $65.4, million: of 
some $73.5 millibhicutifrom 
GSA’s budget 'requests.;, .Other 
large GSA projects across th'q 
Nation were trimmed by 3 per 
cent. . / I 

A $1.2-million reque^ f or; 
the Secret Service '.training 
center was denied becausef he 
Committee felt ‘ that ' the ^‘-Sej> 
vice could do its trainlng,at! 
the new FBI facility at Quari-j 
tico. 

The National Capital rHpuS" 
ing Authority . was; granted its 
full request for $37,000 to help 
operate its properties here. .In 
oth-er actions, $3.7, million was 
ajiproved for < Washirigton, Ha-'i 
tional -Airpbf t; ' $47,500 / less 
than sought, and ' $4-6 ^million 
for Dulles Airport, '$107,000 
less than requested. ► , . 

.The ■ bill ' will ' co me-:u,i>.;fp ri 
House tldox actioh.T«pd^ 

, r. J> h / - 
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On 5/23/66 Mr. Kar^J^^sko, Ass istant Comm is sio ner for Design. 

Publ ic Build ingj^exvice" (PBS). Gen e ral Se rvi cLejsJVdminist ratio n (GSA), 
requested Supervisor C. Q; Smith.attend a'meeting in'his office regarding the 
status of the new FBI Buiiding. Also present at this meeting were Mr. J. R. 
Snyder, Director, Design Division, and Mr. Bill Harris, liaison architect for 
the new FBI Building. 

Mr. Yasko advised that GSA officials are very optimistic after 
testifying before the Senate Appropriations Subcommittee last week and feel 
funds for the buildings-in Washington, D. C. , including.the new FBL Building, 
will be restored. They are now in the process of laying the -ground work to 
insure that no problems develop when the matter comes. up for discussion between 
the committee^or the Senate. and'House of. ;Representatives. In this connection A 
^ Mr. Williajp^^S^midt, Depu^Cjommissioner,JBBS,,,GSAjjis going to personally I 
see.Congressman Joe*L. Evins (D-Tennessee), who.is.ClTairman of the House I 
Subcommittee handling the GSA appropriation, this week and show him. several l / 
artists'^^enderings prepared by. the.architect .which. indicate the general form y 
the newil^BI. Building will, take. Yasko stated that in .this way GSA hopes to K 
avoid any possibility that necessary funds Tor theibuilding will be deleted. He // 
stated that although he still feels the architects canihave plans and specifications 
read^ to, go on the market by February, 1967, he has also instructed the architects 
to cdnsidei: the possibility of awarding' the contract in two phasqs i. e. , -Phase One 
would be the excavation and foundation and^Phase Two thp actual construction of 
the building* above ground. He said that if it is not, possible tp award the entire 
contract there is certainly no doubt the Phase One portion could go on the market 
in fiscal year 1967, probably by November of this year, f ^ 
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1 - Mr. Dunphy 
1 - Mr. DeJLoach 
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Memorandum N. ,P. Callahan to Mr. Mohr 
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It was obvious from talking to Yasko and other GSA representatives 
that they now feel the inclusion of . necessary funds in fiscal year 1967 is a 
certainty and they are going all out to insure that the building, at least the .. , 
Phase One portion, is started in the coming fiscal year. In this connection 
representatives of Murphy and Associates, the building architects from Chicago, 
will be in Washington the first week in June to begin a detailed study of our space 
layout requirements on a floor by floor basis. It is anticipated the above will 
require approximately 30 days. 

RECOMMENDATION: 


For information. 
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N. P, CALLAHAN 
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CT : X .FUNDS - NEW FBI BUILDINa 

~) 6aroEPEWjEaaLOTOCE^^jQggtt Tiffi^ 

The . captioned Appropriations Bill which had contained funds for our 
new FBI building on Pennsylvania Avenue is presently pending in the Senate 
Appropriations Committee where they have just concluded 'hearings. 


V 

\ 

•N 

H 

k 

tj 


While discussing other matters with Tom Scott, Clerk of the Senate 
Appropriations Committee, today he stated that the Subcommittee handling this 
biU in the Senate is due to mark it up one day next week and he has been in 
contact with Senator Magnuson and the Clerk of the Subcommittee, and has relayed 
to them Senator Hayden^s desire that the funds in the amount of $45,763,000 which 
had been requested by the General Services Administration, but deleted from the 
bill by the House, be restored and sees no problems in having the Senate restore 
I these funds atdts mark-up session and is confident that it will pass the Senate 
I with the Junds for our new building included therein, 

I . 

Spdtt'.adyised the writer he will keep in touch with the developments 
on this bill ^d wUl notify the writer promptly when the mark-up is > concluded. 

I ^ . 

ACTION TO-BE TAKEN: 

. % f 

We will foUow this bill closely and keep you advised of developments. 



1 - Mr, Deloach 
1 - Mr. Green 
1 - Mr. C. Q. Smith 
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. l am returning herewith the preliminary sketch of the 

J^ ^iidoor ’ Range . located in the . new FBI' building; Washing!^, , D. ^ C 
^ Nvifh the cornments numbered on the sketch and listed below. While 
I I. realize this is a preliminary sketch, details regarding location of 

gun and ammunition .vaults,, washrooms, etc., are hot listed, I realize 
that more detailed sketches will be available later. 


Notell 


The floor, of the range proper should- slope from 0* 
elevation to 2’ elevation at the 15 yard line, drops 
4’ to bottom of a 3' trench, up 2? to floor elevation 
and then slope up 2* to the 25 yard line, drops 4’ 
to bottom I of another 3 * trench then slopes . up to 
bullet backstop. (Floor level outside of the range 
proper should be toe same as the corridors and the 
tour holding lobby.) 



Note #2 


"Roll up” 3 V steel doors at the 15 and 25 yard target 
lines, both sides of. range for . entrance. of *movie . 
screen^ electronic multiple, dueling and running man 
targets. 


Note #3 


Plate glass between shooter (firing line) and spectator 
space should slope 60® to 45® to reflect or bounce 
noise of weapons upward to accoustical ceiling. 


Note #4 


■rvn ■ •*< 

1 

Entrance and exit doors 


.lo spectator space should be 
wide (8' to 10’) lor rapidity of fiilingland emptying 

i UL ■ _u__ _» 


. ,1 

Enclosure 


1 - Mr. Moran 


spectator space and shoul(Pbe on Opposite sides of 
spectator space. Recbmmend no seats in this space 
as this limits number of. spectates. Slope floor 
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Memorandum Casper from Sloan 

Dated 5/31/66 

Re: INDOOR RANGE 

NEW FBI BUILDING 
WASHINGTON, D. C. 


0*.to minus*2' forward and from 0* to plus 2' to the 
rear from atlO* level»corridor will enable all to see. 

Note #5 We need,more "shooter space" outside of range proper 
but close to firing line for scoring targets, gun cleaning 
and desk work. Entrance for shooters should be 
controlled by range instructor. 


Note #6 There should be an entrance fromispectator space to 
the range for '/special' tours" and for passing out 
•targets, etc.,, to tours. 

Note #7 I don't understand "dotted line" in plans. . Floor plan 

does not indicate gun or ammunition .vaults, washrooms, 
supply rooms, etc. 


Note #8 Entrance to range.proper should be wide- enough for 
. -at least a 25’ long shooting ’stahd!(two sections on 

wheels, joining up to naake 10 separated partition 
firing points for training). 

1 

■Note #9 Tours should be scheduled from 10:00 a. m. to 4:00 p. m. 
making range available from 8:00 a. m. ;to 10:00 a. m. 
and from 4:00 p. m. to 6:00. p. m. ,. for supervisors and 
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--^6nDEPENDENT offices appropriations aiLLi 
]^Sj2AlLjaEARJL967--.. 

PRESENTLY PENDING IN SENATE 


- 4 




This afternoon I inquired of Tom Scott as to the status of 
by the Senate Appropriations Committee on the captioned bill which ‘contains 
the General Services Administration funds and in which the Senate, pursuant 
to Chairman Hayden*s direction, is to restore the funds for our new FBI 
building on Pennsylvania Avenue. 


\ 


Scott stated that he had been discussing the status of this bill with 
the Clerk of . the Subcommittee this morning and it had been indicated that the 
mark-up session was going to try to be convened oh Tuesday, 6/28/66, however, ^ 
Scott stated that they have two other bills that need handling on that date and with 
the commitments of the other Senators at various hearings suggested to the Clerk ^ 

I of the Subcommittee that he reschedule the mark-up session for Wednesday, a 
6/29/66. 

Scott stated he would keep the writer advised of the. progress on this 
bill. o 
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SUBJECT 

< NEW FBI/BUILDING 



6/24/66 


{} 



You will recall that when Mr. Lawson B. Knott, J^, Administrator, 
General Services Administration (GSA), testified before the House of Represen- 
tatives Subcommittee handling GSA’s 1967 fiscal year appropriation, he went on 
[record that GSA would be able to solicit construction bids in February, 1967, if 
construction funds were included in GSA’s 1967 budget. 


tn 


Thei Subcommittee subsequently recommended to the Appropriation 
Committee th£rconstruction funds not be included in GSA's 1967 fiscal year 
budget, qnb^ctftthe reasons being that the committee did not feel that GSA had 
’’construction capability”. The committee did not feel that the plans for the 
building had‘pr^ressed far enough that they could be completed and a construc- 
tion contract awarded during the fiscal year. This difference of opinion 
subsequently c^tfted a furor within GSA since even GSA top officials could not 
agree on this point. As a result of this hassle, the Commissioner of the Public 
Buildings Service, GSA, Mr. Casper H. Hegner, directed a letter to the archi- 
tects for the building on June 7, J966, in which he, in effect, directed them to 
have the full plans ready for processing to solicit bids by 2/15/67. The architects 
in the past have taken the position that the above date was unrealistic and in view 
of the great amount of work to be done have in the past suggested on several 
occasions that the project be handled in phases, i. e. Phase I would be the cleap^ 
ing of. the site and foundation work and Phase II would be the construction of the 
remainder of the building. Accordingly, the architecturaPfirm in reply to the 
letter from GSA stated, ”As we have suggested previously, we believe that the 
project could be hastened to the earliest possible completion by having a separate 
contract for foundation construction. We have done this many times on projects 
with great success. Currently, we are following this procedure for you on the 
second Federal Building in Chicago. We could certainly complete working draw- 
ings for foundation work before February 15 and construction could be started 
at the earliest possible date. This would allow greater time for attention to design 
details of the superstructure so necessary to produce a large and complex building 

1 - Mr. Tolson ^ 

1 - Mr. DeLoach ' 
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Memo C. Q. Smith to Mr. Callahan 
RE: NEW FBI BTRLDING 


I discussed this matter today in detail with Mr. John H. Burgee, 
who is the project architect and he reiterated his feeling that the best possible 
way to construct this building is in two phases as set forth above. He stated that 
this would allow actual start of construction early in calendar year 1967 and would 
give 1 needed additional planning time for the remainder of the building. He 
said this would in no way delay the final completion date and actually would 
probably mean the building could be completed at least six months earlier t. On 
numerous occasions he has recommended to. iGSA that this procedure be followed 
in order that the best possible building can be constructed for the FBI. 

While GSA has never flatly said phase construction would not be 
accepted, they have held out against such a procedure since they feel it might 
increase the cost of the building. This, too, is a mobt point even among GSA 
officials. In any event the architects are proceeding with the building planning 
at a rapid pace and if it is decided to phase the construction there is no doubt 
this work will begin early in calendar year 1967, if the necessary funds are 
approved by Congress. 

Subsequently this afternoon Mr. Burgee advised. me that he had been 
in conference for several hours today with Mr. Karel Yasko^ Assistant 
Commissioner for Design, GSA, regarding the architectural schedule for our 
biflding. He stated that he advised ‘Mr. Yasko that his firm had made a thorough 
study of this matter and positively could not deliver the final working drawings 
before August, 1967. Accordingly, he again recommended to Mr. Yabko that 
the project be phased and he explained that if this was done construction would 
begin in February or March, 1967. 

Mr. Yasko was very receptive to the above and instructed the 
I architects to work up a firm schedule along these lines for presentation to GSA 
I during the week of July 5, 1967. Mr. Yasko stated that he would recommend to 
I the Commissioner that the project be phased. He felt sure that this would be 
/ approved. 


It appears that GSA has finally come to the conclusion that this is 
the only way the building can be started in the coming fiscal year and, therefore, 
will be agreeable to proceeding along this line. This entire schedule is, of 
course, predicated on funds being restored to GSA’s 1967 fiscal y^ai^ budget 
for construction of the building. 
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As you know we are presently working very, closely with members 
of the staff of C. F. Murphy Associates, the architectural firm designing the 
new FBI Building. These staff members are in Washington and we are engaged 
in compiling a floor by floor listing of all requirements in the new building. In 
this connection the electrical engineer handling this project has requested he be 
furnished the following information: 

EMERGENCYtPOwSr 

^ ” ' 

• t-U 

l^PLocation of all facilities which will be tied into the emergency 
power source. 

2;’.'-Vol(^e, phase and KW requirement at each location. 

PRESENT A]^ PljgPOSED EQUIPMENT 

1. Location of all present and proposed equipment having power 
requirements other than the.normal 110-120 volts furnished in 
regular office space. 

2. A listing of all present and proposed equipment falling in above 
category, including voltage, horsepower, phase and KW requ^e^ 

mentsas applig^.^ REC-9, 1^1,^ U 20l ^ ^ / 3> 

L The architects^ave advised the^power and lighting system* for the 
building will be the 480 volt, 3 phase, 4 wire type. A 120/208 volt, 4 wire system 
will be included as part of the above where required. In this connection, the 
architects have requested that we determine the number and location of all 208- 
220 volt motors and equipment presently in use which will be transferred to the 
new building, and whether these can be converted to 480 volts. They have further 
suggested that any future equipment being secured, with a~reai^ir.em ent of one 
horsepower or more, should be capable of operation on ^^^olts if possible. 

16 JUL 12 1966 
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Memo C. Q. Smith to Mr. Callahan 
RE: ELECTRICAli REQUIREMENTS 
NEW FBI- BUiLDING 


They have also requested we determine our instantaneous or 
uninterrupted power service requirements and have suggested these be confined 
only to those areas and installations where such service is absolutely necessary. 
They point out that most of the above systems presently providing such service 
employ a continuous operating flywheel type generator. However, they have 
done some recent research in this field and have found that a battery and 
inverter system, with static switches, is superior to the above and th^Jr ^will 
probably recommend this type of installation to meet our requirements. 

RECOMMENDATION: 

Recommend this memorandum be forwarded, to the Laboratory 
Division to conduct the necessary survey and compile the required information. 
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SUBJECT: FBI BUILDING 

Attached is a preliminary layout for space to be occupied by the 
Executive Offices in the new FBI Building. The area allocated comprises the 
principal part of the top (7th) floor of the Pennsylvania Avenue portion of the 
building. 



11 


As set forth above this is a preliminary space layout. It is designed 
only to tie down the . location and relationship of the>functions in the executive 
offices, and can be changed as desired. Subsequent layouts will show the required 
detail and refmemenf^that are necessary in this, space. ILshould be noted that 
the offices of the Assistant Directors of.the Crime Records and. Inspection 
Divisions are also located in areas adjacent to the Executive Offices. 

RECOMMENDATION: 

Recommend attached tentative layout, indicating location and 
functions of the Executive Offices, be.approved. 


Enclosure 
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UNITED STATES GOVERNMENT 

Memorandum 



Mr. -Mohr 


DATE: 7/19/66 





FROM ; K. P^CaUa.»^ 
SUBJECT: NEW Fm BUILDING 


The Director has inquired as to fwhy the kitchen facility in his 
office could not be tied in with the main cafeteria kitchen by some means such 
as a dumb waiter. 


CaspM .1... 

Conrad -.n .. 1 . 

UH 

I. m~m 

. I 

$ulUvan .11. . I- irfii 
Tav«) iiT.i II. 

Trou*t I . 

T*l«. ft 99 m ....j 

, ...I .»i. 

QoA'dy .. .. 11 ... 


b3 Homeland Security Act of 2002 


The main cafeteria kitchen is. located on the 8th floor* of the rear 
building. Accordingly, it is not possible to connect this facility to the executive 
dining room and Director's kitchen by a dumb waiter. There will be service by 
I ’’hot cart” from the main cafeteria kitchen to the executive and Director's 
I kitchens as required. These "hot carts” are insulated carts similar to those 
used in hospitals, which allows preparing food in a remote kitchen and transport- 
ing it elsewhere in the building while retaining a hot or cold temperature. 
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DATE: 7-22-66 


SUBJECT: NEW FBI BUILDING 


The General Services Administration (GSA)^ 
funds for fiscal year 1967 to construct the hew FBI Building. This 
item was deleted by the House Appropriations Committee an that they 
did^jiot feel that GSA had ’’construction capability” for fiscal year 
j 1967i The bill containing funds for GSA has not yet been* reported 
I by ^the Senate Appropriations Committee. ■' - 





‘ * GSA in the past requested the architects to have the 

tfuHJplans ready for the building so that bids could be solicited by, 
2-J5-67. The architects have told them that this is an unrealistic 
date and have been advocating that the construction of the building 
- b^liandled in pfiases; i.e., Phase I would be the completion of 
the clearing of the site and foundation work (substructure). Phase H 
would be the construction of the remainder of the building (super- A 
structure). At GSA ’s request the architects prepared a schedule 
showing the pertinent dates if phased construction is used. The 
architects submitted these to GSA yesterday, 7-21-66, and schedule 
is as follows: 

September, 1966 - completion of tentative drawings. 

' December, 1966 - completion of substructure working 

drawings. 

January, 1967 - solicitation of bids on substructure 

construction. 

March, 1967 - beginning of substructure construction. 

September, 1967 - completion o^,^perstiiictu:^ a t 
EX-103 working drawmf^ o / 

September, 1967 - solicitation of bids on superstructure 

construction. 

January, 1968 - beginning of superstructure construction. 

January, 1970 - idOmpletion of construction and oc’c 

i ■ _ .. 

1 - Mr. beLoach ' 

1 - Mr. Wick 
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Memorandum to Mr. Callahan. 
Re: NEW FBI BUILDING. 


The above timetable of phased construction shows a 
completion date of January, 1970, whereas if construction is handled 
all under one contract as GSA originally desired, construction would 
not be completed until August, 1970. In addition the»architects have 
pointed out that phased construction should permit time for a more 
thorough review of the plans by the FBI and GSA before the contract 
is awarded for the superstructure and this in turn should minimize 
changes after the contract is awarded. 

msh^3>c, 

On 7-22-66j Joh^f(Burgee, who isther^roject architect; 

advised that he had been informed by Kar^^<T?a^o, Assistant 
Commissioner for Design, GSA, that he had met with other officials 
inGSA, and they have decided to accept the 'construction schedule 
as submitted by the architect!^ and in turn to present it to the Senate 
Appropriations Committee in connection with their effort to. have the 
construction funds for . the FBI Building restored. It appears that this 
phased construction will answer the House Appropriations Committee’s 
objection that GSA would not have ’’construction capability” in fiscal 
year 1967. 


R ECOMMENDATION: 
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Honorable Warren G. Magnuson 
United Btates Senate 
Washington, P. C, 20510 

My dear Senator: 

X want yott to Imow of the deep apprecia- 
tiott of everyone In the FBI for your generous efforts 
in our !>ehalf vUh re^ml to our new buildings there 
in Washington and at Qoanllco, Virginia. 

The news which has been relayed to zne 
concerning funds for this construction is most 
encouraging for these facilities are vitally needed 
if we are to successfully discharge our increasbagly 
heavy responsibUlUes in law enforcement. I know 
that much of the credit for the action which has been 
f.^ft be attributed to your enthusiastic si^port 
and 1 am grateful for your continuing interest in our 
welfare. 

J \ wishes and kindest personal 

regards, 

my- 


Sincerely yours, 
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SuUwon MM. 
tovel MMM 
Trotter 
’Tel«, F^rft , 


-m\ s 

I.J I 

NOTE: Senator Warren G. Magnuson G;)gi»’n:r‘ Wash.;)r^^ a good friend 
and is on the Special Correspondents’ Tist:. 
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SUBJECT: NEW F)?I BUILDING 


While discussing other matters with Tom Scott this morning, I 
inquired of Scott as to whether or not it would be timely to send a letter today | 
from the Director to Senator Magnuson and the Chairman expressing 
appreciation for their efforts in our behalf with regard to the new FBI Building ^ 
in view of the fact that we had also received word from Senator Hruska of the \j 
Committee action yesterday in restoring funds. to take care of the initial phase . 
of our new building and our training facilities at Quantico. * 

NS 

Scott advised that he felt it would be untimely to write letters to N3 
Chairman Hayden or Senator Magnuson today;since the Committee in taking 
the action on the bill yesterday all’agreed that' nothing would be disclosed with 
, regard to their action until the bill was reported to the floor of the Senate on 
1 Thursday, August 4. 


Sc.ott advised the writer that when the item for the FBI Building and the 1 
Secret Seryjce facility at Beltsville came up, several of the members present, 1 

not identifiedjby Scott, raised the question as to the urgency for having these i 

funds restored, to^vhich Chairman Magnuson responded that he knew that y 

Chairman Hayden cwas intensely interested that. the FBI Building get under 
construction- as soon as possible and also that nothing interfere, with our trainii^ ' 
facilities at'Quanti^p and that "it would break his heart” if the Committee did 
not provide for the'funds therein. At the conclusion of Magnuson's comments, 
i Scott advised that Senator Hruska spoke up in defense of the item by pointing out 
that law enforcement as a whole had been kicked around quite a bit in the recent 
past and he felt the committee should not be' a. party . to any such tactics and since 
I the FBI was the^ outstanding law enforcement organization and most efficient, that 
funds should be reinstated and the Secret Service facility provided at Beltsville and 
not dubbeddn with Quantico and the funds necessary therefor provided by the 
Senate. Scott stated tl^bthis stopped any further discussion, the funds were ^ 


Senate. Scott stated tlbit^this stopped any further discuss!^, the funds we^e^ ^ 
included and they went on^to' other business. .x 

^ It is recommended that appropriate letters be addressed to C hairman^ . 
Hayden and Senator Magnuson for their efforts in our behalf under tomorrow's 
date, Thursday, .8-4-66. 
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DATE; August 10, 1966 

Tflvoi * 



FISCAL YEAR 1967 

INDEPENDENT OFFICES APPROPRIATION BILL 


Boi A'^lVv 





I received a'.call at 3:30 p. m. this afternoon from SA Supervisor 
Dan Green who is covering the proceedings with respect to this bill on the 
floor of the Senate and he advised'that an amendment which had^been offered 
by Senator Cotton to remove funds for the Tax Court and FBI buildings from 
the GSA item in this bill had just passed the Senate by a vote of 51 to 37. 


Green stated that Cotton was supporled in this amendment by Senator 
Mundt and Senator Hickenlooper, all three of whom indicated their support of 
this amendment based on the untimeliness and on the basis that such funds should 
not be appropriated until after . the Vietnam war so as hot to contribute toward 
the current inflationary trend. 


S Green further advised that Chairman Magnuson of the Subcommittee 

handling this bill and Senator Hruska both spoke in opposition to the amendment 
.^and were highly commendatory of the FBI. in their. comments. 




NO. 

MAV 19«| (4lV«ON 
OlA 0<N. »0. NO. 17 


IPr 


FROM 


SUBJECT: 






UNITED STATES GOVERNMENT 

Memorandum 


MR. MOHR 


N. P. Callahan 





FISCAL YEAR 1967 APPROPRIATION 
BILL PRESENTLY PENDING IN SENATE 


fv ■* 


C 


9 »> 


I talked to Tom Scott this morning with respect to the news report 
that Senator Proxmire was introducing amendments to the independent offices 
, appropriation bill for 1967 which is presently being considered on the floor of 
the Senate to effect cuts in various items, among which are items Tor General 
Services Administration (GSA) for construction of the FBI building on Pennsylvania' 
Avenue. 


Scott advised the writer that Senator Proxmire has approximately five 
amendments he is proposing to introduce on the floor as this bill is being 
considered, which are designed to bring the total amount of the bill when approved 
by the Senate to the amount allowed by the House. Scott also advised that 
Proxmire had sent a letter earlier this week to each member offiie Senate 
advising them of. his proposed action and soliciting support in effecting economies 
through this technique. Scott stated Proxmire attempted this same approach 
on the independent offices appropriation bill last year without success and he 
does not feel that Proxmire will have any success with his amendments this year. 


- 


Scott stated that with specific reference to the FBI, that the GSA item 
iproviding for construction was increased by the Senate over the House action by 
providing $11,320,000 for the initial phase of the construction of the FBI building 
pnd also increased the amount allowed by the House for the Tax Court 
/and two or three other items. Scott stated that Proxmire's amendment with 
regard to the construction item, of course, mentioned along with the others the 
FBI building since the Senate had restored funds not previously approved by the 
House. Scott stated that Proxmire's comments, he did not feel, were derogatory 
with regard to the FBI and he felt if the FBI was not involved in the funds being 
requested by GSA for building, we would not have been mentioned at all. The 
above is submitted for information. , ^ ..... , 

‘'ACTION TO BE TAKEN: ‘ ' not recordc.9 
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I will foll<w-xlosely with Scott as to the ultimate-dispositiomoDthe^ 
; . Senate action on thfs bill. ^ ^ 
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Mr« Guy Davis 
Melrod, Redman and Gartlan 
^^I5TlSonriecUcutirvenue^,W 
Wa^^ton. D. C. 20006 " 

Dear Mr. Davis: 

I ^ans wer to your inquiry regarding inclusion of a banking 
facility in th e^^^ Building , you are advised that the General Services 
Administration has determined that no commercial facilities will be housed 
in this building. 

If further information is desired it is suggested you may wish 
to discuss this matter with the General Services Administration which has 
the responsibility for construction 51 the building. 


MAfUDir 

AOG 111966 


Sincerely yours, 

Edgar Hoover 

^hn Edgar Hoover 
Director 
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Mr. J-: Edgar Hoover, Directdr 
Federal Bureau of Investigatidn 
Department of Justice. 

Washington, D. C. 

Re:- Application to Establ.ish Banking 
Facility 

'Dear Mr. Hoover-: 

I Please advise the undersigned as to the. name. ^ 

of the proper member of your staff' to- whom. an appiicatio 
to establish a banking facility in the new FBI Building 
at 9th. and; D Streets should be. directed. 

Also, please advise, if there is a standard^ 
form for the submission of such art application. 

Very truly yours , 




Guy' Davis 


■ a 
& 

in’j 


'GD/bjt 








0^r>0NAl NO. 
OkA 27 


4^1 




UNITED STATES ^/ERNMENT 

Memorandum 


"TO Mr. Mohr 


FROM ; 



N> P. Callahan 

Electrical JEiEQuiREMENTS. 
NEW^BI BUILDING 


s. 


OATE: 



In connection with the design work for the new FBI Building the 
architects have requested we secure certain information regarding electrical 
requirements in order that our needs can be anticipated and provided for in the 
building. The-following information is desired: 



1. A listing of all present and proposed equipment having 
power requirements other than the normal 110-120 volts 
furnished in regular office space, including voltage, horsepower, 
phase and kilowatt (KW)'requirements as applicable. 

2. A listing of all facilities which will be connected to the 
emergency power-source, including voltage, horsepower, 
phase and KW requirements as applicable (include facilities 
set out under Number 1 above if they are to also be operated 
from the emergency source). 



The most practical manner in which to secure above information is 
to refer this memorandum to each Assistant Director and request afcompilation 
of the individual Division requirements. On receipt of this information from the 
various divisions, the material will be reviewed by the Administrative Division, 
in conjunction with the Laboratory Division, and the over-all electrical require- 
ments for the building will then be compiled. ' j 

tj ! 

RECOMMENDATION: 


Recommend a copy of this .memorandum be furnished to each 
Assistant Director for compilation of the individual Division electric^lrl*equirements. 


1 - Mr. 
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Trotter 

1- Mr. 
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1 - Mr. 


1 - Mr. 
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The Attorney General 

i 

\ 

Director FBI j 

O 

NEW FBI BUILDING__ 


August 19, 1966 


>7 




As you know, the General Services Administratl<^3^ ^ 
requested funds in its fiscal year 1967 ^rppriation in the aiAc^i^ 
$45,763,000 for construction of the new FBI building on Fennsylftmia^ 

Avenue. This request was not granted by the House Approprlat^s'^om- 
mittee (House Rqwrt #1477, May 5, 1966). The Senate Apjro^ij^^s 
Committee in its consideraUon of the Independent Offices Appropri^ons 
Bill containing the General Services Admixdstration appropriation recom- 
mended an appropriation of $11,320,000 to construct the substructure for 
the FBI building. Senate Heport #1433, August 4, 1966, on page 9 stated 
as follows: *The committee is assured that proceeding with the substructure 
at this time, with the above-gracb structure to follow at a later date, should 
not delay the completicMn d the building provided the funding for the above- 
grade structure of some $34,000,000 is made available in fiscal year 1968; 
and possibly several months could be gained by this procedure. *' 

This item was deleted whra the Independent Offices Appro - 
priations Bill, H. R. 14921, was considered on the floor of the Senate. 
Therefore, there are no funds now provided to commence the constructioi^ 
of our new building. Economy ^parently was in the minds d the member^^ 
of Congress in deleting this item. I wish to point out, however, that the 
new FBI building wiU result in a savings to the Government. During testi- 
monSTj before a subcommittee of the Sei^te Appropriations Committee, 
hir. JoeE. :Moody, Deputy Administrator, General Services Admini^ation, 
on May 16, 1966, stated, ^’Occupancy of the new building by the FBI will 
ultimately save the Government approximately $3.3 million anniM^ 
rentals for space released or through the avoid^ce of leasing additional^ 
spacefore^dedactlviUes,.^^^^ 

At the suggestiem of the General Services Administration, 

•we have been in contact witii and I have forwarded letters under today's 
date; copies attached, to Chairman John J. Rooney of our House Appropria- 
tions Subcommittee and to Senator John L. McClellan, Chairman of the 
Appropriatiwis Subcommittee which handles the Department of Justice 
Appropriation Bill soliciting their aid and ^istance In havj^g the amount 

f (Sent direct) ^ 



1 - Mr. Moh; 
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Jased'o: 
r-17-66 


memo.DeLoach to Mr. Tolson 
»NEW FBI BUILDING" 



The Attorney General 


of $11,320,000 for the ccmstructlon of the substructure' of the new FBI 
building included in the FBI appropriation for the fiscal year 1967. 1 am 
calling this to your attention at this time in order that you will be alerted 
should you receive any contacts or inquiries from either of these members 
of Congress with regard to this matter* 

As you know, the FBI is presently housed in congested 
quarters in seven scattered locations in Washington, D. C. This situation 
coupled with ever increasing responsibilities Imposed by Presidential 
directives and Congressional action results. in an almost untenable situa- 
tion. On the one hand our increased responsibilities call for increased 
efficiency, while on the other hand being located in seven locations only 
contributes to lack of efficiency, coordination, and security ^problems. 

Flies and other highly classified documents must be transported on the 
streets of the city which in addition to creating an acute security problem 
causes many delays. 

I ’ 

For some years now, adnew building to house the entire 
FBI has been under consideration. Over four years ago, in April, 1962> 
the House and Senate Public Works Committees approved the construction 
of such a building and Public Law 87-741, approv^ October 3, 1962, 
provided funds for the General Services Administration to purchase the 
land and engage an architectural firm. The Government now owns all the 
necessary land for the site irhich is bounded by 9th Street, 10th Street, 

E Street and Pennsylvania Avenue, Northwest. The architects have been 
proceeding vdth their design work, after initial delays occasioned by the 
necessity of a meeting of the minds concerning the ultimate design of the 
building. At no time was any question raised concerning the Imperative 
need for ade<]aate quarters for this Bureau. 

The General Services Administration in their budget request 
for fiscal year 1966 requested funds to construct this building. It was de- 
leted by the House Appropriations Committee because of alack of construc- 
tion capability in that fiscal year. This Item was restored by the Senate; 
however, in conference it was again deleted, it being stated in the confer- 
ence report "A Tequest for funds will be considered in a supplemental or 
regular annual. appropriation bill If or when GSA is ready to let contracts, " 

From the above it is obvious that the appropriation of the 
necessary money to construct this most needed building has been an off and 







The Attorney General 



on again situation. As each day passes we become more acutely aware of 
our space situation which is creating numerous security problems and a 
most ine^icient situation. 2 would urge your full support in the current 
endeavors to have funds restored to commence construction of the FBI 
building in the fiscal year 1967. 

Enclosures (2) 

1* Mr. Ramsey Clark (Enclosures 2 ) 

Deputy Attorney General 

1 * Mr. Ernest C. Friesen, Jr. (Enclosures 2) 

Assistant Attorney General for Administration 
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Honorable John L. McClellan 
United States Senate 
Washington, D. C. 20515 


August 19, 1966 

1 - Mr. Mohr 
1 - Mr. DeLoach 
1 - Mr. Wick 
1 - Mr. Callahan 


BY SPECIAL MESSENGER 

My dear Senator: 2' f 9^ ^ ^ 

The Federal Bureau of Investigation Is presently housed In 
seven separate locations scattered throughout Washington, D. C. 

In an effort to remedy this most undesirable situation, plans have 
been under way for some time to provide a new building to house n 

our fimctlons. Funds for the construction of the first phase of ^ 

the building (substructure) were recently deleted by the Senate from '^1 x 
the Independent Offices Appropriations Bill for Fiscal Year 1967 CD S 
(H.R. 14921). ^ I 

By way of background, the House and Senate Public Works f) ; § 
Committees approved such a project In April 1962, and the 1963 / /j x 

fiscal year appropriation for the General Services Administration ^ fl 
contained funds for the acquisition of the site and preparation of II 
plans (Public Law 87-741, approved October 3, 1962). The site is U 
bounded by 9th and 10th Streets, Northwest, and Pennsylvania 
Avenue and E' Street, Northwest. All of the land has since been 
acquired by the Government and an architectural firm has been pro- 
ceeding with the design work. 

*BE0-5 

The General Services Administration in their appropriation . 

request for Fiscal Year 1966 Included funds for the construction of 
this building. The House deleted this on the basis that the General JU 
Services Administration would not be able to award a contract for ’ 
construction during that fiscal year (House Report Number 320, a 

May 6, 1965). The Senate restored the requested funds but In ' Iti 
coiderence the funds were again deleted. The Conference Report 
(Report Ifumber 727), however, states ”A request for funds will be iJ * 
consideredin a supplemental: or regular annual appropriation bill ^ 

If or wh en GSA ,ls ready to let contracts. " 

1 - Attorney General ^ 1 - Mr. Ramsey Clark ao 
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1 - Mr. Ernest C. Frlesen, Jr., Attorney General 

\ Assistant .Mtorne^ General for Administration » .A * 

NOTE: Based on memo Mi^ DeLoa 
V Mr. Tolson 8/17/66 ^'NEW^"'’ """ 
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Honorable John L» McClellan 


In their appropriation request for Fiscal Year 1967 the 
General Services Administration requested $45, 763, 000 for the 
construction of the new building. This request was not granted 
by the House Appropriations Committee (Bouse Report Number 
1477, May 5, 1966). The Senate Appropriations Committee 
recommended an appropriation of $11, 320,000 to construct the 
substructure for the FBI Building. Senate Report Number 1433, 
August 4, 1969, on page 9 states as follows: 

’The committee Is assured that proceeding with the 
substructure at this time, with the above-grade. structure to 
follow at a later date, should not delay the completion of the 
building provided the funding for the above-grade structure of 
some $34,000,000 Is made available in fiscal year 1968; and 
possibly several months could be gained by this procedure* " 

On the floor of the Senate this Item was deleted when 
the Independent Offices Appropriations measure, H.R. 14921, 
was considered. 

It should be noted that the new FBI Building will result 
In a savings to the Government. During testixhony on May 16, 
1966,before a subcommittee of the Senate Appropriations Committee, 
Mr. Joe K. Hoody» Deputy Administrator, General Services 
Administration, stated 'Occupancy of the new building by the 
FBI will ultimately save the Government approxlnately $3.3 
million annually In rentals for space released or through the 
avoidance of leasing additional space for expanded activities. ” 

As pointed out above, the FBI Is In dire need of a 
building to house Its functions which are now crowded Into seven 
separate locations In Washington, D. C. This situation results 
In a lack of efficiency and a very definite security problem In 
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Honorable John L« McClellhn 


that a large volume of highly confidential and classified security 
documents must be transported on the city streets to and from 
these locations. The responsibilities Imposed upon this Bureau 
by Presidential directives and Congressional action only further 
Increase our awareness of the Bur eau*s very second rate space 
situation and resulting security problems. 

I 

We would appreciate any assistance which you may be 
able to render in an effort to have Included In the PBI appropriation 
for Fiscal Year 1967 an amount of $11^320,000 for the construction 
of the substructure of the new FBI Building. 

' t ' 

Sincerely yours, 
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UNITED STATES GOVERNMENT 


Memorandum 


TO : The Director 

FROM : N. P. Callahan 

SUBJECT; The Congressional Record 



DATE: Ao^usr" 9j /9U 


. Pages 17810-17811. The Senate began consideration of 

H. R. 14921, independent offices appropriations for fiscal year 1967. Tn^^^ 

.expect to complete action on this bill today. This appropriation i 

■funds for the ^BI building at Quantico and the new building. 
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>JOT RECORDED 

102 AU6 w ihh6 


In the original of a. memorandum captioned and dated as above, ithe Congressional 
Record for^ ^ y reviewed and pertinent items were 

marked for the Erector's aUention. This form has been prepared in order that 
portions of a copy of the original memorandum' may, be clipped, mounted, and placed 
in app 
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UNITED STATES GOVERNMENT 


Memorandum 


c% 


TO ! 
FROM : 
BJECT: 



MR. MOHR 


N. P. Callahan 


DATE: August 10, 


FISCAL YEAR 1967 ^ 

INDEPENDENT OFFICESi^PPROPRIATION;BILL 



Tftt. ^ . 





SA Supervisor Dan Green of this*division who has been in the Senate 
gallery today during the consideration of the captioned bill just telephonically 
advised that Senator Proxmire's amendment to reduce the construction funds 
being requested by General Services Administration (GSA) in this bill had been 
put to vote and defeated 43 to 42. 



Upon inquiry- Green advised that during the consideration of the 
amendment Subcommittee Chairman Magnuson and Senator Allot spoke out 
a^inst this amendment indicating that the Subcommittee consideration of this 
n^atter had made it clear that these funds were justified and should be provided 
GSA for the^BI building so that it could get under way as it was badly needed. 
Senator Proxmire ana Senator Williams of Delaware, speaking in support of the 
amendment indicated they were doing so because they felt the appropriating of 
these funds at this time would lend to the inflationary trend that is occurring 
and that the needs for the buildings being provided for have been in existence 
for some years and felt that another year would not seriously hamper the 
operations of the agency involved. 






Green also advised that Senator Williams had indicated his intention 
to introduce an amendment as a result of the Senate action on Proxmire’s 
Amendment which would require Presidential certification as to the need for the 
buildings for which funds are provided for in this bill. Green was instructed to 
remain in the gallery to follow the developments with respect to this amendment 
and be particularly alert to any discussion involving the FBI in connection 
therewith and advise the writer as soon as action had been taken on the amendment. 


ACTION TO BE TAKEN: 


We will follow this matter closely and keep you advised ^.^c/^lopmerits. 

m 

NPC-.jUt^ ... ^ , 

(3) , ‘ ]/t' CT ' 

1 - Mr. Tolson ^ vo' ^ 
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The Senate recently deleted funds to begin construction of th e/FJBl > 
Biiiidjng fgftm H, R* 14921 whlch contained appropriations for the”^ 
tleheral Services Administration* 1 am very much disturbed by this X/ v 
action and \?ould like to request your kind assistance in having funds , ^ * tP 
for this purpose, $11,320,000 included in the FBI appropriations for , , 4’ ^ 

fiscal year 1967. 

The FBI is now crowded into seven scattered locations in 
Washingt(m, D. C. With their ever Increasing work load and tremendous 
responsibilities bearing on the security of the country, this situation is 
causing them untold problems from the standpoint of efficiency and the 
security of the most confidential matters. Another very pertinent point 
which should be considered is the savings to the Government to be ef> 
fected by the construction of this building. Please note the testimony 
on 3day 16, 1966, of Mr. Joe £. Moody, Deputy Administrator, Gene^ ^ 
Services Administration, b^ore a subcommittee of the Senate Appro^ia^ 


tions Committee, lie states, "Occupancy of the new building by tUS jBI 
will ultimately save the Government approximately $3.3 million ^gngally^ 
in rentals for space released or through the avoidance of leaslngac^- ^ 
tional space for expanded activities. " ^ ^ 2 ’ 

C) 

Over four years ago the House and Senate Public Works Cc§hmij^ees 
approved the construction of anew building along Pennsylvania Avenue^o 
house the entire FBI. The Congress appropriated funds to the General 
Services Administration for fiscal year 1963 to acquire the site and pre- 
pare plans. After many delays because of design problems, this aspect is 


aelaya becwa 


now well under way. All jof 

The General Services Adminls^GS^ requested constructidit^unus 
for fiscal year 1966 but this was denied by Congress. I note, however, 
that the conference report (House Report No. 727, dated August 4, 196 5) _ 

contains the following comment concerning this request: "A request fdlT~* 

funds will be considered in a supplemental or regular annual approprla- . _ ^ 

Mr. Torscn ^ ready to let contracts. " 

.Mr. Del^aeh^M. . | ^ 

Mohr j »jhl8 year the Senate Appropriations Committee recommended 
fi, Sfp^ rpfb yal of $11,320,000 to construct the substructure of the building. I, 

Mr. Cai!ahara^*e wltti tMs sction; however, as you know the Senate deleted this itenff 
Mr much of the opinion that this amount should be xnade av^able ^ 

Mr. ZKlfscal year 1967 to begin construction of this desperately' needed 
Mr, iioson jBtimcture. To accomplish this,! strongly recommend that you give Mr » ' 


” 


ir! consideration to including this amount in the appropriation 


ir. Tavil -.M 
[i, TroUcrJ 
e, RoortV-J 

1 HoJmes„ 
Gandy 
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iscd year 1967 for the FBI. Any conetd^rntlon you may be able 

ngmest would be most appreciated, /}r 

“Mr. Mohr Based on memo DeLoach to Mr. Tolson 

a - Mr. Wick 71 -Mr. DeLoach 8-17-66 "NEW FBI BUILDING" 
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Memorandum 


CS^'EM.,IICO. 27 

UNITED STATES G' 


RNMENT 


: Mr. Callahan 
FROM ! J. J. Casper/ 




V VIO 

Subject^ELECTRICAL RE QUIR EMENTS 
•NEW ^gl^BUlL'DlNG 




DATE; August 24, 1966 


TqIsCA mm 

OoLoocKa 

■ --- . - 

Cqsp«r^ 
CallOhan A 
Ccnrgd -mm 
felt 




T -L 

mmm 

Tgvel aiwuM.-i 
Tcottep^— — 
T«le, ftooiB , 

Con4y 


Reference is made to memo Callahan to Mohr, dated 
8/12/66, and captioned as above. 

Set forth below is a listing of all present and proposed 
Training Division equipment having power requirements other than 
the normal 110-120 volts; 

Instruction Unit 


Projection Room (adjacent to the 2-100 men classrooms )- 
a 220 volt outlet for a carbon arc li^t movie projector similiar to the 
one presently located in the projection booth of classroom #1, Room 5231, 
Justice Building. 

Auditorium 


Projection Room - a 220 volt. outlet for a carbon arc 
movie projector similar to the one mentioned above. 

Physical Training 

Therapeutic Room - a 220 volt outlet for a Burdick Heat 
Cabinet, 3240 watts, or a comparable type heat cabinet. 

3 

The , above listed 220 volt outlets do not need to be 
connected to the emergency power source. 

The following listed rooms should be connected to the 
emergency power source; 




Office of Assistant Director - emergency lighting 

REC-9 

. CONTINUED - OVER 

0/f=> 

(iij6 9.8 ^97® 


,il - Mr. Moran 
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Memo Casper to Callahan 
Re: Electrical Requirements 
New FBI Building 


Secretary and Reception Room - emergency lighting and 
power for electric typewriter 

Classrooms (Two for 100 students each) - emergency 
lighting for both classrooms. 


RECOMMENDATION: 


This memorandum be forwarded to the Administrative 
Division for their consideration. 
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UNITED STATES GOVERNMENT 


TO MR. TOLSON 

FROM : J. P. MOHR 

O 

SUBJECT: NEW FBI BUILDING 


DATE: 8/19/66 



T «vel 



The Director approved my delivering to Chairn4a!h Jolm 
Rooney a letter in connection with the new FBI building suggesting 
the possibility that funds for construction of the substructure be 
included in our appropriations request for fiscal year 1967. 

I called Mr. Rooney *s office this afternoon and talked to 
his secretary, Mrs. Jenalee Nivens, and she told me that Chairman 
Rooney would not be in his office at all this week or next week. She 
said that, not for piibllcation, the Chairman was going to the country 
to^est up for a week or so. She told me she would call me when he 
goPback and an appointment could be arranged to see Chairman Rooney, 


The foregoing is submitted for your Information and to 
e:q)lain why it will not be possible for me to deliver the letter to 
Chairman Rooney for at least a week. 
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T'r Mr. Callahan 
1‘ r Mr. DeLoach 


JPM:ers at 
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COPY SENT TO MR. TOLSON, 
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, c>c> ^ I ^ ^ 

y W, JJ^lUlams 

' y Case and Company, Lie, 

a^OJl^imaJ^oUding^^ 

Cleveland. Ohio 44115 

Dear Mr. Williams: 

This will acknowledge receipt of your letter dated August 18, 

1966, addressed to Mr, James Benedict, who is currently on vacation. 

You requested his reaction to a device manufactured by Supreme Steel Equipment 
Corporation for the filing and retrieval of bulk documents as a possible 
alternative to the Bureau's present filing methods. 



The device is interesting, but not believed adequate to meet 
the needs of the Bureau in handling the large volume of files in our collection 
(over five million at the present time). The professed greatest advantage 
to this system is the elimination of refiling in exact numerical sequence. 

L appears to utilize expensive equipment for this objective and we cannot 
agree to the supposition that filing in numerical sequence is not necessary 
or desirable — at least in our system. There are other disadvantages that 
we feel militate against its application to our system, but we do appreciate 
your calling it to our attention. 


io 
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You also requested that you be advised of the purpose of a 
proposed escalator between the fourth and fifth floor fillip areas in the new 
milding. The primary purpose of this escalator is for the speedy movement 
of personnel whose work requires them to use the records of the various 
units located on thdse two floors. I'm sure you realize that we have about 
1200 employees in the Records Branch, the majority of whom will be working 
3n these two floors and will be required by their duties to go frequently from 
me floor to the other. The escalator should provide faster movement than 
:ould elevators and less congestion than stairwells. 


;; I trust the above information answers your questions. Again 

^we appreciate your interest and if there 4s anything else you would like us 
I to consider, please don't hesitate to recontact us. 
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mail room I 


Sincerely yours. 


L. W. Brady 
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440 HANNA SUILOINO 
CLEVELAND# OHIO 44I1S 



August 18, 1966 

James Benedict 

, eral Bureau of Investigation Bldg. 

‘2nd and 0 Sts., Southwest 

Washington, O.C. 0 , . 

OearJi.: 0 ! ^ C. 

Following the period -that we were in Washington to 
study the details of procedure and flow of work, we have 
conducted an exhaustive review of the various tnechaniscns 
currently pp. Jbhe^.„rn,arket that can be used in document hand- 



Although it is not one of the systems with which we 
are directly concerned, we ran across Xa device for. the 
filing and ctppmpH a<; f.hniigh 

It might have considerable advantages, possibly in your 
application, since it handles files of bulk, conserves space 
and allows files to be located rapijdly without the careful 
and time-consuming practice of refiling in exact numerical 
order. The attached brochure of the manufacturer will, I 
believe, give you much of the detail as to how these benefits 
are achieved. 

I 

Perhaps' you have already heard of this and your evalua- 
tion has found it inadequate to meet the needs of your or- 
ganization. If not\you might want to look into it further. 
It is Vnanuf actured b' ^Supreme Steel FQulDjient-Cpro.QLr.a,tion. 

170 53rd St., "B rooklv^Neui ToTk" 11232. The individual who 
'can provldb you with morS\.complete information is Irwin L. 
Moss, Director, S/stems Division. 

We would be interested in learning of your reaction to 
^his as a possible alternative to present filing: methods. One 
the document flow systems which we are considering is that 


fAKy' • returning files 
that you might, by 


to the filing unit. If it were possible 
a sysigm of this type, eliminate ^e,^de^tailed 
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‘'vjVlr. James Benedict 
' F^aderal BurejjJ^of Investigation 



sequential basis for filing within a file section, it would 
have considerable influence on this portion of our recommenda- 
tions. 

At present, we are in the process of preparing a preliminary 
report containing our recommendations concerning the mechanical 
handling operations that the architects should consider in de- 
veloping their plans. This is scheduled for presentation to 
C, F. Murphy Associates on the first of September or shortly 
thereafter. We would appreciate hearing from you at your ear- 
liest convenience so we can incorporate any pertinent points 
in this presentation of our findings. 

Incidentally, we are advised by Mr. Burgee that an escalator 
has been requested for movement of personnel between the fourth 
and fifth floor filing areas. We do not understand how this 
fits into the picture, but if it is to be there, it would alter 
our comparative evaluations of methods for handling document 
flow between these two areas. Would you let us know as much 
of the purpose of this escalator as is possible? It also 
would alter our comparative evaluations. 

We will look forward to meeting with you again in the near 
future. We have some unusual' systems in mind 'which should prove 
extremely interesting to discuss. 


WJW;kb 

cc: Mr. James Reid, 
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Thank you for your letter of August 27th and for 
giving me the benefit of your thinking conceridng the new FBI 
buildinge 

Asyou know^ DeLoacb and Mr« McCaughey, as 
well as you and DeLoach, discussed this matter sever^ weeks 
ago. Quite frankly, the situation has not changed since these 
conversations. Our need for adequate facilities continues to 
bo imperative if we are to successfully carry out the growing 
responsibilities assigned us. Being housed in congested 
quarters in seven locations scattered throughout Washington 
has caused many problems which only Increase as our work 
load espands. Kot only is the lack of space detrimental to 
efficiency and coordinaUem, but it also creates a serious 
security situation. To do our work, it is necessary to transport 
files and other highly classified documents tlirough the streets 
of the city from one location to another. The security aspect 
this, together with the inevitable delays, places us in a 
xjiost xmdesirable position* 

A new building to house the entire operations of the 
F'BI here would also result in a savings for the Government. 

On May 16, 1966, Mr. Joe E. Moody, Deputy Administrator, 

NOTE: Senator Mundt is on the Special Correspondents' List on a 
first-name basis. He has been contacted by phone and in person 
frequently by Messrs. DeLoach and Wick, who talked at length with 
him. The latest was on 8/23/66 at MemoriM Services for the late 
Fulton Lewis, Jr. 
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1 - Mr. DeLoach ^ 

1 - Mr. Callahan ^ ’ i 
1 - Mr. Jones 
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General Services Administration, testified before a sub- 
committee of the Senate Appropriations Comi^ttee. Ho 
advised the subcommittee that "occupancy of the nev/ 
by the FBI v/ill ultimately save the Government apprmdmateiy 
S3, 3 million annually in rentals for space released or ^ough 
avoidance of leasing additional space for expanded activities. 

For years now, a new building for the entire FH 
has been under consideration, and at no time has any question 
been raised as to our pressing need for these quarters. I 
would, therefore, be most appredative of any assistance you 
may bo able to give in this matter. 

Sincerely, 



KARL E- MUNDT 
madi$<Sn. sou?h 

r!u mccauohcy 

ADM|M$TflATlVS ASSISTANT 
ABEROtEN. sow™ DAKOTA 

robcrta van box 
CXECWTIVC secretary 

ABERDEEN. SOWm DAKOTA 

WALTER C. CONAHAN 
VitCSS SECRETARY 
LCOUL south DAKOTA 
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WASHINGTON, D.C. 


August 27, 1966 
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Mr. J. Edgar Hoover, Director 
Federal Bureau of Investigation 
Department of Justice 
Washington, D. C. 


Dear Edgar: 


^oiLh/Af^ 



Thank you for your thoughtful axid encouraging reply of 
August 24 to the letter vhich I vrote Deke. Deloach on. August 20, 
vith regard , to a letter I received from Mrs. Stepton; I felt, as 
I always have and do, that ±i is far preferable to pass this infor- 
mation on to you folks in the FBI instead of encouraging people to 
do their own amateur jobs of investigating or to approach it through 
some type of public hearing. If there is "gold in them thar hills," 
Edgar, you folks viU find it! 

Please suggest to Deke that he come up on the Hill one of 
these days vith regard to your new FBI facilities which got caught up 
in a legislative maelstrom the other day and delayed by a breakdown 
of appropriate communication with your many established friends up 
here . I have talked to Senator Hruska and others about this, and we 
are confident the situation can be corrected either in an early supple- 
mental bill or by an expedited construction program funded next year. 
Prcm where we sit, it would seem that includiixg it in one of the sup- 
lementals coming up within the next month or so vovCLd be the optimum 
pproach, but we could use a little guidance from Deke concerning your 
esires . 
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p With best wishes and kindest personal regards, I am 

Cordially your 

sH^XPr-pROS. 



;. Mundt / / // 

Senator ^ ^ 
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NEW FBI BUILDING 
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The following is submitted in answer to the Direpior's inquiry 'regarding 
the status of funding for the new FBI Building. ^ 

The Congress appropriated $12,265,000 in fiscal year 1963 to acquire 
the site and engage ' an architectural and engineering firm to draw up the plans 
for the new building. Since that time the General Services Administration (GSA) 
has purchased the site directly -across Pennsylvania Avenue from our present 


I building and demolition of/ei!^1ng buildings is under way. The architectural firm 
of C. F. Murphy Associates, Chicago, Illinois, was awarded the contract for design 
of the buildingiin 1963. The tentative architectural drawings were submitted to 
GSA on 9/7/66 for review which is now in progress. 

GSA requested necessary construction funds in the amount of 
$45,763,000 in the 1966 fiscal year budget. This request was deleted in the House 
of Representatives but was restored in the Senate. However, these funds were 
later deleted in conference when it was determined that GSA would not have 
"construction capability’Vin fiscal year 1966, thatds construction plans were not 
far enough advanced that GSA would be able to award the contract by 6/30/66. The 
conference report contained the following comment, "A request for funds, wilLbe 
considered in a supplemental or regular annual appropriation bill if or when GSA 
is ready to let contracts. " 

GSA requested funds in fiscal year 1967 in the amount of $45,763,000 
for construction of the new FBI Building. This request was deleted by the House^ 
^Appropriations Committee. The Senate Appropriations Committee recommended ' j 
an appropriation of $11, 320,000 in the GSA budget to construct the substructure 
for the FBI Building. The Senate report reflects the following concerning the above, 
"The committee is assured that proceeding with the substructure at this time, 
with the above-grade iSstrubtUf^, to follow at a later date, should not delay the com- 
pletion of the building ^rq^<|ed the funding for the above-grade structure of some 
$34,000,000 is made available in fiscal year 1968; and possibly several months 
ll'should be gained this j)r9cedur.e,'"'^This.item was deleted when the GSA budget 
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Memo J. P. Mohr to Mr. Tolson 
RE: NEW FBI BUILDING 


\Was considered on the floor of the Senate. Therefore, no funds have been provided 
to commence construction of our new building. 

Subsequently on 8/16/66 Mr. R. T. Griffin, Assistant Administrator, 

GSA, contacted the Bureau. He advised that the Administrator of GSA^felt very 
strongly that funds for the new. FBI Building should be made available during this 
.fiscal year if at all possible ^d had discussed this matter with Speaker McCormack, 
House of Representatives. He said the Speaker is enthusiastic about the prospects 
ofliaving the necessary appropriation passed in this session of Congress. He felt 
■ that the best way to accomplish this is to have the necessary initial funds 
($11,320,000) included in, the Bureau's budget appropriation and suggested Senator 
, . John McClellan, Chairman of the Senate Appropriation Siibcornmittee handling; our 
' appropriation, be specifically requested to include such an item. Speaker McCormack 
felt that if this item were inserted by the Senate and referred to the 'House, it would 
.[have smooth sailing. The Director approved contact with- Senator McClellan in this 
regard by Mr. DeLoach and myself. We saw Senator McClellan. on 8/17/66. and he 
indicated he would have no objection to including the necessary initial funds in our 
' appropriation. He suggested, however, that his position in favoring this measure 
would be greater if we could, successfully have it passed in the House first. He 
stated, that regardless of what took place in the House, he .would attempt to be of 
every possible assistance in getting this measure included in our appropriation in 
the: Senate. We thereafter saw Speaker McCormack and explained to him the position 
of Senator McClell^. Speaker McCormack then telephonically contacted Congressman 
John Rooney, Chairman of our appropriations subcommittee and explained the problem. 
He stated he would personally appreciate any assistance Rooney could render by having 
this measure placed in our 1967 fiscal year appropriation. Speaker M&Cormack 
stated Rooney indicated he would do what he could in this regard. 

Thereafter on our return to the Bureau, a conversation was had with 
Griffin,, GSA and he was advised of above facts. It was indicated that GSA should 
take steps at this time to contact Congressman Joe Evins, Chairman of the sub- 
committee which handles GSA appropriations. Griffin stated that he and the 
Administrator would get in touch with Evins within the next two days. The Director 
thereafter approved preparation of letters to Senator John McClellan and Chairman 
John Rooney, requesting assist^ce in having funds included in the Bureau's 1967 
. fiscal year budget, to begin construction of the new FBI Building. The letter to 
McClell^ has been delivered. I have tried on a number of* occasions to see Rooney 
but he was out of his office and had gone to the country for a rest. I have made 
; arrangements with his secretary to advise me when he is available and will deliver 
the, letter at that time. 




KARU e. MUNDT 

MAD]$Ori SOUTH DAKOTA 


^ R/U MCCAUOHCY 
^ - AOMfKLSTKATlVC ASSISTANT 
ABEItOCCN. SOVTH DAKOTA 

ROBERTA VAN BECK 
CXECUTIVK SECRCTANY 
ABCROCCNk SOUTH DAKOTA 

WALTER C. CONAHAN 
MESS SECRETARY 
UOUL SOUTH DAKOTA 
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WASHINGTON, D.C. 
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Mr. J. Edgar Hoover, Director 

Federal Bureau of Investigation / 

Department of Justice 
Washington, D.C. 

iteariEJdgar: ' " 

' 'Ihanlryou very' much -indeed for your good let-^3^f 
September 8 and the pertinent information vhich you^upplieS^' 
therein in response to my request. 


‘I, am going to check around vithT^nator Roman Hruska^ 
and some of the other Appropriations Committee members vho * 
are faithful friends of the FBI to see vhat next step mdLj^ht 
best be taken to expedite construction of the nev facilities 
which you so obviously require - and which, actually, can be 
supplied by, the Government at a net savings to the American 
taxp^er. ■ 

Jt was helpful of you to provide me with this direct 
and authentic information and I assure you I shall do whatever 
I can to be helpful in trying to move forward with the impor- 
tant .Job of jproviding the FBI with the necessary and adequate 
quarters which it so richly deserves. 

,"‘T* 

With’^st wishes , and kindest personal I'egards, I am. 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 

MR. MOHR 

DATE; August 18, 1966 

FROM : 

N. P. CALLAHAN^j/^^-^ 


SUBJECT: 

NEvP PBI BUILDING 
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Reference is made to Mr. DeLoach's memorandum of August 17th 
captioned as above reporting results of contacts with Senator McClellan and' 
Speaker McCormack with regard to efforts.to have funds for the construction 
of our new building in the amount of $11, 320, 000 restored in our regular 
appropriation bill. This memorandum indicated letters were being prepared: 
to Senator McClellan, Congressman iRooney with^whom Speaker McCormack 
spoke and a suggested letter from Chairman Hayden to Senator McClellan. 


The letters referred to above are attached for the Director's 


approval. 


Upon approvaVit is recommended that the letter to Chairman 
Rooney be personally delivered by you at which time you can orally fill him in 
with regard to this matter. 


1 - Mr. Mohr (sent direct) 

1 - Mr. be Loach (sent direct) 


It is recommended the letter to Senator McClellan and suggested 
letter from Chairman Hayden, to McClellan be delivered by Mr. DeLoach. 

- s« 08 S»* caatass:^ 
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Memorandum N. P. Callahan to Mr. Mohr 10-11-65 revealed that 
General Services Administration (GSA) was arranging with the new building 
architects to retain a commercial firm to survey Ident and Files and 
Communications operations to determine various types of conveyor and 
pneumatic tube equipment and systems that. could be employed and the avail- 
ability of such equipment for use in the new FBI Building. 

\ 


Case and Company, Cleveland; Ohio, was retained, conducted their 
survey, and has now made a report of their findings. We have reviewed the 
report and the Went portion recommends, in substance, that we be limited to. 
the building llrflooriyertical conveyor, supplemented by a five -floor (or 
possibly a four-floor, eliminating civil files) pneumatic tube system. 


This ds. definitely inadequate. As previously requested, we should 
have our own five-floor vertical conveyor completely devoid of toe building 
conveyor. Our workload consists of the processing of approximately 27,000 
to 30, 000 fingerprint-cards and 9, 500 name checks each day. When con- 
sidering index cards,:, master fingerprint cards, and fingerprint jackets 
accompany these current fingerprint cards through Division while being 
processed, it is estimated that in excess of 100,000 pieces of work are 
continuously flowihgj through our Division each day. This work load shoulq»be 
transported by our own five-floor vertical conveyor and noton toe 11-floor 
building conveyor in order to avoid potential build-ups or bottlenecks, on 
building conveyor. The 11-floor conveyor should, however, enter our space 
for our use (1) fpr transportation to other Divisions, such as Files and Com- 
munications, Laboratory, etc. and (2) as an auxiliary system ih^the event of 
a breakdown of our vertical, five-floor conveyor. We should also have a 
horizontal con veyorisy stem to transport the work internally, particularly in 
our larger sections. 
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Memorandum to MR. TROTTER 
RE: New FBI Building Pneumatic Tube 
and Conveyor Survey 

A pneumatic tube system is hi^ly desirable for expediting specials, 
signature correspondence, etc. , but it would not be practic^ to depend'on 
this type of system to handle our regular flow of work. We need a conveyor 
similar to what we presently have. 

In summary we need: 

1. Our own five -floor vertical conveyor. 

2. Access to the 11-floor building vertical conveyor. 

3. Some type of horizontal conveyor system through- 
out our space. 

4. A pneumatic tube system for our "specials" and 
correspondence. 

RECOMMENDATION: 

Refer to Administrative Division (new building co-.ordinator) for 
handling in connection with our new. building needs. 
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SUBJECT: PROPOSED NEW FBI BUILDING 




DATE: 10/3/66 
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Acting AG Ramsey Clark called me late Sunday 
afternoon, 10/2/66, and> stated he would' appear before the 
Senate Appropriations Committee on 10/3/66 in connection with 
the Justice Department appropriations. 

Clark stated he had noted with some interest 
information relative to %the proposed new FBI Headquarters 
Building, and .the fact that Senator John McClellan would 
probably Include language in the Justice Department appro- 
priations to Include the substructure of this building. Clark 
J asked if the Director still felt keenly about getting the 
I building started as soon as possible. 


. I told Clark that the Director felt very strongly 

I about the new building, particularly Inasmuch as there was 
' a lack of security at present in that our work is currently 
scattered about in five different buildings, necessitating 
frequent transfer of files and communications back and forth. 

I stated that, very frankly, the Director had pointed out to 
Senators Hayden, McClellan and Magnuson the fact that con- 
struction of the new building would eventually save the t 

government considerable funds. 

Clark stated he would hit this matter head'-bli?^1i*®®®*^ 
his testimony. He mentioned that be was all for it. 

IG OCT 6 :1366 

ACTION: 

For record purposes. 
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N. P. Callaha^^ 

"^EW FBI BUILDING— SENATE APPROPRIATION 
'^SUBCOMMITTEE CONSIDERATION FOR INC LUSION 
IN FISCAL YEAR >1967 APPROPRIATION. BILL FOR 
STATE, JUSTICE, ETC. 
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As reported in my memorandum to you of .10-3-66»,c^e(^nat^ij 
Subcommittee hearing the State, Justice Bill, in consider i^r^nclusio^merein 
of the sum of $11, 320, 000 for construction of the substrud^re ofthemew FBI 
buildingjhad asked General Services Administration to'submit toj^e gjcpartment 
for inclusion in the record a justification for. this item. ” 

Bill Schmidt, Commissioner of Public Buildings, General Services 
0 \ Administration, furnished the writer with a copy of the attached statement of 
justification which he has furnished to Jack Brown for inclusion in the record 
pursuant to the Subcommittee’s request. 


With regard to the $14, 205, 000 reflected as funds having;been. made 
available in the fiscal year 1963 and 1964, Schmidt advised upon inquiry that.the 
1963 appropriation provided an amount of $12,265,000 and the remainder of the 
funds totalmg the $14, 205,000 were allocated from other funds available to 
General Seryices^Axtoinistration toward the necessary . expenditures for site 
acquisition and Architectural expenses. 

Thd^abov^fg submitted for information and record purposes. 


Enclosure, i 
NPCrjlka/W 
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WASfflNGTON, D. C. FBI BUILDING 


The FBI Building was authorized in 1962 under a total limit of cost of 
$60, 000, 000. Funds totaling $14, 205, 000 were made available in 1963 
and 1964 for acquisition of a site, design of the building, and supervision 
of construction. A site on the north side of Pennsylvanigt Avenue across 
from the Department of Justice Building was acquired in 1963 at a cost of 
$11. 9 million. Much of the site has been cleared to make way for construction 
of the new building. 

f 

Design of the building was started in June, 1963. Working drawings and 
specifications for the substructure will be completed in February, 1967; 
permitting invitations for bids in March and a construction award in June. 

The building is being designed in keeping with the Pennsylvania Avenue plan 
concept as developed by the President* s Pennsylvania Avenue Advisory Council. 
Its early construction will provide the stimulus for further development of 
the Avenue Plan. 


By proceeding with the substructure of the FBI Building, with the above-grade 
structure to follow at a later date, should make it possible to gain several 
months in the construction time for the total building, inasmuch as the sub- 
structure plans can be completed several months ahead of the total building 
design. The estimated cost of the substructure to the first floor slab for this 
building is $11, 320, 000. Construction costs in the D. C. area have been 
increasing at the rate of 2. 3% a year since the FBI project was authorized, and any 
further delay in starting construction. can only result in increased costs. 

The Building will provide a headquarters for FBI, now housed in 7 scattered 
locations. Also, it will permit the consolidation of various Department of 
Justice activities into the Justice Building in 215, 000 square feet of space 
which will be vacated by the FBI. In addition, when'the 357, 000 squre feet of 
space occupied by FBI in Federal Office Building No. I ds vacated, further 
consolidation of scattered components of the Department of Health, Education 
and Welfare which are located in the Southwest Washington area can be made. 
Occupancy of the new building by the FBI will ultimately save the Government 
approximately $3. 3 million annually in rentals for space released or through 
the avoidance of leasing additional space for expanded activities. 


An early construction start on the FBI Building will go a long way toward 
helping to reduce GSA's over-all rental bill in the National Capital Region 
which now exceeds $38 million per year, more than enough to pay for the 
construction of a building the size of the James Forrestal Building. The annual 
rental savings of $3. 3 million with construction of the FBI Building will amortize 
its construction cost over a period of less than 14 years. Each year of delay 
in construction will increase tji^ost by more than a million dollars. 




O^tlONAV rORM NO. It 
MAY I to ftiTlON 
OSA OCM. MO. NO. %f 




UNITED STATES GOVERNMENT 

Memorandum 



TO 


FROM 


SUBJECT) 





DATE: October 4, 1966 


Cal*_— 

Ra<*n 

$UlUv«A mmm 

T«v«l 

Tratttr..>i_i 
T»la, fioom ^ 
Halmti _ 
Cat)4y —I 



FBI APPROPRIATION REQUEST 
FISCAL YEAR 1967 
PRESENTLY PENDING IN SENATE 


Bill Kennedy, the Senate Appropriations Commiitee Clerk for the 
Minority, telephonically contacted the writer this, morning and stated that in 
connection with the contemplated action on the part of the a^committee to 
include funds for the construction of the substructure of the ^BI Building in 
the amount of $11, 320, 000, he had prepared a short memorandum to Senator 
Margaret Chase Smith, the ranking Minority member, giving the background 
on this item. 


^1 


As he read it hurriedly on the phone I detected two or three figures 
that were in error and some other items and he asked the writer if he could 
come to his office and look the memorandum over so he would not be giving 
Senator Smith any misinformation. 

Upon reviewing the statement prepared by Kennedy which was 
very brief, it was noted he left out a couple of points set forth in the letter to 
McClellan from the Director which were excerpts from the Senate Committee 
Report and the testimony of Deputy Administrator of the General Services 
Administration whereupon Kennedy asked the writer if he would assist him 
in rewriting the memo for Senator Smith. Attached is a copy of the rewrite 
which was furnished to Kennedy. 
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‘Kennedy also advised during our discussion of this matter that 
Chet Wiggin indhe office of Senator Cotton who was responsibile for knocking 
this item out of the Independent Offices Bill in August had indicated to Kennedy 
that it would strengthen his, Wiggin’s, position with Cotton if DeLoach would 
give Wiggin a ring and restate the Bureau’s urgent desire to have these funds 
included in this bill. Mr. DeLoach was advised of this and indicated he would 
call Wiggin immediately. so. 


BilPKennedy advised the writer he would kee p me advise d. 3 «ith 
' ’ ’Tan the Senate>^he above/is 


regard to developments, with respect MU Jin the I 

submitted for recorded information^^ ^ 


1 - Mr. I§llal 
NPCrgt 
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' Memorandum to Senator Smith 

I 

From: Bill Kennedy 
September 30, 1966 

The Independent Offices Appropriation Bill for FY 1967 
contained a request by General Services Administration for 4 new buildings; 
FBI, Labor Department, Tax Court and Secret Service Training Center. The 
budget estimate for the FBI building was $45, 763, 000. The House action on 
the Independent Offices Appropriation Bill deleted all 4 buildings. 

The Senate action on the FY 1967 Independent Offices 
Appropriation Bill provided money for the Labor Department building. Tax 
Court and the Secret Service Training Center and $11,320,000 for construction 
of the substructure of the new FBI building. Senate report 1433,. 8-4-66, on 
page 9, states as follov/s: 

”The committee Is assured that proceeding with the substructure 
at this time, with the above-grade structure to foUov; at a later date, should 
not delay the completion of the balldii^ provided the funding for the above- 
grade structure of some $34,000,000 Is made available in fiscal year 1968; 
and possibly several months could be gained by this procedure, " 

During testimony on 5-16-66 before the Senate Independent 
Offices Subcommittee the Deputy Administrator, General Scr%'Icos 
Administration, stated, ’Occupancy of the new ljullding by the FBI will 
ultimately save the Government approximately $3.3 million annually In rentals 
for space released or through the avoidance of leasing additlo^ space for 
expanded activities. ” 

When the 1967 Independent Offices Appropriation Bill was on the 
floor. Senator Proxmlre tried to cut out all the above projects (this was a 
close vote and lost. Cotton and Klckenlooper did not vote on the Proxmlre 
Amendment. Cotton came In later and moved to strike out tho FBI building 
money and the Tax Court building. He was successful). 

Also, In 1963 the Congress provided $12,265,000 for site 
acquisition and design and planning of a new FBI building. The site has been 
acquired and an archltectu:^! and engineering firm engaged. 

What we are being asked to do here. Senator, Is put In 
$11, 320, 000 for construction of the substructure of the FBI building la the 
State, Justice, Commerce Bill for FY *67. 


Bill Kennedy 

^ ^ J ! 
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t o’ Senator Norri^feotton.-^ Wiggin was formerly the Administrative Assi|tai^ 
to Senator S^les Bridges. He is very friendly and we have knovm'him fkir a^j 
long time. Senator Cotton was out of town. 

’ I told Wiggin that there was a possibility that the new FBI 
Building would be included in the Justice Dejpartment appropriations and 
that we of course were fully cognizant that Senator Cotton was a member of 
the Subcommittee which would pass on these appropriations. I stated also 
that Senator Cotton had voted against funds for this building , at the . time the 
matter came up in the GSA appropriations. I mentioned that there was hope 
that the Senator would go along with us this time in view of our dire need for 
this new building. We had a brief discussion concerning specifics as to why 
the new building was needed. 

Wiggin told me that he of course would talk to the Senator in 
an effort to make certain that the Senator would not oppose the legislation. 

He stated that Senator Cotton was in sympathy with the FBI and that he voted 
against this building only because a coalition of Republicans and Democrats 
had been seeking to strike out against President Johnson. 

Wiggin called me back today, 10/5/66, and stated the matter 
i had been discussed with Senator Cotton and that he definitely would, go along j 
I with us. Wiggin stated we should be alert to some member of the Senate 
jumping.up and proposing that all matters of construction be deleted from the 
various appropriation bills. He stated he did not think this would be done, 
however, definitely wanted to alert us to the possibility. . - 

VJ have aIso'discuss^.the-niatter’'0lthemewbuildihc with;, , 


Sen 

Milto 
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SUBJECT: 



RAMSEY CLARK 
ACTING ATTORNEY GENERAL 
DECLASSIFICATION OF DOCUMENTS 
PERTAINING TO MICROPHONES 
AND WIRETAPS 
ADMINISTRATIVE MATTERS 


I talked to. Acting Attorney General Ramsey Clark at 9:40 
a. m. this morning relative to certain administrative matters. I mentioned, 
that the Director had issued instructions at FBI Headquarters to forward 
mail to him in the future under the title of "Acting Attorney General. " 

Clark stated he was very flattered and this of course would be very satis- 
factory to him. 

Among other things discussed was the specific item of 
classificdidocuments. I told Clark that in the past a number of documents 
had been shown to his predecessors, Bobby Kennedy and Katzenbach, 
pertaining to usage of microphones and wiretaps. I stated that in many 
instances these documents no longer needed to be held in a. classified status 
and that in compliance with the rules of declassification, I was officially 
notifying him that a. number of these documents, especially those, pertaining ^ 
to Kennedy and his authorization, were. being declassified. Clark stated he 
,knew very 'little about such things and he would appreciate it if I would 
"hold hijs hand" in offering guidance in these matters, 

f 

' I told Clark there was another matter that needed to be 

discussed quite badly and that was the type of memorandum being sent to 
the Director by Fred Vinson. He replied that he had noted these memoranda 
passing through his*office and he frankly could see no need for continuance 
of such correspondence. I stated that Vinson was getting a little acrid in 
his communications to the Director and th^ of cou^^was completely 
unnecessary. |^ — // ^ 0 ' , ... 

NOT recorded 
I told Clark that w<jgf]f ^ 

to microphones and that vve could produce inlormatf^i 



. iQ^’gj Pertaining 

"short order once 



that Clark should realize however that Mr. Hoover under 

*1 no circumstances would allow Vinson or anyone else, strictly for security 

, , sV -vP 
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De Loach to Mr. Tolson Memo 
Re: Ramsey Clark 

Acting Attorney General 


1 purposes, to inspect or examine this highly classified setup within the FBI. 
Clark stated he saw no need of anyone examining such a setup and that he 
would talk to Vinson concerning this matter. I stated that if either he or 
Vinson wanted me to come over and explain the technical or administrative 
procedures involved in our microphone indices, I would be very glad to do 
j so. Clark stated that he was going out of^own and would be gone until 
I Friday, however, probably would call Vinson and me together at that time. 

I told him this probably would be wise inasmuch as it appeared that Vinson 
did not want to meet with me personally. 

Clark changed the subject to the new - FQI ^Building . Restated' 
that the hearing before the Senate Appropriations Subcommittee had been . 
rather peculiar in that Margaret Chase Smith, Senator Bible and Senator 
Ellender.had gonefin the hearing room during the first 20.minutes and tKen 
left.before the actual proceedings began.. Senator Holland was the only 
Subcommittee member present. Clark slated he answered questions for 
approximately one hour from Senator Holland and several staff members. 

He stated. the Fpi Building was brought up during the discussion and he did 
his best to emphasize, the importance of establishing funds for this building. 

I told Clark that the Director had heard of-his performance and was very 
appreciative. ' Clark stated he would keep after this matter. 


k. 




i 




i 

f 




' Following my conversation with Clark, r called Marvin. Watson ’ 

at the White House. and. explained to him the matter of declassification and 
that the memorandum of August 17, 1961, which Bobby Kennedy had signed, 
was hereby declared declassified. Watson stated he agreed thoroughly and 
felt that good usage should be made of this memorandum whenever possible. 


Mr, Gale was in my office and heard my conversation with 
both Clark and Watson, 

! 
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Reference is made to Mr. DeLoach^s memorandum to^r. Tolson 
dated 10-13-66 wherein the Executive Assistant to Speaker John McCormack 
of the House indicated he would appreciate a short blind memorandum in 
connection with the status of this matter. .Attached for approval is a; proposed 
blind memorandum setting forth the background and current developments 
with regard to this item. 

RECOMMENDATION: 

That Mr. DeLoach be authorized to furnish the attachment to the 
Executive Assistant to Speaker McCormack. 


Enclosure / 
NPC-.jlk^i^ I 

1 - Mr. DeLoach 
1 - Mr. Mohr 
1 - Mr. Wick 
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October 14, 1966 


NEW FBI BUILDING, WASHINGTON, D. C. 

NEED FOR FUNDS FOR SUBSTRUCTURE CONSTRUCTION 

The FBI Building was authorized in 1962 under a total limit of 
cost of $60, 000, 000. Funds totaling $14, 205, 000 were made available in 1963 
and 1964 for acquisition of a site, design of the building, and supervision of 
constx'uction. A site on the north side of Pennsylvania Avenue across from the 
Department of Justice Building was acquired in 1963 at a cost of $11.9 million. 

Much of the site has been cleared to make way for construction of the new 
building. 

^ I 

Design of the building was started in June, 1963. Working drawings 
and specifications for the substructure will be^completed in February, 1967; 
permitting invitations for bids in March and a construction award in June. The 
building is being designed in keeping with the Pennsylvania Avenue plan concept 
as developed by the President’s Pennsylvania Avenue Advisory CounciU. Its 
early construction will provide the stimulus for further development of -the 
Avenue Plan. 

Proceeding with the substructure of the FBL Building, with the 
above-grade structure to follow at a later date, should make it possible to 'gain , 
several months in the construction time for the total building, inasmuch as the 
substructure plans can be completed several months ahead of the ’total building 
design. The estimated cost of the substructure to the first floor slab for this 
building is $11, 320, 000. Construction costs in the D. C. area have been increasing 
at the rate of 2. 3% a year since the FBI project was authorized, and any further 
delay in starting construction can only result in increased costs. 

The Building will provide a headquarters for FBI, now housed in 1 /^ 
scattered locations. Also, it will permit the consolidation of various Department 
of Justice activities intp the Justice Building -in 215,000 square feet of space which 
will be vacated by the FBI. In addition, when the 357, 000 square feet of space 
occupied by FBI in Federal Office Building No. 1 is vacated, further consolidation 
of scattered components of the Department of Health, Education and Welfare which 
are located in the Southwest Washington area can be made. Occupancy of the new 
building by the FBI will ultimately save the Government approximately $3.3 million 
annually in rentals for space released or through the avoidance of leasing additional 
space for expanded activities. 

An early construction start on the FBI Building will go a long way 
toward helping to reduce GSA’s over-all rental bill in the National Capital Region 



construction of a building the size of the James Forrestal Building. The annual 
rental savings of $3.3 million with construction of the FBI Building will amortize 
its construction cost over a period of less than 14 years. Each year of- delay in ' 
construction will increase the cost by more than a million dollars. 

The Independent Offices Appropriation Bill for FY 1967 contained a 
request by Gcnei'al Services Administration for 4 new buildings; FBI, Labor 
Department, Tax Court and Secret Service Training Center. The budget 
, estimate for the FBI building was $45, 763, 000. The House action on. the 
Independent Offices Appropriation Bill deleted all 4 buildings. 

The Senate action on the FY 1967 Independent Offices Appropriation 
Bill provided money for the Labor Department building, Tax Court and the Secret 
Service Training Center and $11,320, OOO for construction of the substructure of 
the new FBI building. Senate report 1433, 8-4-66, on page 9, states as follows: 

"The committee is assured that proceeding with the substructure 
at this time, with the above-grade structure to follow at a later date, should 
not delay the completion of the building provided’the funding’for the above-grade 
structure of some $34,000,000 is made available in fiscal year 1968; and 
possibly several months could be gained by this procedure. " 

When the 1967 Independent Offices Appropriation BilLwas considered 
on the floor of the Senate, the funds for the construction of the substructure of the 
new FBL building were deleted. 

The Senate Appropriations Subcommittee, in considering the State, 

Justice, Commerce, Judiciary and Related Items Appropriation Bill for the fiscal 
year 1967 , considered placing the amount of $11, 320, 000' in the Justice appropriation 
item;. however, after discussion it was indicated that instead of including it in this 
bill it would be placed in the supplemental. appropriations bill for the fiscal year 
1967 when it is received in the Senate for action. The supplemental appropriations 
bill for the fiscal year 1967 was scheduled to be reported on the floor of the House 
on Friday afternoon, October 14, 1966, and should be acted on by the House early 
during the week of October 16. 
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SUBJECT: l^EW FBI BUILDING 


Attached are seven photographs of the model of the new FBI Building, 
furnished by the architects, C. F. Murphy Associates. The architects are required 
as a part of their contract to construct a scale modeLwhich is revised from time 
to time to reflect any changes. This model is approximately 8 feet by 10 feet and 
is located in the architects’ Chicago office. These photographs'were made in 
Chicago on instructions from the General Services Administration (GSA) to show 
the prc^r^ss of‘]the building design. They will be usedior the design presentation 
to the Fine Art^,Commission in October, 1966 and the National Capital Planning 
i^CommisMon (N^C) presentation scheduled for November, 1966.‘ As indicated by 
2^ the labelsdhesetphotographs reflect views from 9th and Pennsylvania Northwest, 
the rear of^the-b^ilding including a view from 10th and E Streets Northwest as well 
as s'everairview'spof the interior courtyard. 

% 5 , ,..n 

f This basic design has rec^iyed the tentative approval of GSA and other 

I than a*slight modification of the Pennsylvania Avenue street level portion of the 
building, tit is expected that this will represefit tfie final building de sign. Basically 
the building consists of two portions with an interior fourt^^d ^milar to that in 
the present Justice Building. The fronti- portion alon^ Penn^lv^ia Avenue will be 
7 stories high. The Director's and Mr. Tolson's Ofyces alSlw^l ap the offices of the ’ 
two Assistants to the Director will be located on the^th-flcgr ojr^rlooking 
Pennsylvania Avenue. A private executive dining ropmjjvilLbe^oHted. on the 7th 
floor at the 9th and Pennsylvania Avenue corner of thj6'building.j.^J*j|iere will be a 
private elevator from the basement parking area dir&'fly toTa l^by adjacent to the f f 
Director’s office on the ,7th floor at the 9th and Pennsylvania enj^ of the building. 

There will also be a tunnel connecting the new ' building witlHhe present Justice 
Building running from a location adjacent to the private^evator,in the basement area. 

The rear portion of the building will be 11 stories high (the maximum 
160 feet allowed under the D. C. building code) and its upper floors will be used 
primarily by the Identification Division. The entire 8th floor^ which appears as a 
setback in the photographs, will be utilized?by the building cafeteria. GSA repre- 
sentatives feel that this will b'elthe finest cafeteria in the Government, both from ^ 
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Memo N. P. Callahan to Mr. Mohr 
RE: NEW FBI BUILDING 


a standpoint of location and equipment and facilities. A large amount of glass will 
be used in the construction ofkthis area and there will be a beautiful view of the 
city from this location. ^ 

The exterior treatment will feature windows approximately 3 feet wide 
by 7 feet high separated by a soUd masonry mullion 2 feet wide. Thus there will 
be a 3 foot wide window every five feet. 

In compliance with design rules laid down by the Pennsylvania Avenue 
Advisory Commission (PAAC) the entire second floor of the building running from 

I approximately street level at 9th and E Streets in the rear, to Pennsylvania Avenue, 
* where^he floor is 17 feet above street level, will be open e xcept for that portion 
at ih^ E Street end which will be enclosed as a part of our tour facility. This design 

J concept.has been insisted on from the start by the PAAC and NCPC. AlPnew 
buildings along the north side of Pennsylvania Avenue, Government or commercial, 
must adhere to this design. We were successful in securing approval to enclose a por 
tion of the rear for our tour facility. It Js noted that should it ever become 
necessary in the future to provide additional space in the building it would be a 
relativelyfsimple matter to enclose the entire second floor with construction similar 
to the remainder of the building and thus provide a large amount of usable office 
space. 


The entire tour operation will be confined to the second floor and 
mezzanine, housing firearms range and exhibit facilities and the space directly 
above which will be occupied bytlhe Laboratory Division and the Automatic Data 
Processing Center. This provides us with plenty of room for all required tour 
facilities. At the same time the tours are restricted to a very small area of the 
building and disruption of our day to day work will be held to a very minimum. 
Ingress and egress to the tour facilities (except for very special tours) will be 
through the second floor level at the rear of the building which floor, as previously 
stated, will house only tour facilities. 


Absolute security for the entire building is assured by a moat which 
I runs from a point approximately midway of the building on 10th Street, north to 
*E Street and all the way across the E Street side to 9th Street and down to 
approximately the midpoint of the building. It is not possible to reach the open 
second floor portion of the remainder of the building not surrounded by a moat 
except by a ladder or other climbing device. AlLingress points to the second floor 
[level will be provided with doors or gates which can be secured to restrict entry as 
Iwe see fit. The Pennsylvania Avenue and automotive entrances will also have 
Idoors or gates. 







'T 




Memo.N. P. Callahan to Mr. Mohr 
RE: NEW FBI BUILDING 



There will be 3 basement levels in the building. The two levels 
utilized for vehicle parking will provide space for in excess of 900 cars. In 
addition to providing employee parking, this will allow storage of official cars 
utilized by the Washington Field Office. This will reduce agent time lost going 
to and from the garage to a bare minimum. 


As indicated by. attached photographs there will be an open courtyard 
between the lower front portion ailthe higher rear portion of the building. This^ 
courtyard will be directly accessible through the center Pennsylvania Avenue 
entrance oi the building and from the rear portion of the building, which will be 
'Occupied by the Washington Field Office. Steps lead down to the courtyard from 
the second floor level . The semicircle structures projecting into the courtyard, 
as indicated on the photc^raphs, are portions of the library and auditorium both 
of which are located on the Pennsylvania Avenue first floor level of the building. 


I The architects will have the final substructure plans (excavation, 
foundation and basement levels) finiished no later than March. 1967 and if funds are 
made available award, of a construction contract could be made at that time. The 
final working drawings covering the entire building will be ready late in 1967. At 
the present time no funds have been appropriated for construction of the building. 

GSA requested $45, 763,000 for this purpose in its 1967 fiscal year budget. However, 
this request was deleted by Congress. Senator John L. McClellan has indicated 

I he willmnlake an attempt to include the $11,320, 000 necessary for the substructure 
in our appropriation when the bill reaches the Senate. If the above does not 
materialize the only way we can secure funds in this fiscal year is for GSA to submit , 
a supplemental request in this regard at the beginning of the next session of 

( Congress. In regard to the cost of the building, estimates and studies just completed 
by the architects indicate it will cost $59,000,000. This price is based on an 
exterior facing of precast concrete. If stone is used (such as granite used for facing 
.Ion other buildings along ^Pennsylvania Avenue) the cost will be approximately 
[ $61,000.000. The difference of approximately $15,000,000 between GSA’s original 
estimate and today’s price is accounted for by two things: (1) the GSA estimate was 
spiade approximately 8 years ago and there has been a general escalation in prices 
that time; (2) the GSA estimate was based on a block type building. However, 
witnthe,^^ent of^the PAAC the building had to be brought in line with the PAAC 
concept orbpen..!§ econd Tloor, etc. which is far more costly from a construction 
standpoint. ^ 

RECOMMENDATION: 

Tor information 
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While up on the Hill talking with Congressman Jimmy Morrison 
(D. - La.), I received a call from Mr. 3. P. Mohr advising that Chairman 
Rooney of our Appropriations Subcommittee felt that it would be a good idea 
for Speaker McCormack to personally talk to Chairman George Mahon, House 
Appropriations Committee, relative to the new building. Mahon had expressed 
intention of being against appropriating funds for this building. 

Martin Sweig, Executive Assistant to Speaker McCormack, 
spoke to^Chairman Mahon this morning. Chairman Rooney, however, wasfpf 
the opinion th^lit would be better for the Speaker to handle this matter on a 
persona^^asis. * I talked to Speaker McCormack at approximately ^:00 
He first, called Chairman Rooney into his office and asked him if h'^could^do 
anything* with Mahon. Rooney replied in the negative. He stated that heijvas 
personally for appropriating funds, however, any further pressure“that he' 
might put on Mahon would hurt him, Rooney. Speaker McCormack, stated he 
would handle the matter with Mahon. 


The Speaker then contacted Mahon and made quite a compas- 
sionate plea in connection with going along on voting funds for the new building. 
Mahon listened very carefully and replied that he couldn't do, this in good 
conscience because'there were other 'construction funds in the bill and that 
if he voted for one item of construction appropriation, then he would have to 
vote for all of them. Speaker McCormackiargued very forcefully on the matter. 
He told Mahon that "there was only one J. Edgar Hoover"; "there was only 
one FBI"; and "God knows where the country would be if there hadn't been 
J. Edgar Hoover and the FBI. " Mahon finally told Speaker McCormack that 
while he couldn't promise anything, he would do what he could. He stated that 
he would see if there wasn't some way possible to separate the FBI Building 
from the other construction funds mentioned in the bill. / 

AR^ ^SS^cJl^rsation bet^el^Spea^^ McCo ]/mac^m^Iahon, 
Speaker McCormack told me that he had gone all the way for us and that he 
hoped Mahon woulS,^ along with the bill. He stated he could not guarantee 
this fact, hqwe/er, ij^idw of Mahon's unwillingness to fully commit himself. 
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I, of course, thanked the Speaker for the Director and told 
him that Mr. Hoover would be very grateful. 

Chairman Mahon is a very "flighty" individual who is extremely 
difficult to pin down at any time. We have gone out of our way to do a number 
of favors for him in the past, yet he never seems to remember these things 
when we ask him for assistance. I would be very surprised if he goes along 
with the funds for our new building. 

ACTION: 


For record purposes. 
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As you know the Senate approved the Supplemental Appreciations Act 
for 1967 which includes $11,320,000 for the substructure of the new FBI building. 

It will now go to conference and according to information we received from Tom 
Scott, the conferees will meet tomorrow on this bill. The Director had approved 
my contacting Chairman Rooney and Congressman Bow tp alert them to^evelopments. 
I contacted Chairman Rooney who was on the floor of the House and he told me 
immediately he was familiar with our desires to get the new F^ building started 
and that he would^do everything he could to be of assistance, He%a'id wKen our 
regular appropriations bill was before the Full Appropriations 'C5nimitfee, he 
suggested-inserlfing the funds for the new building in our bill but jCoi^rdssman 
Joe Evlns (D - Tennessee), Chairman of. the Independent Offices Subcommittee 
which han^es General Services Administration (GSA) appropriations,t3bjected. 
IChairman Rooney stated that Congr essman George Mahon (D ■» T exas) is the key 
Ito keeping the money in for the new FBoui ldihg.,a nd;he. is a gainst, putting itin.^ 

I told him about Dr. Martin Sweig*s visit with Congressman Mahon this morning 
and Rooney responded, '*That*s like sending a boy to do a man’s Job. " He said 
nobody pays any attention to Swelg, He suggested that the Speaker personally talk 
to Mahon. Chairman Rooney also stated he understood I was trying to contact 
Congressman Bow and thought there was no need because Bow would go all out for 
us. 

I Since I already had a call in for Congressman Bow I spoke to him and 

Ihe, of course, was most enthusiastic about doing everything he could for the Bureau 
in getting its hew' building. He did‘state that he would have Congressmen Glenard P: 
Lipscomb (R - California) and Charles R. Jonas (R - North Carolina) with him as 
conferees. He said, of course, we could count on him for full support but then he 
\ reminded me that his group represented the minority and that he understood that Q 
IChairman Mahon was against the FBI building, I told him we appreciated his 
[support and knew we could coimt on it. 

t ^ The Director had also approved our contectlng Robert T . Griffin at QSA 
1 who handles congressional liaison and it was determined that he was out of the city 
lin travePstatus. I was able la reach, Joe Moody, Deputy Administrator of GSA at 
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a hearing at the Budget Bureau and gave him a fill-in. on what;had transpired. 

Moody is a personal friend of mine, I told him if he had, any ideas they ought to 
put them in .motion and suggested specifically it might be well to make a contact 
with Mahon. Moody said he would immediately call Lawson Knott, the Administrator 
of GSA, because he knew .Knott would want to personally handle the situation. I 
also furnished Moody with the names of the Senate conferees, namely, Senators 
Hayden, Russell, Ellender, Hill, Holland, Pastore, Saltonstall, Young and Mundt. 

I told Moody. I wasn’t sure whether Hayden would meet with the conferees but I 
did know he was in the office today, I also told him it was my understanding .that 
Mundt was in North Dakota. He was also Informed that the conferees would 
probably not meet until some time tomorrow. 

Mr. DeLoach is up on the Hill talking to Congressman Morrison 
and I left word for him to call me so I could alert him to the observations of 
Congressman Rooney and endeavor to have the Speaker personally call Congressman 
Mahon. 


The foregoing is submitted for your information. 
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While at the Capitol this morning I saw Bill Kennedy and Tom Sco|t 
as soon as the mark-up session of the Senate Appropriations Committee on the 
supplemental appropriation for 1967 concluded and they advised that t^e aipount 
I of $11, 320, 000 had been put in the. supplemental appropriation bill toy^rovldb^ 

I for construction of the substructure of the new FBI' building on Penns^lvaniai '/ 

Avenue in the General Services Administration appropriation. ' '* 

Scott indicated that the bill was being reported on the floorlpf the 
Senate this afternoon and would probably be acted upon by the Senate tomorrow 
Thursday, 10-20-66; however, he said as rapidly as the Senate is moving there 
is the outside possibility that they may decide to take it up on the floor today 
so that a conference can be set up with the House Appropriations Committee 
sometime tomorrow and dispose of the supplemental appropriation bill. 

discussed this development thereafter with Ken Sprankle of the 
House Appropriations Committee and he stated he would. suggest that contact 
be made with Congressman Ed, Boland who would act for the Independent Offices 
Subcommittee'Chairman Evf ns who is absent from the city and with Congressman 
Jonas who is the ranking minority member on the subcommittee. Hegl^o 
suggested that Congressman *Bow, the ranking minority member both oil our 
subcommittee and the House Appropriations Committee be contacted as well fs 
I Chairman Rooney. In addition, he feltdt would be wise if possible to perhapSj* 

1 have Acting Attorney General Ramsey Clark call Chairman Mahon to urge supj^rt 

I of this item when it goes to conference. Upon questioning, Sprankle stated he '• 
knew of no objections that the Chairman would have to the item but observed that the 
Chairman is "unpredictable. " ^ 

Attached'for the Director's information are summaries of information ^ 
in our files with regard to Congressmen Boland and Jonas for information. We 
appear to have had no difficulty in the past with Congressman Jonas in matters 
of a constituent nature. Likewise, we have had prior cordial relations with 
Congressman iBoland’s office, most'of whichfhave been.of a.constituentjnature. _ 
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Memorandum for Mr. Mohr 
Re: NEW FBI BUILDING 


RECOMMENDATIONS: 






1. It is recommended that GSAme contacted in order that their 
Congressional Liaison Representative '©anr Griffin, can contact Congressmens 
Boland and Jonas to solicit support for this item. 





2. It is recommended that you be authorized to contact Congressn^an 
Bow and Chairman Rooney to alert them to this development 



3. That Mr. DeLoach contact the Acting Attorney General Ramsey 
Clark to solicit his continued support of this item by making a contact with 
Chairman Mahon of the House Appropriations Committee. 
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Interviews with 

Senator John McClellan' (D. - Arkansas) ; 

Speaker John McCormack; and 

Roy Elson (Senator Carl Hayden's office) 



With the Director’s approval, Mr. Mohr and 1 saw 
Senator John McClellan at 10:50 a.m. today, in his office. 

V 

. ^ We fully outlined to McClellan the needs of the new 
FBI.. Building and the fact that the Senate on a third vote, 
because of political differehces, had turned down the request 
for appropriations. He replied 'that he had voted for this 
measure and he would do so again.' We told him that Speaker 
McCormack and officials of the Geheral Services^ Administration 
had recommended that we see him relative to putting the 
$11,325,000 appropriation for the substructure > of the building 
in the bill concerning Justice Department appropriations. 


Senator McClellan indicated no objections. He suggested, 
however, that his position in favoring this measure would be 
greater if we could successfully have this measure passed in 
the House first. He stated if this were done, while he could 
not guarantee that he could hold the line in the Senate, he 
felt rather strongly that he could be successful in being of 
assistance to us. He stated that, regardless of what took place 
in the House, he would attempt to be of every possible assistance 
in getting this measure Included in Justice Department appro- 
llprlations in the Senate. He indicated that a letter from the 
M Director to him, outlining the dire needs of the new FBI Building 
Mwould be of assistance. , , • ’ 




Mr. Mohr and 1 next spoke to Dr. Martin Sweig, Executive 
Assistant to Speaker McCormack. Dr. Sweig was completely in 
sympathy with our position and after talking with us he ushered 
[us in to see the Speaker. Speaker McCormack was most gracious 


in professing his friendship for^t 
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our explanation for the needs for the new FBI Building. Mr. 
Mohr and 1 explained to him the position of Senator McClellan 
and the fact that McClellan had recommended that an attempt 
be made to have the House first pass this provision within the 
confines of the Justice Department appropriation bill in the 
House . 


Speaker McCormack stated he personally would be glad to 
talk to Congressman John Rooney, Chairman of our Appropriations 
Subcommittee. He picked up the phone and contacted Mr. Rooney 
, at his home here in Washington. He told Rooney that it was 
a known fact that the Director was a very close friend of both 
of them and that he felt certain Rooney would want to be of 
assistance to the Director. He then explained the problem and 
stated he would personally appreciate any assistance Rooney 
could render by having this measure placed within the Justice 
Department's appropriations bill. According to Speaker McCormack, 
Rooney indicated he would do what he could in this regard. 

A conversation was also had with Roy Bison, Staff Director 
for Senator Carl Hayden (Senator Hayden is presently confined, 
in serious condition, at Bethesda Naval Hospital). We told Bison 
of Senator McClellan's position, as well as explaining the feelings 
of Speaker McCormack. It was indicated to Bison that perhaps a 
letter from Senator Hayden to Senator McClellan might be of 
some assistance. Bison asked that we draft the letter and he 
would have Senator Hayden sign it and send it to McClellan without 
delay. This is being done. 

After returning to our offices, a conversation was had 
with Bob Griffin, Assistant Administrator, General Services 
Administration. Griffin was advised of the above facts and it 
was indicated that GSA should at this time take steps to contact 
Congressman Joe Bvlns, Chairman of the Independent Offices 
Subcommittee. Griffin indicated he felt good progress had been 
made thus far and that he and the Administrator of GSA would 
get in touch with < Bvlns within the next two days. Immediately 
following the conclusion of current conferences between the 
House and Senate affecting GSA appropriations. 

( The Administrative Division is preparing letters for the 
Director's consideration to Senator John McClellan and Chairman 
John Rooney. There will also be prepared, for the Director's 
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Mr. Tolson 


consideration, a proposed draft of a letter for Senator 
Carl Hayden's signature, addressed to Senator John McClellan, 
indicating Senator Hayden's Interest in the appropriations 
for the new FBI Building being passed during this session of 
Congress. 
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lEW FBI BUILDING 


The Senate has passed the 1967 supplemental appropriation wh^h 
includes $11, 320, 000 for General ServiceS’Administration to comnjiiepce 
constructing the substructure: of the FBI building. The bill must noy go to 
conference. 
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will be held t^^row, Friday, October 21. The Senators who will act as 
conferees for the Senate are Chairman Carl Hayden, Richard B. Russell, 

Allen J.’^Ellender, Lister Hill, Spessard L. Holland, JohnO. Pastore, Leverett 
Saltonstall, Milton R. Young and Karl E. Mundt. 

ACTION TO BE TAKEN: 


with Tom Scott determined that the conference on this bill 


'It 


closely; 


We will follow the development of the conferees' action on this bill 
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In my memorandum yesterday captioned as above, I poin^ outthat 
Congressman Rooney was of the opinion that Speaker McCormack snould 
personally talk to Congressman Mahon about the FBI building remaining in the 
1967 Supplemental Appropriation Bill. Mr. DeLoach was up on the Hill and 
went in to see ^e Speaker who called in Rooney and asked Rooney to do aU he 
Icould with Mahon to keep the item in. Rooney told the Speaker that he had done 
Jeverything possible and he was afraid to go any further with Mahon. The 
Speaker thereafter called Mahon into his office with DeLoach present. Mahon 
said he objected to the item in the bill, the Speaker gave him a long talk about 
the merits of the item and Mahon finally stated that he wouldn’t promise^any- 
thing but he would do what he could. He stated that he would see if there' was , 
not some way possible to separate the FBI building from the other construction* 
funds mentioned in the bill. It is not clear what Mahon was talking about sinc.e 
the onl® construction item in the Supplemental for the General Services A^iii- 



I contacted Congressman Rooney who was on the floor and told him 
what haU transpired and he told me he had spoken to Speaker McCormack just a 
few mhjht^s before and the Speaker had told him that Mahon had not committed 
himself- on' the f FBI building. Congressman Rooney stated the matter was very 
confusing and he told me he was going out on the.floor and ask Mahon just 
where he stood on the matter. Congressman Rooney thereafter called me back 
and told me that Mahon had left the floor and he was unable to contact him but 
ffhe did learn that Mahon had a staff meeting.earller in the day and had gone over 
each item in the Supplemental and when he came to the FBI building he went out 
of his way to say that Congressman Joe Evins (D - Tennessee), Chairman of the 
Independent Offices Subcommittee which handles GSA items was opposed to the 
FBI building construction and did not want it done at present. The 

clerks told Mahon thatRoonCy ^d'the Speaker were very much in favor of the 
itemj however, Mahon made *ho^ comment. Chairman Rooney stated the 
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conferees were going to meet on the following day, Friday, October 21, at 
10:00 a.m, and he will play the matter by ear and do all he can to keep the item 
in the Supplemeital. 


Later in the evening I talked to Tom' Scott and had a lengthy talk with 

I him and asked him specifically if there was anything he thought we could do. 
Scott made it very clear that if Mahon opposes the item, it will not remain in 
the bill. Scott thought we should get someone to talk to Congressman Joe 

I Evins to see if he could not change his mind and call Mahon. ^ Scott also thought 
it would be extremely helpful if the Director called Mahon anci personally asked 
him to put the item in the bill. Scott also said that he would personally get to 
the office early and see if he could not get Chairman Hayden to attend the 
conference. He thought Hayden would carry great weight and might be able to 
save the item. 

I had several conversations with Joe Moody, the Deputy Administrator 
of GSA, and kept him fully informed of developments. I talked to Moody late 
last, night and he told me that Administrator Lawson Knott of GSA had made a 
number of contacts and Moody felt optimistic about our chances; He also told 
me that Robert T. Griffin, the GSA Congressional liaison representetive, was 
down in Tennessee and would make contact with Joe Evins. Moody said every- 
(thing that could be done had been done and that all we could do was wait and see 
'what happened. 


The Bureau has been mighty good to Congressman Mahon. We have a 
large staff of Agents working for his Committee, whenever he has called upon 
us^for help we have given <him assistance and I feel that he definitely, owes 
something to the Bureau. It would’be my recommendation that the Director 
personally call Mahon and request that he leave the FBI building in the 1967 
Supplemental Appropriation. 
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Honorable John W, McCormack 

The Speaker of the Hooie el Hepresentatives 

WaehingtoQ, 1>» C* 


My dear Mr. Speaker: 


Please accept my hearty thanks for your 
otttstendis^ efforts which played such an important rede 
in proYidi yg;fon ds for the construction of the subs^cture 
4 oi oar newj^^BuUding. Your supportls certainly 
^appreciatedr-^ — ‘ 


With warmest personal regards, 
Sincerely yours. 
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NOTE: Speaker McCormack is on the Special Correspondents* List. 
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Still considering the conference report on the 1967 supplemental appropriation 
bill he wanted us to know that the amendment by the Senate providing for the 
funds for construction of the substructure of our building had been considered 
I by the House and adopted. He' did not know how much longer there would be 
’discussion with regard to other aspects ofjthe bill. 

SA Supervisor Ausen of the Administrative Division who was in the 
gallery of the House during th^ floor consideration of this item, telephonically 
advised of the adoption of the item and stated the item when brought up provoked 
the comment by CongregamanJ jonas th at he was a very strong supporter of the 
FBI; however, he did not feel the item should be handled in a supplemental 
appropriation but should be considered in the next annual appropriation bill for 
[General Services Administration. He stated he did not question the need for the 
space and the merits of the agency for whom it was intended. In this connection 
he commented that everything can't be financed in this fiscal year. Chairman 
Rooney ^en took the floor and strongly urged the adoption of tfi^.amendment, 
pibinting^ut the need of the FBI.for additional space and the furtee'r fact that, 
according, to GSA estimates, the building would save the Gtove'rnn^ent^.S million 
dollars per annum in leased space by moviM^lie FBI into one^biiilding. Immediately 
tliereaftej^ the amendment was adopted anrf^Key went on to other item's* in the bill. 

?ti’ormer SA Gresham, now, minority clerk for the AppropH^ ^s 
Committee, subsequently advised along the same line as had AuserrSHd Stated ihal' 
he expected the House would be another 45 minutes before disposin^o 
as there was now considerable debate taking place with regard to the anticommunism 
affidavit to be required in connection with export and import in conjjaficcfijisdthsthe* 
Soviet and satellite nations. Gresham further advised that this is, from what he 
I und^jrstands, the last item of business for the House and as^soon as they dis^s^/ 

I of >I^theg^ill adjourn sinedie. 

Scott upon}Cpntact;advise,d that parliamentery-wise-the funds^for the^ 
FEllbuilding could not bVdeieted frorfJ lhe conference 'report and bill now that they V) 
have been adopted by the House even though the debate presently going on in the 
House ma|£te||W®^gjly‘\@8i^ ultimate passage of this bill. Scott pointed out tint 
I this supplSmln^mU has too much'in it for the President’s programs and that if 
\not enacted Congress will have to come back in session Monday even if 

NPC:jlk (4) j/- Mr. DeLoach 1 - Mr. Mohr 1 - Mr. C. Q. Smith OVEHk.. 
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Air Force has to fly the members back. Scott did say that should the House 
adopt the conference report as is, it will come over to the Senate and be^passed 
on very swiftly this afternoon. 

Word.has been received that the House just passed the conference 
report with the controversial amendment in tact. The Senate will act on it 
immediately upon its receipt in that chamber very shortly. 
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;By: Elsie Carper 

iWtsliJncW’Poet Stitt Writer 


■ iFundi te begin obnstnietion 
the jFBF > Building .■ at < $th 
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apace ih;15'dlfferent locations.' 
,*The ;bill*alw:IncXudes 
000 for emergency Ifepaifs and' 
new .‘equipment- for 'Freed-1 
Rwn’s Hospital J 

. Another ' bill ’ hit « a f $hag;as 
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jdumment. niThe' Senate ■’ Dis; 
trict ' Committee • bajk(^! at'-acj 
Opting a; House " amendment- 
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veloped. Diffidulty . arose' over 
rc'nt ;■ to ^ be./ charged i the^dis? 
[pl ac^esby. the-, Redevelopment 
ttandfAgencv. .. — 5=±irrr,!i 
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While at the Capitol Saturday rfiorning, 10-22-66; the writer had 
occasion to talk with Chairman Hayden of the Senate Appropriations Committee, 
whQ despite his recent release from Bethesda'" Hospital looked good, was very 
alert and is looking forward to : going to Arizona shortly after elections. 


ll®* expressed to Senator Hayden the Director's appreciation for his 
efforts in behalf of our new building and the Senator again- reiterated his great 
admiration for the Director personally and for the efficient way in which the 
Director has administered the operations of the Bureau. He said it was a shame 
that these funds had not been made available earlier in the regular course of 
business as they should have been. 


ja 




There was considerable pessimism at the time on thejSenate side that 
Senator Gore was going to- continue his filibuster on the Import-ExpoVt Tax Bill; 
however, as you know the Senate passed the supplemental appropriatibn bill 
around 4:00 p.m. on Saturday, 10-22-66. The bill now goes to the President 
for signature. 


The above is submitted for information. 
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In talking to Tom Scott this morning he advised. that the Senate will 
consider the 1967 supplemental appropriation bill on the floor at 10:00 a.m. 
They hope to pass it promptly and have a conference today with the House and 
dispose of it if not by this evening by early tomorrow. 

Scott further informed the writer that this morning he had received 
a call from the Administrative Assistant to Senator Proxmire of Wisconsin 
inquiring as to what page of the bill the item for this construction would appear 
on and when Scott inquired of him as to why he wanted to know, he indicated 
to Scott that Senator Proxmire would again endeavor to have any construction 
funds stricken from the supplemental appropriation. You will recall Proxmire 
introduced a similar amendment to strike construction funds from the regular 
General Services Administration appropriation bill back in August and his 
jamendment was defeated by but one vote. 

ACTION TO BE TAKEN: 
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We*will have someone in the gallery of the Senate this morning when 
this bill is taken up for consideration who will report the action in connection 
therewith promptly to us. ^ 
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In'th'e original of a meniofandum captioned and 'dated as above/the Congressional 
Record for / o / L .y was reviewed and pertinent items were 

marked for the Direcbr's attention. This form has been prepared in order that 
portion^Sffg memorandum may be clipped, mounted, and placed 

in appr^lme ‘alrtOTU cos«aOi3ibject matter files. 


t-r V. . ‘ ■ 
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I I,/ Seiifitor Cotton, (R, 2Covv Kair-.'^shire, introduced an amendment 

i' to eliminate funds for the substructure of the ne^v F2>2 building and for the Tan 
li Court builcing (pages 18074- IS 7 C). Senator Fliclmhlocper, (F:)Cov/a, was ^ 

* co-sponsor of this amendment. Cerator Cotton stated ”1 do v/antto stress my. 
coavtctio;; v;2*cn 070 arc c..-oag — in a ./«r, costu.g a estimated C2 'biCio-; ♦ 
tj a month, wa could delay the construction nf certain Government buildings in 
I ^ the District cf Columbia, even though seme d^ocnvonience may ca causcl I 
I llhirk the least we can do, if a b\t '. -.ug is noi '*noential ior me effootivo ;.hd 
.'/efficient admiiustratlon 0 ! Cover .mont, I: 7' merely ada-to convenience' 

I 'and comfort, is to v/ait before we sta.’l neu censtruoaon that v/ill cost miliicns S 

i\ in additional funds. *'• Senato'D Hraslia, (R) KCoraska, and Magnuson spoke . 

I I on behalf of rewaining fuin.s for >^,0 FBI trullding and their comments a;e set -) 
f I forth on page* hoGC^. £o,u;tor ii 0 ..ndt, (It) Oouth Daltoi . stated - - the Seitator 
I ’ from Nebra..i!:o.., does not believe thtt the war . . . crime is going to be fought in 

' the office buik.j..rgs in v7a'sh7:gton> and especially not in a building that will not 
( be ready for o... eupomey for several years." lib can meet the sa ,ne objective by 
* fi starting the bur!.^.;.ng ne: , year and funding it more rapidly. '* -T.'ie 'amendnient to 
‘ eliminate .funds for the substrucune of the F3r building v;as agreed to by a veue 
: of 51^ to §2 18078). Several other .amendments which would not affect the 

Bureau were 'co:.i:;l,obred. The bill as amended, was fi... ..lly passed by a wce of 
82 to 2 (page 
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Memorandum 


I TO Mr. Mohr 

FROM N. P. Callahan^V^ 

o ^ 

SUBJECT: NEW FBI BUILDING 


DATE: 10/26/66 


T6,Uc>B J 
OeLoach . 


R-9sp.r — 
gwtMvonlii 

Wonfa<> 

■mmmt 

SulUvon M 
,T«v«l ..M 

T»l». Room 
Uotmc* 
{!oni4y - - - 


Reference is made to my memorandum of 10/3/66 which enclosed 
several photographs of the latest model of the new FBI Building. C. F. Murphy 
Associates, architects for the building, have submitted tentative plans for the 
building for our review and comments. You will recall that the architects 
previgijsly submitted space allocation drawings for our review. We furnished 
the abi^e to the various divisions for comments, suggestions, recommendations, 
^etc. ^is information was correlated through the Administrative Division, and 
furnished to the architects. Based on above the architects prepared the tentative 
c^r^wings we now have. In essence what this amounts to is that the architects 
^{^rt o^with our basic requirements and refine their drawings step by^step 
$ased pi£ our review, comments, suggestions, etc. during each phase. We 
t 5re now^t the ’’tentative” stage of the architectural drawings. The General 
Servic 0 K>Administration (GSA) has requested that we review these tentative 
drawings as expeditiously as possible and prepare commehts for submission 
to the architects. Accordingly, each division and the Washington Field Office 
are being-furnished drawings covering their assigned space for themecessary 
review. The Administrative Division will follow on’thetover-all review of the 
drawings and correlate information received from each division. 


In view of the appropriation of $11,320,000, in fiscal year 1967, 
to provide the substructure for the new building GSA is under great pressure 
to get the building started as soon as possible. Accordingly, GSA has asked 
for, and received, a proposal from the architects covering andncrease in the ^ 
architectural fee to prepare ’’phased plans” i. e. , one set of final working 
drawings covering the substructure work now authorized and a second set of 
drawings covering the remainder of the building. Negotiations are now in 
progress between GSA and the architect* covering this increased fee. The 
architects have advised that final working drawings covering the substructure 
will be ready in a maximum of 4 months after approval by GSA of the increase 
in the architects fee. Based on the assumption that this approval will be forth 
coming no later than 11/1/66 the schedule would be: // 

^ ^ >8 NOV 8 W6 
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Memo N. P. Callahan to Mr. Mohr 
RE: NEW FBI, BUILDING 


’’Notice to jproceed 11/1/66 

Submission of completed substructure 
working drawings to GSA for review 3/1/67 

GSA submission for bids 4/1/67 

Bid opening 4/15/67 

Award of construction contract 5/1/67” 


The above schedule is, of course, tentative at this time, however, 
GSA has indicated that every effort will be made to equal or surpass this 
* schedule in view of the pressure as well as the representations to Congress 
by GSA that construction could definitely be started in fiscal year 1967 which 
ends 6/30/67. In order to expedite this project in ; ■ every way possible GSA 
has requested that we review the tentative plans in a minimum of time in order 
that we will be ready at an early date to furnish comments to the architects 
regarding any necessary changes. As previously set forth above, the 
Administrative Division is furnishing pertinent drawings to all divisions for 
review. This matter will be closely iollowed'by the Administrative Division in 
order that the necessary revisions can be completed at an early date. 


For information. 
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Pertinent tentative plans have been furnished to eara 
division for comments, suggestions and recommendations, mch 
division head has been advised necessary review must be completed 
by 10/31/66 in accordance with Director’s instructions. The 
Administrative Division will correlate and compile information 
received from the various divisions for discussion with the architects 
and the General Services Administration (GSA). The architects have 
been instructed by GSA to be in Washington the week of 11/7/66 for 
necessary conferences and discussions in this regard; 
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q^ber 28, 1966 
l^Mr. Deloach 
1 - Mr, Rosen 

1 - Mr, Malley 
1 - Mr, McGowan 
1 - Mr. Scatterday 
1 - Mr, Shroder 
1 - Mr, Walters 
1 - Mr, Schutz 
1 - Mr, Callahan 


Attached for your information and assistance is a revised 
draft of the space directive for the General Investigative Division ^ 
with respect to our space requirements in the new building, " ’ 

* 

you will recall that by memorandum 7/9/63 we indicated 
increases over our original estimates would place required space in 
1970 at 25, 540 square feet. In line with our experience over the past 
three years, and particularly in connection with anticipated expansion 
in the civil rights field, our present estimated required space in 1970 
must be increased to 28, 670 square feet. 

It is estimated at this time that the total employee strength- 
of the Division will be 233. by 1970. This, of course, cannot be considered 
an appropriate estimate of personnel if the completion* of ’the building will 
go beyond 1970. 

In View of ^the present rate of expansion of. our 
in the already existing categories for which we are respolBime'^aim f^mg 


into consideration the most conservative estimates on popu lation grq^h — 

) / J v/hich necessarily will take additional banks, additional car^s, ^d ' 
additional other facilities over which we have jurisdiction,, I cannot 
approve the present space allocated unless some consideration is being 
given to expansion of our space beyond 1970, ItTs obvious our building 
will not be ready by 1970; consequently our present estimates will be 
totally inadequate and we ought to anticipate the additional space which 
will be needed. My most conservative estimate is that we will.need 
added on to our present space allocations Bays 9 through 14, This ds 
contiguous to our present space and is, the 'only area which can be 

expanded contiguous to our space.' n— — . — i— . 

» 

The most recent space blueprint has been revi^ed^Qiid 

have made necessary suggestions relative to the alignment of s ections,. 

, u^it§,^^ 9 ., ^ order that they will be contiguous ‘based on 1976'wluch, \ 

X wdo^urs^ is not realistic for completion date of the building, ^ 

continued - OVER 



"^Memorandum- to Mr. Delloach 
He; SPACE DIRECTIVE 

GENERAL INVESTIGATIVE DIVISION 


ACTION : 

Accordingly, it is requested that our increased space needs 
be incorporated into the present plans for the new building, as well as 
.our suggestions for room alignment as indicated on the space blueprints. 
Unless this is provided for, I do not believe in all fairness based upon 
my most conservative observations our space will be at all adequate. 

This memorandum should be forwarded to the Administrative 

Division. 
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The Corjqressional Record 


^ Pagoa 27007-276X1* Iho Seiiatoasrcodte Coirfcpcnco Eepoat 
f* ^ 18631 maldns Eiippleinaital Approprfatiooa for Fiscal 7ear 1S67. 

wero foods tot;^ $11, 320,000 to GSA (Ocnoxal Scrricps AdmMstraUon) 
for fiUDsuructurd of ns^srPm Enlldin^- Bill now goes to Presldeal for slgoatore. 
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In the original of ?i>fnemorandum captioned and dated'as above/ the Congressional 
iRecw^Tpr^, ^ was reviewed and pertinent items were 

ma^^ol^^b|r|Ctot|s?^ This form. has been prepared , in order that 

portions of d*«py of Vhe^iglnal memorandum may be clipped, mounted, and placed 
in appropriate Bureau case or subject matter files. 
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In the original ol a^memorandum captioned and dated as 'above, the Congressional, 
Recordfor. /O - ^ reviewed and pertinent .items were 

marked for, the Director's .attention. This form has.fceen, prepared in order that 
portions of a copy of the original memorandum may be clipped, mounted, and, placed 
in appippriate Bur^u case or subject matter files, 

e^‘3>y’f ' . - 



L 


*•$72 m*v, 

O^nOMM fORM NO. 10 
MAV «««a fO^f^ON 
OSA OtN MO. MO. tf 


4 


UNITED STATES GOVERNMENT 

Memorandum 


TO 


: The Director 


DATE; 


/O 


(3 - (<2 


FROM ; N. P- Callahan 
SUBJECT; The Congressional Record 




o 

o 


■ ■( ■ , ■ . . . 

i-.-, * ^^®®.^^^^*^"A55627~"cSngressman Mahon, (D) Texas, extended 

supplemental appropriation bill for fiscal year ending 

't!v tables and other extraneous matter. Mr. Mahon stated. < ‘ 

' ’-a!;* T X. ' ^ begin construction of the building for the Federal • 

■'’^,0. Investigation. " • 


.$11 
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In the original of a inemciali^um captioned and dated as above, the Congressional 
Record for }0 " *" ^ was reviewed and pertinent items were 

marked for the Director's attention. Thls'form has been prepared in order that 
portions of a copy of the original memorandum may be clipped, mounted, and placed 
in appropriate Bureau case or subject matter files. 
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November 7, 1966 




7 

r. Benjamin JF*. Miller, Jr. 
Ebasco Serv ices^Jncorporate^ 

New York, nW York,_100 06_^ 

Dear Mr. Miller: 


Your interest in offering the ser^ces of your company 
in connection with space planning for the ne^ F,gI. Building is appre- 
ciated. However, as you know, the construction and necessary planning 
for this building is the responsibility of the General Services 
Administration. Accordingly, you may wish to contact the General 
Services Administration Headquarters, 18th and F Streets, N. W.^ 
Washington, D. C. 20405, to determine whether that agency 
requires any additional planning services. 


Very truly yours, 

3, Edgar Hoovef! 

John Edfear Hoover 
Director 
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INCORPORATED ^ ( i 

UTILITY CONSULTANTS - ENGINEERS - CONSTRUCTORS 

TWO RECTOR STREET 
NEW YORK S.N.y. 


i CAStt ADORCSS.-'tSASCOe” 


TAOUnCS PtpANmNO OEPAfTTMCNT 
WJUJAM t. Ra.Y£A. OIRtCtOR 


November 2, I 966 


Mr. Tolsol 


Mr. 

Mn Conraa^ 
Mr. Gale,„_,^ 


I I - 

V I Mr. Sulliva 


Mr. Sullivan.,^ 

Mr. Tavfl L 

Mr. Tratte^.^^. 
Tele. Roofi/^^ 
M«$a HoImes-21 
Miss Gar.rfy . 



Mr. J. Edgar Hoover, Director 
Federal Bxireau of Investigation 
Ninth Street and Pennsylvania Avenue, N.W, 
Washington, D. C. 20535 

Dear Mr. Hoover: ^ 


We read vith interest the announcement issued by the National 
Capitol Downtovn Committee that funds have been approved to permit 
construction of a new IBI building. 

In this connection, we would like to offer the services of 
Bbasco's facilities planning consultants and engineers to plan the 
proposed offices and provide efficient and tasteful qxxarters for 
the Bureau. 

Ebasco has had considerable experience over the years in the 
planning of office facilities for various organizations throughout 
the United States including local, state and federal government 
agencies. We maintain a staff of consultants, planners and engin- 
eers Who are eminently qualified to assist through detailed studies, 
to set forth space requirements for present and future growth,, plan, 
layout and develop a complete pre -architectural program. Our plans 
are designed to provide the maximum in operating effectiveness. 

I - The« enclosed) brochure “briefly outlines our procedures,, indicates 

our pas t^experience ) and lists a ,few of our clients. Also enclosed, 
is a liaC of planning .assignments Ebasco has undertaken for various 
municipalities and government agencies. 

> We would appreciate an opportunity to meet with you or yoxir 
committee to further describe and discuss our services as they would 
apply to your new building project. X-/ ^ / /^^ /\ / ^ ^ < 


EEC- 3 


Sincere ly> 




End. 
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^^Jamin F. Miller^, Jr. 
Pri^S^rEal*»€onau ltant} 
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EBASCO PLANNING ASSIGNMENTS FOR MUNICIPALITIES 
AND GOVERNMENT AGENCIES 

Board of Chosen Freeholders of Monmouth Coxmty, Nev Jersey 
City of Dallas, Texas 
Federal Aviation Agency 

Fort Wayne and Allen Coxmty City-County Building Authority 
Coxmty of Fresno, California 

General Services Administration, Department of Labor 
Idaho Department of Highvays 
Inter-American Center Authority (Florida) 

Coxmty of Kern, California 
County of Marin, California 

Metropolitan Fair & “Exposition Authority, Chicago, Illinois 
Milvaukee Circuit Court 
Milvaukee County 

I 

National Aeronautics and Space Administration 

City of Norfolk,, Virginia 

City of Philadelphia, Pennsylvania 

Borough of Ridgefield, New Jersey 

Sacramento Municipal Utility District (California) 

City -Public Service Board, San Antonio, Texas 
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FROM ; N. P. Callahan 

O ^ 

SUBJECT: NEW FBI BULBING 


The Fine Arts Commission (FAC) met yesterday to consi^( 

FBI Building. As you know the FAC serves as the Government's reviW board 
for design asjii pertains to the exterior and related appearance of Go^rnmerit 
buildings ^nS^uctedUn the Washington, D. C. area. t.. He 

i^^The lates^design concept of the building, as reflected dn the model 
photographs previdCf^Jy sent through with my memorandum of 10/3/6.6, we^s 
shown t6 the Co^iniission and explained by members of the architectural firni. 
Photographs shewing |^e ground level view of the building from Otlt^and 
Pennsylvanlta /^enue, {Northwest and the courtyard are attached. Comments of 
the Commi^ionSvere ’generally favorable, however, they feltdhat the extension 
of the library into the courtyard on the Pennsylvania Avenue first floor level 
should be studied with a view to absorbing the library within the confines of the 
building proper. The architects agreed to make this study. .The Commission 
also requested that further study be made regarding the exa^' manner in which 
the windows will be located in the building. The architects Mated that this 


study is already being made. 


cr. 


'C 


Cm 


. ! J, 


Also attached is a copy of the write-up appearii^ In' the 'Washington 
Post on 11/17/66 covering the FAC meeting. This.w-rite-up deals primarily 
with action taken on other buildings but does mention that the FAC^considered 
the design of the FBI Building. 


Both the General Services Administration and the architects advised 
that the above studies will have no effect whatsoever on proceeding with the 
final working plans for the substructure. They still anticipate that the contract 
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Coiuinission Acts on 3 Nt 


Fine Arts* 


federal Bizilcliu^s 
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By Wolf Von Eckirdt 

' Wasblntton r*«t Staff Wrktaf 

' 'Add Victor Lundy’s high* 
’’ly original design for • the ^ 
'UJ5. Tax Court, which the 
".Fine Arts Commission ap-^ 
[proved yesterday, to Mies 
■van der Rohe’s new Public ' 
.Library and Marcel Breuer’s 
two office buildings, and 
suddenly we will have out* 

, standing modem architec* ' 
ture represented in a city 
I ; thus far dominated by Ro* 
[‘man temples and architec*' 
li' tural mediocrity. 


And this Still says nothing 

) .hide the sizeable 


Department 
the 


[ Which - 
mission also 
yesterdaj^ 


SHlSiSis,, 

Fin e Arts C om* 
Hssed [ TWilh 
and which also^ 


iprdmi^ td rCTrescav gdSdT' 


praternporarr 
KhinkinsT 


-archiiectur^ 


the new Air and 
Space ’Museum on the Mall ■ 
and— perhaps — the Forrestal 
-Building that will span the 

■ Tenth Street Mali 

■ The Tax Court design il*, 
lustrates the Fine .Art Com* 
mission’s concern not ohlyi 

^with honest modernity but ' 
^also with quality. A year 
ago Lundy, a daring young 

■ man, came in with a pretty 
wild, flying trapeze of a de- 
sign. The Commission all 
but laughed him out of its 

‘ chambers. 

But its often carping criti* 
cism paid off. Lundy tried 
harder and this time the 

■ Commission had nothing 
’ but admiration for his cubic 
composition of gray granite 
and dark glass that superbly' 

1 solves the problem of a 11 m* 

' ited site. 

Flanked by severe, hand* 
(.somely proportioned slabs, 
,|>ulk • of ,the . building J? j 


' a huge cantilever over wide ' 
and inviting entrance stairs. ' 
The cantilever seems to 
I float. In fact it is held up 
by cables hidden Inside the 
' structure. 

dually ingenious in its‘ 
own way Is the design for 
the Labor Department 
.building, a $3$-milllon co- 
lossus for 6000 workers. It 
will squat over the Center, 
Leg of . the inner loop free- 
way (I wish they’d give 
these things names) at the 
' Intersection of Pennsylvania' 
and Constitution Avenues; 

Here, aside from handling 
the bulk,, the problem is to 
exhaust, 
j mechanism of . the freeway. 

"^’tunnel plus two access, 

' ramps Inside the Structure- 
•1 and still make Jt look both 
, ' human ana dignified. 

, , There were some raised,- 
' eyebrows when a Houston; 

firm, headed by Max' 

- Brooks, was chosen as the 

( designer. Brooks Is a friend 
of President and Mrs. John* 
son. 

' . It turned out that friend*' 
ship with high personages is- 
not necessarily detrimental- 
' to talent. Brooks and his as- 
sociates, relentlessly ^ prod*, 
,ded by thc'.Fine Arts Oom- 
I mission, acquitted them- 
selves well In solving the. 
basic problem in a pleasing 
, -manner. ' 

'Ihe building’s chief de - 1 
,i' signer, -Llewellyn W. Pitts,,, 
-agrees with Commission 
-member Gordon Bunshaft 


Khat a steel structure ought* 

I to look like a steel struc- ■ 

I ture. The facade design 
: Pitts brought In . yesterday ' 
tried to look like fashion-a-,' 
|bly sculptured concrete. But ' 

' this can be remedied as the 
design Is refined. ‘ 

[ At the other side of the , 

> Mall, where that Center Leg . 
^.freeway, tunnel emerges^ 
again, just west of the Sam 
Rayburn House Office 
Building, will be a "south - 
portal” Government officej! 

I' structure designed by Mar-M 
cel Breuer. ' 

'• The building also will 
hide freeway exhaust fans. 

It does not have tenants as 
yet and is still kept under 
, wraps by the General Serv-. 

, ces Administration. I have i 
1 peeked under the wraps and •' 
found it excitingly hand- 

... I ■. . .4 

5' -.some. Breuer, who taught at 
I the Bauhaus, may here have 
[.'surpassed even the HUD 
I', building, now under constr- 
i.uctlon a few blocks away. 

Under wraps, too, so as 
^not to publicly embarrass a^ | 
i* .highly publicized scheme,' , 
j-was- the -Fine Arts Commis- | 
f sion’s highly critical discus- 
ivsion of Nathaniel Owings’ 
[.proposal for the Mali 
i, ' While the . Commission 
I -agrees that heavy traffic 
i,-',and parked cars must 
Jibe banned from the Mall, it 
'-recognizes that pleasure 
, driving is America’s fore- 
P most outdoor recreation. 


Fine Arts Unit 
SetsaNew 
Federal Style 

In a busy session yesterday ‘ 
the Fine Arts Commission be-, 
gan to set a new style for 
Washington’s m o n u m e n tal 
heart. - 

•The Commission enthusias-* 
tically approved a 'daringly 
I modem design for a new u.S.' 

! Tax Court as well as the de- 

<a"hew departure - in govern- 
,mcnt architecture. 

It also approved a new land* 
a«pe plan for Arlington Cem- 
ctery that , would add the- 
South Post of Fort Myer tot 
the Cemetery, and place visi* 
parking under, Memorial 
Drive. ".V ' . , i, 


In closed session and In 
5 ., the presence of Interior Sec- 
retary Stewart L. Udall, it 
asked the architects to con- 
sider some limited drive- 
ways and a car crossing at 
,17th street so motorists can 
'also enjoy the view, 

' Besides, the Commission 
found It hard to see how 
thousands of visiting school 
I children can be transferred 
I - to minibuses or fair-ground 
I trains. 

- II also found Ovrings' 
scheme over-planted, fear- 
" Ing we won’t see the Capitol . 

for all the trees. Mrs. Lyn* 

' don B. Johnson reportedly 
, shares the Commission’s • 
’ misgivings. 
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There is attached a copy of a letter directed, to the General Services 
Administration (GSA) from the C. F. Murphy. Company, which is the architec- 
tural firm for the new FBI Building. This letter points out that while the 
building drawings show poured in place and, precast concrete, the architects 
I prefer to use a granite facing on the exterior of the building, if additional funds > 
are available. The architects state they felt obligated to show the less expensive 
facing (concrete) since the building budget would not support the estimated 
additional cost of 2.5 million dollars for granite. The architects have requested 
instructions from GSA as to whether they should give any further consideration 
to the use of granite. 

.My memorandum of 10/3/66 regarding the building reported informa- 
tion as set forth above. The Director noted ’’granite is certainly preferable. ” 

In our discussions with the architects and GSA we have pointed out the advantages 
of granite over concrete in terms of appearance, endurance, and the fact that.a 
stone facing for the building would be in keeping with the decor of other modern 
government buildings along Pennsylvania' Avenue, none of which' are faced with ' 
concrete.* GSA representatives have replied that the construction cost, using 
concrete* will exceed the budget and, therefore, they do notTeel they cani recom- 
mend any material which will further increase the cost of the 'building, 
fco 

» ki Inspection of commercial concrete buildings dn the Washingtonsarea 
indicate ^hey range from only fair to acceptable in workmanship, appearance 
and ability, to stand the test of time. The architects have ^advised that excellent \ 
example^'df concrete faced buildings are not available in Washington as they fare 
in other cities. They 's^teithat‘while’many expensive ;modern buildings are 
constructed of concrete they are usually placed in a setting where this material 
is appropriate. They dqfnpt fe^ldhisiisttrue for a government .building on 
Pennsylvania Avenue. "Farther, they feel that the difference between -the cost of 
granite or other suitable stone and real first-class concrete workls not as great 
as estimated by GSA. The architects strongly feel the building should be faced 
with stone, such as granite. 0 q C ^ \ \ 

RECOMMENDATION: See page 2. 

— — 5 4 NOV 23 136b ; " i 
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Memorandum N. P. Callahan to Mr. Mohr 
RE: NEW FBI BUILDING. 


RECOMMENDATION: 

In view of the location of the building on Pennsylvania Avenue among 
other stone faced government buildings, the more impressive appearance of a 
stone faced building and the fact that' this building will be the FBI home for many 
years to come, recommend we advise GSA we strongly feel the building should 
be faced with granite or other suitable stone, rather than concrete. If approved 
this will be included in the comments regarding the tentative sketches which 
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C,F» Murphy Associates and Beiswenger, H och, Arnold & Assoclates/^AssociatedArchitects-Englneers 
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224 South Michigan Avenue; Chicago 4. ‘Illinois 427 -3456 
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. October 26, 1966 

■ >.■' 1 ■ ' '• ' '■ ■ ' 
‘ - S'**' ■ ' ' . ' . ' ’ 

Mr. Karel Yasko 

1 • i * . < 

' < f 1 , ■ ' ‘ 

, . ' ' ' - , 

>; ■.» ' : 


Assistant Commissioner of Design ' i> ■ , ■ 

General Services Administration . > 

Public Building Service .. 

Washington, D« C» 2040S , 

' . . I '"i 

■ Dear Mr. Yosko! FEDERAL BUREAU OF INVESTIGATION 

Washington, D. C. ’ ,i, 

t 

- On October 10, and October 11, 1966 we were in Woshington-to review our , ’ . 

; tentative submission for the FederarBureau of Investigation Building with GSA 
and FBI representatives. In these discussions we talked obout the possibility of 
> facing the building with granite in lieu of precast concrete os indicated on the 
drawings. 

' 1 

Although our drawings show poured In place and precast concrete, we would 
prefer to use a granite facing if additional moneys can be made available. In 
our submission we felt that we were obligated to choose the less expensive facing 
material since we were charged with a budget:which we knew did not include the 
more expensive moterial. 

We have Investigated the possibility of using a granite facing. For the purposes 
of this investigation we chose Texas Gray Pearl granite os supplied by Cold Springs 
Granite Company. Thisstudyindicatesthatagranitefocing would addopproxi- 
mately 2;5 million dollars to the cost oF the building* * 
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The tentative sketches of the new FBI Building, prepared by the ; 
architects, have been reviewed by the various divisions insofar as the plans 
relate to the operations of the various divisions. Information regarding 
requirements, additions, deletions, etc. furnished by the divisions as well as 
pertinent similar information relating to the over-all building has been. compiled 

I by the Administrative Division and is. set forth in the attached letter directed 
to the General Services Administration (GSA). In line with previous communica- 
tions of this type it is prepared for your signature. 

In connection with review by the various divisions the Director 
I noted! .-want Tolson to go over this before we submit it to GSA. " 

Also attached is a set of marked drawings which tie to the specific 
comments in the letter to GSA. Pertinent remarks regarding each floor, as 
set forth in the letter to GSA, are attached to the individual floor plans. These 
drawings are marked for various changes and contain notes and comments regard- 
ing the many aspects of material covered in the .tentative sketch review. 
Consequently these drawings are actually a rough set of work papers which GSA 
and the architects will utilize for note and reference purposes in preparing 
finished drawings. Preparation of the finished drawings is the responsibility of 
the architects. This is the format which they have requested we use since it 
'best, suits their , purposes. Therefore, many of the areas as they appear on these 
I rough. drawings wilLbe changed in accordance with the accompanying comments. 

In particular the pa,rtitioning layout as shown is purely for purposes of estimating 

J the total -amount of partitioning. required. The final partition layout will be made 
6 months to one year before occupancy of the building. Details regar^g exact 
requirements in each area are not shown at this time. As these details are 
compiled and approved they will be indicated on a large 1/8 inch = l .foot scale 
plan for transniittal to G^ and the architects. 

REC-50^^ -IIXoI' 



RECOMMENDATION: 






Recommendj.,atta<:lted comments and marked drawings bq -forwarded 
to GSA in ord^’^'^tfi^t the in^bKied requirements, changes, deletionsf'etc. can 
be incorporated in the working drawings being preparedJbLVNthe-a rchi|,e cts. 
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November 29, 1966 




Iklr. ZiawBoa B* Knott, Jr. 
Administrator 

General Services Administration 
IStli and F Streets, N. W. 
V/ashington, D. C. 20405 

I 

Dear Mr. Knott: 


The tentative i^tches prepared by the architect for the new 
Federal Bureau of Investigatioa boildi^, project number 49920, have been 
reviewed by this Bureau. The Federal Bureau of Ihvestigatloii has worked 
very closely with the General Services Administration, l^sgion 3, as well as 
Central Office personnel and the architectural firm in the ^velo^ent of our 
space requirements and the following is a list of our comments based on 
review of the tentative sketdies. Actional information oa Bureau require- 
ments will be submitted as they are defined. 

General Comments 





1. This Bureau strm^ly &els that the exterior finish should be 
granite or other suitable stone, rather than concrete, for appearance and in 
keeping with existing government buildings on Pennsylvania Avenue. 


2. fiestrooms throuidtout the building appear to be inadequate. 
A tabulation of employees, by areas, will be made and submitted at a later 
date for use in determining actual fadlities required. 


Toi&oQ M, 
OeL'ooch , 

tmmmrn 

wrek-^ 

Cdsper-^ 
CellohoO j 
Conrod 

Gote VMM. 
^os^n MM 

^uUxvon 

T0V*i MW 


3. Various studies have been made of the underfioor duct system 

housing the general telephone, electric, secure pbeme, and intercommunication 
systems. A pressed system has been develop&d and aj^oved. See plgn^ 
Utle4 '>ajn^ia Xm*!rfloor Duct u, ^ 

4. The Inci 
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NOTE: Based nT P. Callahan to Mr. Mohr, 

captioned NEW FBI BUILDING, CQS:sls, 

. P dated 11/28/66. 
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Mr, Lawitoa B* Knott, Jr* 


Third bajtein«it plan 21-1 

1. Parking ikcilities £or 448 cars dpcs not meet iho ratio ot 1 
parking space to 7 employees^ previously set forth; however^ the space 
provided is acccptablo to the Bureau* 

Z* It is recommen<^d that an additional freight elevator be 
installed adjacent to the loading dock first basoment and extend down to the 
third baeemoit for ihturo use ot storage ai'oas in the second and tliird base- 
ment levels* 

8. The storage spaces located in D-4 and Xt-3 should have 
entrances other than throiigh Iho reotroom* 

4* The neutron generator IpcatloQ ^own at £-12 will be relocated. 
Details will be developed and submitted at a later ^te. 

8* Washington Held Ofiice (WPO) garage appears to be adequate 
as drawn. However^ it will be necessar y to provide an exhaust system to 
discharge carbon monoodde when vehicles are being repaired* 

6. The gymnasium area is acceptable provided enough space is 
available for a regul^on basketball court* See marked plan for relocation of 
ofiicei shower and toilet facilities* 

7. The executive elevalor chculd osts^nd to this level with a coa- 
troUed lobh7* 

Second basement plan 21-2 

1. Parking facilities on this level for 427 cars does not meet the 
1 to 7 ratio but is accoplablo, 

2* Tho proposed freight elevator on the loading dock should operate 
on this level from station £-7* 

3. The area £-9 to 12 can be converted back to parking. 

4* Provide executive entrance to private elevator at £-20 from 

driveway* 


Mr. Lawson B. Knott, Jr* 


5* Elevator pit should have entrances other than through 
restrooms, location and H*8. 

. ' ■ j . 

nrst basement plan 21»$ 

1*1 See 1/8 scale |dans for specific requirements for photo lab, 
printing plant, laboratory and exhibit shops* These areas have special require- 
meats lor services such as exhaust systems Ibr both fumes and dust which will 
require Exlng the location of equlpm«it In the working drawing* ‘ 

2* Cafeteria back*up space has been reduced* See cafeteria 
consoitani's plan for detfldls* 

3* It la suggested that at least one adjustable loading ramp be 
installed in each bay on the loading dock. 

' i 

4* It is assumed that General Services Administration will furnish 
the architect with detailed requirements lor the Public Buildings Service (PBS) 
shops located on this level* 

5* Eestrooms located at P-21 should open on corridor. 

First floor plan 21-4 

1. Space allotted to WFO appears to be adequate (see revised plsn 
for additional door loodions). 

2. Toilet facilities appear to be inadequate In the WFD area as 
there will be a potential populatlcm oi 800 people in approcdmately 73, 000 
square feet* 


3* Classrooms opening into the main public corridor are obJecti<m> 
able^ Therefore, it is suggerted that doors be in^Ued in the corridor at 
QK-15 and BE at 18. The stenographic classroom and office have been relocated 
to the 8th floor and the space enclosed by 21-22 B to HJ has been revised to 
include the building manager's office. 

4* The remainder of the space housing the Training Biviaion offices 
as well as classromns, auditorium and library on the first floor is acceptable. 


• • 

Mr« l4kW8oa B. Knotty Jr« . 


§• It will be necessary to provide guard stations at S-12, 

and T-2. 

Second floor plan 21-5 

i« Move entire range 7 ieet north in order that column K«9 is 
behind range backstop* 

Measaniae plan 21*8 

1* An additional escalator is required to move tours from the 
meszanine to the third floor* 

2. Betails of esddbit a]^ will be developed at a later date. 
^hird Boor plan 21»7 

1. Hevise tour route to use normal corridor pattern as shown on 
maidMdplan. 


2. l^orlc Xabondory ai^ VoucberoStatistical space as shown. 

3. ^cial lave stigative Blvlsi<» space is satisfactory except for 
small vault type rooms which will be necessary, as ^own on plan. These 
rooms should be masonry block construction with combination locks on doors. 

4. A free access type floor will be required in the automatic data 
processing room, located at H*L and This will allow future expansion of 
the Bata Processing into the adjacent area 4«6 and J-U See General Services 
Administration standard details for special construction features. See special 
requirements for laboratory areas. 

Fourth floor plan 21»8 

1. Ziaboratory space is satisfactory except that area shown as 
assigned to lai^uage classroom should be reassigned to Files and Communica* 
tions Idvislon. 

2. Normal underfloor duct a/stem required throughout entire floor 
including General Index file area. 


4 - 
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Mr, lavson B« Knoit, Jr« 


3. Bom c sUe latelUgcace l>ivl6ioii ftaUslactory as drawn* 

Fifth floor plan 21-9 

1. Records SecUon of Files and Communicatioiis Division appears 
to have adequate space. Fsealators should^ located in a central location. 

2. Dnderfloor duct system required throi%hout Hie area hut may 
be reduced to every other module in area enclosed B to Qx 4 to 9. 

3. General Investigative Division space adequate With the minor , 
changes shown. 

^xth floor plan 21-10 

1. Fingerprint Correspondence Section of Identification space is 
adequate hut should he reorganized in accordance with marked j>lan. , 

2. Normal underfloor duct system required in each module on 
the entire floor. 

3* Bestrooms are inadequate for number of people working on 

this floor. 

4. %«ce for Personnel Becords Section of the Hies and 
Comznonicatimis Dlviston appears to be adequate as shown* 

5. Communications Section of Flies and Communications Division « 
will require a great deal of study as this area will house the main switchboard 
for the building as well hs the secure telephone switchboard and frame, room. 

6. Personnel Section space* Administrative Divtilon* satisfactory 

with minor changes as noted on marked plw. / 

7. See revised plan for Health DhiH 
Seventh floor plan 21*11 

1. %>aee for Technical Section and Civil Hies of the IdentlHcatlon 
Division is satisfactory favd will require a limited amount of underfloor duct* 
suggest every other modale for flexibiltty* 
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Ur* lamaoa B* Kbott* Jr* 


2. £xect 2 Uve ^ces have adequate space but will require more 
tefinemeni* Detailed information in this regard will be famished as developed* 

3* Crime Hecords Division should be revised as noted on plan* 

Eighth floor plan 21*12 

1. Cafeteria assignment has been reduced to 50^000 square feet* 

We have assigned 3hraining Divlsioa 8,100 square feet for language and 
stenographic classrooms, and Identification 8,100 square feet for training 
rooms* See marioed plan* 

2* Cafeteria layout is being developed by special cafeteria 
consoUant and Government Services, Incorporated, which will operate cafeteria* 

3* Underfloordactswill bereqttired ittsectionC-ES to lOand 

QSStolO. 

Ninth floor plan 21*-13 

1* Techniddl Section, Criminal Hies has adequate space. 

2* Norm^ underfloor duct system required In section C? * 3 to 
10 and NS - 3 to 10* Suggest minimum of two runs per bay in space F-N 3 to 
10 * 

1 

Tenth floor plan 21>13 

1. XSdent Fingerprint Section and Technical Section offices appear 
to have adequate space* -These areas will require normal underfloor duct 
system* ‘ 

2* The Assembly Seetloa space is ^tisfactory* Suggest there be 
a minimum of two runs of un(^floor ducts per bay for flmdbllity* 

Elevmth floor plan ll»14 

1* Card Index Section oi Identification ITivlsion has adequate spaco 
on this floor* 


Hr« Lawson B. Knott, Jr* 


2* Normal underfloor duct system required In sections B to F 
and 2 to P to T and 2 to H, a minimum ol two runs per bay required in 

FtoPand2toa* 

All floors 


!• Befer to listing of our Social Requirements, previously 
fOmisbed architect, which includes electrical, emergency power and other 
special purpose facilities* 

2. Lockers for Identification Division should not be in separate 
room* They are small wall type lockers similar to parcel lockers used in bus 
and rail stations, 

3. Due to the complexity of the job, it is recommended that an 
electrical engineer and a mechudcal engineer work very closely with the 
Bureau in development of our exact ele<Mcal and mech^cal requirements 
prior to completion of the woiking drawing* 

We are contintting our studies regarding special purpose items, 
equlpmmit and requirements* As details regarding these ficlliUes are developed 
aiM ai^inroTed, neeessax^ information will be forwarded for Inclusion in the 
final working drawings* 


Sincerely yours, 


Enclosures 


JohnP* Mohr 
Asslsiant to the Director 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 
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Mr. Mohr 


N. P. Callahan^l^ 

O 

SUBJECT, NEW FBI BUILDING 



DATE, 12/1/66 


c:, 



The National Capital Planning Commission (NCPC) met today to 
consider the site and planning aspect of the new FBI Building. This meeting 
was open to the public and was attended by various representatives of the 
press. The main discussion concerned location of the building on the site m 
and the height of the rear portion of the building- A great deal of interest was 
generated and as a result representatives of th^National Broadcasting Company 
(NBC) and^CqlumbiaJBroadcasting_Sy^m (CBS; news conducted several 
interviews with NCPC members and filmed parts of the meeting hcluding various 
exhibits depicting the building. They indicated that portions of these shots would 
probably be used tonight on the NBC news programs at 6:00 p. m. , 7:00 p. m. 
and 11:00 p. m.ian(3l'on the CBS news programs at 6:00 p. m. and ll:00.p. m. 

' “JVlr. JPau1<Thiry, arcKitectural member NCPC, made a motiomto 
restrict the 'heightjof, the rear portion of the building to 160 feet plus a, smyi ’ 
penthouse rather than the solid block penthouse as now planned by the archTtpct. 
After much discussion of the pros and cons and explanation by the architect as 
to why the larger penthouse was required, Thiry's motion was defeated and the 
Commission approved the site and plan as presented by the architects'. The 
record was then changed to indicate unanimous approval of the architect's plan. 



General Services Administration (GSA) Regional Office has advised 
that notices have gone out to all remaining tenants occupying buildings on the 
site that they must vacate no later than 1/31/67. GSA intends to let a demolition 
contract in January, JL967 with work to begin 2/1/67 and be completed no later 

) than May, 1967. They have indicated, however, that there may possibly be some 
lawsuits involved since thelHou ston Hote l, among others^ ^does^r^t desire to 
vacate ^under above schedule and may .possibly fight an^eitfiwaSKm notice in court. 

Mr^ Kare]\irasko, GSA, has instructed the architects to have the 
'final working drawings for the substructure completed by March, 1967. GSA 
fexiiectsio let the initial contract for excavation and substructure shortly there- 

At. _ % 1- X_ 1 ▼ MM / V 


after with actuaLwork,to beginiin June, 1967 

U^I ifUii; EX-J04 

. ^ For infbj:niation. 
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UNITED STATES GOVERNMENT 


TO 


FROM 


MR. MOHR 



DATE; 12 / 2 / 6 Q 



SUBJECT: 



N.,;P. CALLAHAN, 

O 

NEW FBI building; 

NINTH ^AND PENNSYLVANIA AVENUE 


■ Ori'the attached note the Director stated, 
the purpose oLplaclng a penthouse on top of , new FBI building?’ 

I heard it on the radio this inomihgV’ ’ The use of the term 
'’penthouse" on'top of our new'sbuilding is a misnoiner. Actually 
itds closed space.on' the Toof . which i'will’house .mechanical' 
equipment, such as elevator shafts, air conditioning compressors 
and otheiuheayy duty electrical equipmentinecessary in the 
functlpning and operation, of the building. >No office space ;is. 
included'thereln‘.and|iVis an imfortuhate use of a descriptive 

term^for the .Enclosure. , 
o 

^ ^^t^ched for the Director’s 'information is a copy; 
of the; article! appear^g 'in^^ morning’s "The Washington 
]^qst*and Times* Herald".on page D2 dealing with the FBI 
building and' the penthouse.* 


Tt.jtt.t-. 
TeJ.. , 

Gqn-jy . 
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The above* is submitted in response to. the Director’s; 
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' By ROBERTA HORMG 

Aw't'f • - ' 'St*r,5U«Wrt«»"' 

i. ‘The'^Natioaal Capital Plannin: 
K Cammiarfoa has gSvea prelimi 
, ' approval to the' design for 

■jthe new IFBI 'building,' even 
, though' it ' may tSave into 

‘■'^at would 'blithe tallest in 
, tq'm ' With I a penthouse,* it will 
ISO^feethigh; '» - 

’ ilhe height barrier was broken 
yesterday by a 5-3 vote, 'with 
opponents- arguing that the 
violation of the' J. 60 -foot limita- 
*tico rule along Pennsylvania 

Avenue ^t$ a dangerous preo- 
•^ent.^ , [ 

! ‘‘This is quite aseriousprob- 
^lem;if_we „are going to try to 
f maintain height ’Standards. On 
^another building, (the add^ional 
i feet) would have the effect of 
^another floor,” said Paul Wxy, 
}1}CPC .member and* Seattle 
•architect. ' ' • ■ 

«'*,The .$43 imillion TBI hwd- 
,v quarters building to .go on 

'Pennsylvania Avenue between 
{ 9 th .and 10 th Streets NW is the 1 
ifitat ’federal .structure to ,bej 
] constructed -‘under rejuvenation I 
‘plans for the. Avenue. i 

! ;Thicy ' also p<Aited out that the 

■ first private 'building -given 
I approval,>the Wolman building 
>'at'l 2 th Str^ and'the>Avenue, 
.stands the,-pfescribec|‘l 60 feet, 
yfis^uding a penthouse. 

Added Since March 

; .'-ftbe buildi^s. project archi-, 
tect, Stanley* Gladydj, said the' 
> 20-foot roof ^ structure had been 

■ added to.the buil<fiag since the 
NCPC last looked at the desjgn 
- in ‘ March i to .house elevator and 

■ <^er mechanical equipment.’He 
i^d it is • the 'most ■ ^‘efficient” 
'.liseof Sj^ce.,, 

' jThify -also ‘argued about the 
.esthetics ffroih "• a .pedestrian’s 
point of 'view; of the additiorial 

■ hei^, which will go along the E 
■^reet Side of the buiMing. ■ 

^^?How?raany;tint^;'do I view 
'the. building. as)a*ped^riah?’’ 

' Gla'dych 'iasked; arming that., the 
' penthouse is.nbt easily, virible on 
tfe Avehtie'side, , 

» William l^midt;.-* ■;? public 

;building >commjssh>her-.for,' tte 
•General - ' Serried :fAdmihi$tra^ 

■ tipn, ' also ; argued ithat the pent 


‘:7 


^ has . 

pro'priatea money 'for the' 
mg’s substructure - : and that , a 
delay in ■ approving . the design 
might .mean a long delay for ■ 
construction. 

“I would hate, to lose the. 
opportunity of 'moyini ahead 
vnth this project,” he said. ' 
Edward ’ Goldman, ,-a’ spokes- 
man for the President’s Tempo- 
rary Commission onPennsylva- 
nia Avenue, also spoke for the 
added height., “The <»romis- 
sibn,” 4ie said, “'would like to 
buiW buildings alon| th& Avenue 
„at the maximum bei^ possible 
”un<^ zoning,” he said- 

NCPC Becoromendatlons 

In giving its prelimLnary 
fapproval to ' the FBI headquart- 
ers, the NCPC made these 
recommendations: v | 

1 , Further study,, along yrlth 
the AvenuejCommissJA^^ 
possibility of sub stitiAfpg’ ^ a 
recSs^'ilJcade fo? the pro- 

K sed solid ' outside .wall *'at the 
se .of .the building along) 
Pennsylvania Avenue., , ’ 

‘^2. Provide .for a future tunnel 
connection under 'ithevjAyehJie. 
with the extensive underground 
pedestrian system pressed fpr 
the Fe<^al Triangle, .fj” ■ 

13. Substitute sculptured gates 
for the' proposed 'doors, at the' 
Pennsylvania, Avenue, and E 
Street entrances to the building. 

; The commission also gave its 
j^elimihary'^ approval to 'the 
prehmihary .site and building 
plans for the hew $3 million U.S. 
Tax Court building to go 6n 2nd, 
Street ,NW. between D and E 
Streets.' ,h ' ’i ■ 

But it asked GSAand the B.C. 
government ’ 'to “undertake 
immediately” a feasibility study 
on acquiring thd site immediate- 
ly across the Center Leg of the 
Inner Lo<^ Freeway Jrom , the 
Tax ; Court Buil<Juig .^.for ;the 
esmstruction ' S . J&nldin^ * to 
house 'District court ifunctions. 
The studyi the commission s^; 
also '!shouldicoasider*construc- 
tien , of -''a -i deck ‘plaza lover - the 
' freeway / connecting , Mhe , f two 
.buHdihg sites, v;' .■ '' -/./,■ , 

It lalso .asked GSA to’ investi- 
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Bosen ■— 

Sullivan 

Tavel-— 


Trotter — _ 
Tele. Room 
Holmes — _ 
Gandy 



The Washingtoo Post and 
Tittes Herald ' - 


The Washington Daily News 
The Washington Evening Star 

New York Daily News 

New York Post - 

The New Yca-k Times — 

New York World 

Journal Tribune - ■ ■ - ■ - 

The Baltimore - 
The WrtrVftT . ■ - ■- ■ 




■ g'atc-the 'feasibility of awjuurmgl 
prpi^ty ’'; adjoining ”'.the’./.Ta»lcO /lT 
■■ .Court as ''a public building site, I 


because ' of ' the' ' hxte^ve , glaSs 
'COlfftbuMng.- J btV’4L5}».. 


:(T7?r 


The New Leader ■ 
The Wall Street Journal . 
The National Observer - 
Pe<4?le’s World ■ 
n.atfi - 
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^-c->9 (Ht V, i-js-ee) 



A ,2(>foot-hlgb 'penthouse iof jthe ‘5trccture,,possi'1jJy set Jntofby 'Wjlliain - A. Schmidt,' Co:^ 

♦ ' ■ ll 3 il<Kvoinep 


iixHechan^ < equipment . .almost 
^proved the undoin'g -yesterilay, 
rfof,. plans :for the 'new iFBI 
Slie^qusWers oa^Penasyivaiila 
f.ateii'ue-hw. 

^fteir’liearin'g:Wairnin'gs that 
ftife structure atop thetiso-fodt 


^LfaellthXtop) stoiy, 

Another ' 'building being 
erected by 'Jerry ,‘Wolman on 
theffoonner Rid'edgh ;HbteV'site, 
12th i jrahd PehrtsylvaSa 

Avenue nw., cohfoinnsjto'jsuch 
a 'wstricticin, Ihiry -sai'd^nHe 


'b'^l;dink\TOuld;$et'a\bad)pre^ declare ‘that 'the '’TBX «^nt 
ledE^nt 'iof other ^cbnstnictioh house has grown i^'Jiarge that 


(along the feremohial Avenue, 
rtlfe National Capital- Planning j 
tCoJnihissiO'h , Approved * . Hhe' 

Iplahs, ;^thouse .and all; i ; 

^Op^iti'on to the jje'nthtouse 
(waS'ledlby* C^mrm'ss'iO'h,‘me^ 

|ib$«’'4Kaal ‘.-Tfidry, ;a • 'Seattle .an- 
j<j£|te«^t, ’whd‘ saidiinost of the 

re: ^triealya hd cooling equi^-t .. 

be located withiniby. a-^teAf 5, to 3 after. a plea 


gt - cottSUtutes 'ian additional 
story.' 5" ■' • 

^TJvity ‘Wasv'baclced by A re- 
lent ifrom Ai$' .'Federal -'Piah-| 
ning'cm'd^Pro'Jects Comndttee, 
whichTyeji^mehded 'that)the 
plahs'be:apprbved,*‘exw the 
rooftop' structurei” 

TThat 'phrase - was el iminated. 


ihlssioner Jof ' 'th6 ^Public iBuild; 
ihg'Ser^c^’ arid. Edward Gold- 
man of I the staff ;‘hf ‘ the -Tern;! 
poiraiy ‘Pe'nhsylvahia Avenue; 
Commission. 

^ 'wdman' 'saW Commi$4 
V want's f.to ‘encourage s' pri4 
vMe ‘ builders ,i to 'join Mn ir^ 
bmlding'the'AVenu 'thht? 
nJaximuih: use; of '.^ae'e* would 
prdVidean'liheChti've'.' f ', | 
^j%e iFBI 'bniWihg, would, 
re^K majdmnm dSO-foPt: 
he'i'ght, i.including ,,jpehthbu|e.! 
only along. ‘Its -north -,b3i:e’ 
fronting' ©h'sfe \Street,’ Stanley 
Glidyph. idi 'sthe ('archit^ural, 
firm oflC.i^,’l!durphy iad^^^ 
&x^te$, !'$aid ' it 'Wpuld'‘“be 
barely visible '/rbmJPenasylva- 
hia Avenu’c. ' '■ ■ < . 

Jn 'total ‘.'height, ithe building 
with penthouse .wiU'be llO feet, 
taller^f than the '^Pennsylvania 
'As^ue^ frb-htage ‘of-'the Wil- 
lard /'Hotel i arid 20 qfect -'taller: 
jthan'the !F- Street "fftn^tageiof 
the ly atiod al sPfe^‘ Auilding| 
doMtown'sJtwb - highest'-';com| 
mer^iaVstructimes. ' . ' ' • / J 

‘ ,Tne ipl^hing Comihis^on 
alsd.,apprbve'd.,plar® (for '■'th^ 
n^ ..Tax,yCourti;buM '2'tt 
street streVt'nw."' , ',j 

-'In'_A’ther lotion, , the ' Co-m| 
minion ',aSced .ithe s owejs ,; ,oc 
the ' -iBrmhie JBiSe ‘‘estate li? 
Chevy .chase' ’to .s,ub.mit /jeTj 
tdsed.'iilaasifor, their, pfopr^ed 
k^enslve '.town ./house '■ devel- 
op meat 'that 'Would i'llnut'i.the 
number i^f;,;umts to ' 82 — the; 

• total ,i.perrtuttedt >',under->TOTOOl 
yohlhg ih 'pie ’’heighborhoc^.' 1 
! ;xh'e ‘owners .want 'to riStSsterf 
ijc^lunlts .& ‘'thb Adhere 'iite. 
^fiedf -*'attbifnej?j ‘ Geb'irge /'H. 


// 



■he {located 'bn ‘;,'the .•'site'’.mbirej 
'^cheaply,';, and '{‘easily,.. 

■jhe ^Planiiihg" ■ Gomiaission 
•also’ w^ ihbwn'but '.hof^as^ed' 
Jo approve {preliminary,. prb- 
bosalsibr carrying the/eastJeg 
hf 'the ‘Inner ;|%p IFre.b'Way] 
past -'the Afb^retnm di| iN'Oith- 
^ast ''Wa^Hihg'tbS .Ife 'prk 
ferred {route,' ' tuhneHhg ^ne^ 
,the {front ;bf Ihe'^Webb {SelMibl/ 
Jvbuld ;displaOe 3$01fahTili«,i 
^mpaj.ed^'Wfth '*7$0 {and 
for .- 'ihe .r't wb Other i^udled 
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The Baltimore Sun — 
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The New Leader.— 
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NCPC Approves i 
IV ew’Ej^BiiilcIing ! 

I The $60-wiHion Wl , . Build- 
ing, whose 13(«oot height 
capped by a 20-foet . utility 
penthouse win make it one oi 
the tallest structures in Wash- 
inicton, won approval ■ y«tex' 
day from the J^ational Capital 
Planning ' Cornml^fon. 

Before approving .the struc- 
ture on the north Side of 
Pennsylvania Avenue .between 
Sth and 10th Streets -nW,, 'the 
commission rejected, ■ by a 
vote of "5 fn 3,. an attempt to 
eliminate the penthouse. ' 

iP.ublic Buildings Commis- 
sioner' Wimam A. Schmidt 
■ iSaid /the action wiil permit 
the General ‘ Services Admin- 
istration to ^‘mdve ahead .with 
th e, subs tructure design and 
fiCt u under. contracTT' '' , 
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The Washington Post and 
Times Herald ■ 
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The Washington Daily News _ 
The Washington Evening Stax . 
New York Daily News ■ 
New Yeark Post -■ 


The New York Times . 
New York World 

Journal Tribune « 
The Baltimore Sun — 

The Worker - 

The New Leader ■ - 


The Wall Street Journal , 
The National Observer „ 
People’s World j_— 


Date., 
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UNITED STATES GOVERNMENT 

Memorandum 




TX) : 

Mr. Mohr 

FROM : 

N. P. Callahan/J^ 


t> ^ 

SUBJECT: 

NEW FBI, BUILDING 
1 < ,« 


DATE; 1/31/67 




ToJsoa 

Mohf 
Wick 
Cooper 


Ttcsen mm 

$uUivoft 

Tove|^.,.«i« 

TrcKter 
TotOi fioom 

_ji j- -1 

Con4y •i. r .i. w 




On 1/26/67 the architects for the new FBI Building appeared 
before the Fine Arts Commission with a model of a portion of the building 
depicting the courtyard. This concept was approved by the Fine Arts 
Commission. 

We have now secured photographs of the courtyard model, 
which are attached. There is also attached a photograph of a previous 
model, for orientation purposes, to indicate location of the courtyard. . 
As shown interior steps will connect the second floor of the building with 
the courtyard which is at the Pennsylvania Avenue level. The roof portion 
of the auditorium will have steps and serve as an observation arjsa ov^rr 
looking the courtyard. The sculpture in the pool is merely included as, ‘ 
a form to indicate that, sculpture of some sort could be placed there. Ti^e 
actual design will be developed at a later date. 


For information. 


Enclosure a, 
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FROM ) 
SUBJECT: 
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UNITED STATES GOVERNMENT 


Memorandum 

Mr. Mohr 

N. <5, Gallkhan 

o 

NEW FB I BUILDING 



1^' 

DATE: 


2/16/67 
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March 6, 1967 

■fee- 71 4^6 ^ ^^7 

Mr, William A. Schmidt 
Commissioner, Public Buildii^s Service 
General Services Administration 
18th and F Streets, N.W. 

Washington, D. C. 20405 


l^ar Mr. Schmidt: 



We have reviewed the Phase One Intermediate Construction 
drawings for the new Federal Bureau of Investigation Building, Project 
Number 49920, in accordance with your request. These drawings appear 
to be substantially in accord v/ith the tentative drawings previously reviewed 
by this Bureau and specific comments in this regard have already been 
furnished to the General Services Administration. 


The one exception indicated in the cxirrent drawings is that the 
second and third basement levels have been cut back to tlie property line 
along Pennsylvania Avenue, thus eliminating parking for approximately 200 
automobiles. In view of our need for adequate parking it is requested that 
no further cutback be made in the area designated for this purpose. In 
this connection it is noted that the National Capital Plannii^ Commission 
has indicated a desire that adequate parkii^ facilities be provided in ibis 
building for the occupying agency. 




As soon as the Phase One final working drawings are completed 
we will immediately make the necessary review and furnish pertinent 
comments. 


Totson ^ 


Oet.oa.cfli 1 
WlClc 


Casper j 


CeiiahaA , 
C0Bt94«. 
Oelt 

ftole r. 1-1 


Rosen . 


SuUjvan , 
Tov^I 


•Tfotter , 


Tele. Roort 
.■Holmes 





Sincerely yours. 


John P. Mohr 
Assistant to the Director 



NOTE: Based on memo N. P. Callahan to Mr. Mohr, 
captioned NEW FBI BUILDING, dated 3/3/67, ‘ 
CQS'.sls. 
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UNITED STATES GOVeWmENT 

Memorandum 


TO : 
FROM : 
SUBJECT: 


Mr. Mohr 




N. P. Callahan 
NEW ;Fff, BUILDING 




DATE; 3/3/67 


» 



Tavel . 
Trotter 


Tele, FWiOm 



At the request of the General Services Administration (GSA) 
we hav^ reviewed the Phase One Intermediate Construction drawings for 
the new building with the GSA Liaison Architect and representatives of the 
rC. F./ Murphy Company. These are basically construction drawings and 
* therefore there is little we could comment on. 


)V e have taken official notice • of the ’’squaring off of the build- 
ing subifruclure to eliminate the excavated area under the Pennsylvania 
Avenue sidewalk. GSA and the architects are in agreement to this change 
since it will provide a better foundation and base for the superstructure and 
eliminate an abnormally high construction cost. 


While it is true we will have 200 less parking spaces with this 
change, we will still have in excess of 800 parking spaces in therbuilding 
since at this phase no further effort has been made to reduce the. third base- 
ment parking area and apparently none is contemplated. • 

. , I'd (■' ■ 


C. P. Murphy representatives advise the Phase One {final ^ 
working drawings will be completed between March 15 and April 1. They 
fully exjpect to have this phase under contract before 6/30/67 barring any 
prolonged delays caused by GSA. . 

£2 

RECOMMENDATION: 



Recommend attached letter be sent to Mr. William A. Schmidt 
over Mr. Mohr’s signature. 
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^UNITED STATES GOVErSmENT 

Memorandum 

'• Mr. Tavel 

E. Wherry, Jr, 


DATE: 3/3/67 


. 0 '- 

ToUon 

OeUoacti 

Moh( 

Wide ■ 
Casper 
Caltdian 
Conrad 

relt_ 

Calf j 


fiosen .ny .«■ 
Calhvaa 
Tavel -i— 
Tta«e<^^«^ 
'Tele* ffoam.. 
Halmff 
Candy - - ■ 


■SUBjECTVTOLEmONEJEACILIIJ E S • 


NEW FB I; BUILD ING 

i > I * t ill 


Chesapeake and Potomac Telephone Company furnished by 
letter 2/20/67 copies 'Of proposed floor plan layout of the telephone 
dial-switching terminal equipment and switchboard facilities. This 
floor plan was requestec^by us so we can furnish pertinent technical 
information to the "ne w FBI. Building" architects for incorporation 
into the working drawings prior to their submission for bids. 


•U . 


Proposed floor plan envisions a space for the dial-switching 
equipment 31' 6" by 42*. The 31* 6" dimensioa was derived from a 
non-scale drawing furnished by us and this dimension is inaccuratp by 
up'to two feet as the actual dimensions of the area are based^ on..30' 
centers between the support columns. Mr. Worth Eden, Chesap'b’ake ^and 
Potomac Telephone Company Engineer,, advises the 31* 6" dimension*, is not 
critical and they can accommodate their equipment in a space 30*' by 42*. 


The tele|)hone company requests the proposed drawing be 
approved by us and two copies returned to them with one copy of the 
letter feflecting that all requirements shown on the drawing can be 
provided in the building. This approval is nothing more than the 
approval of the floor plans for the switching equipment and has no 
connection with any contract to provide us with a specific telephone 
system in the new building. It is noted that space allotted ‘will 
accommodate either of two possible types of telephone switching equip- 
ment with ample room for growth. 

' ... 

There is no time element involved in getting rthe approval 
back to C&P as they have nothing more to do other than to act upon any 
future request for a specific telephone system which must be* ordered at 
least one year prior to actual occupancy of the building. On; the other 
hand, so that the architects can complete the working drawings,, the 
detailed requirements for the telephone switching equipment room should 
be furnished promptly to GSA for their certification and for resub- 
mission tothe’jarchitects for incorporation of this detail into the 
working drawings <aS.isoon ;as^ possible.^ ^ j ^ 




,pL - ;Mr., Baker*? (sent direct)’ 
1 ‘j silrl Smith '-(sent/ direct) 


% 
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CONTINUED - OVER 




Memorandum L. E. Wherry, Jr. to Mr. Tavel 
Re: Telephone Facilities 

New FBI. Building 


RECOMMENDATIONS : 

1. That the attached proposed- floor plan for telephone 
switching equipment in the new FBI Building be routed through the 
Radio Engineering Section, Laboratory Division for any, itechnical 
evaluation of comment they may cafe to^make. 


f 


2. That upon approval by Laboratory Division, these 
drawings be forwarded , to Mr. >C, Q:, Smith, *Administrative Division for 
submission to GSA with a request that they formally advise the Bureau 
that the ‘proposed floor plans are satisfactory and all necessary 
detail can be provided for as requested with the exception that the 





f 


I » 


2 




THE CHESAPEAKE AND POTOMAC TELEPHO 

725 THIRTEENTH STREET, NORTHWEST 
WASHINGTON. D. C. 20005 




. - ;i 

COMPANY 


TELETHON e 

AREA CODE 202 
637.9800 


February 20, 196? 


Mr. Lou E. Wherry 
Chief of Communications 
Federal Bureau of Investigation 
Room 5537 

Washington, D. C. 20535 
Dear Mr. Wherry: 

The attached floor plans are applicable for the space requirement 
necessary to fac^itate the installation of 701 Switching Equip- 
ment in the new F.B.I. building. 

The same requirements will apply if 101 E.S.S. Equipment is chosen 
for the installation. 


Please retxim two approved floor plans and the duplicate copy of 
this letter, with your acceptance noted below, at your earliest 
convenience. 


If you have any questions concerning this matter, please call me 
on 392-2024. 


Cordially yours. 



Brue Mueller 

Communications Representative 


Accepted 

Title 





Date 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


Mr. Mohr 



DATE; 3/28/67 


N. P. Callahan 

O 

SUBJECT: NEW BUILDING 


You will recall that the budget estimate covering the at 
construction cost of the new building has been carried at $45,000,000 by the 
General Services Administration (GSA). It has been apparent for some time 
I to the architects, GSA officials and others concerned with the'building that this 
'estimate is woefully inadequate for the following reasons: 



building. 


1. The original estimate was made in 1961 based on. a block-type 


2. There has been an appreciable escalation in costs since the original 

budget estimate was made. ^ ' 

3. £The design of.the building has been dractically changed toiprovide 
a courtyard, open second level, /etc. in. order to gain acceptance of.the ■ ^ 
Pennsylvania A^nue Advisory Commission (PAAC), the National Capital Planning 
Commission (NCPC) and the Kne Arts Commission (FAC). These design 
changes have appreciably increased the building, cost over a block type building. 

GSA secured fundsln the amount of $11' 320, 000 in the 1967 fiscal ..^ X 
year budget for the substructure (portion of the building (excavation and three j 
basement levels). The architects have completed the final working drawings 
for thisfphase and GSA expects to award the construction contract prior to 6/30/67. 

‘ In spite of the fact that GSA officials were aware it would not be 
possible to construct the building on .the selected f site as designed, nothing has 
been done to date to secure. additional funds. GSA instructed the architect to 
prepare a cost estimate for the building, deleting and changing a number of 
items including the following: 


1. Exterio 
concrete 





harige M-103 

to be pouredln place or precast 
tead of stone 


.Estimated Savings—* 



3 APR 4 1967 


$2,500,000 
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Memo N. P. Callahan to Mr. Mohr 
RE: NEW FBI BUILDING 



It was estimated the above changes.and deletions together with 
those-of a lesser nature would -reduce the cost of the building approximately 
$10, 000,000 or to an ov^er-all cost of some $55,000,000. -This was considered 
a ”bare bones” estimate ^d from the foregoing obviously deletes some items 
we feel we absolutely must have. Items 3, 4, 7 and .8 will have little or no 
effect on our operations or the building. We ‘have served notice on GSA we 

I expect to take a strong; stand on the remaining items and GSA has already 
indicated the stand. on items 2, 5 and 6 would'be modified. This leaves the 
big question mark.as the building exterior. The FAC, [NCPC and PAAC have 
indicated possible concurrence or no opinion one way or the other cn a concrete 

( exterior. In view of this and the fact that a stone facing would increase the 
cost some ^,500,000 it may be we will have to accept concrete. In this regard 
the architects feel a;’fine building can be constructed with a concrete exterior. 
They have suggested we view a representative number of recently constructed 
such ‘ buildings in other locations. If we so desire they will compile a listing 
and arrange for an inspection. 


-2- 


"-'t- 




Memo N. P. Callahan to Mr. Mohr 
RE: NEW FBI BUILDING 


In his conference with the architects on 3/13-14/67 Mr. L. L. 
Hunter, Assistant Commissioner for Office of Design, Public Buildings 
Service (PBS), discussed the estimated building cost at some length. The 
architects and GSA estimators have now fixed the approximate cost of the 
building at $63,000,000. This includes the substructure cost for which 

1 $11, 320; 000 has already been appropriated. It thus will require approximately 
$52,000,000 in additional funds to complete the building. In answer to a direct 
question from Mr. Hunter, the architects stated flatly the proposed building 
cannot be ccutt or changed enough to allow construction within the $45, 000, 000 
budget GSA proposed. 

Mr. Hunter instructed the architects and his own estimators to 
secure additional figures for him. He intends to schedule a meeting with 
Mr. William Schmidt, Commissioner PBS, to discuss the entire financing 
picture. We will be invited to attend this meeting, tentatively set for Friday, 
March 31, 1967. Mr. Hunter indicated he intends to teir Mr. Schmidt that 
the building cannot be constructed within the proposed budget and recommend 
GSA ask Congress for permission to revise the budget to the $63,000,000 
estimate. He also indicated that since GSA must seek additional funds he was 
amenable to going back to the original concept of terrazzo floors, underfloor 
ducts, etc. and all the other items necessary to make this a first-class building. 
These items will all be discussed at the meeting with Mr. Schmidt. 

RECOMMENDATION: 

I will advise you when the date of the conference is finalized so 
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UNITED STATES GOVERNMENT 

Memorandum 



TO Mr. Tolson 


FROM 

4r 


J. P. Mohr 

O 


^SUBJECT : NEW FBI BUILDING 


DATE; 


4/3/67. 





'Ttctttt 
Tele, floom 



I attended the conference at General Services Administration (GSA) 
Headquarters on 3/31/67 concerning cost and funding for the new FBI Building. 
Among GSA officials present at the meeting were Messrs William A. Schmidt, 
Commissioner Public Buildings Service (PBS) and his Deputy Robert B. Foster; 

L. L. Hunter, Assistant Commissioner for Office of Design, PBS and L. A. 
Ziernicki, Assistant Commissioner for Office of Construction, PBS. The 
architects were represented by Mr. John H. Burgee and Mr. Carl A. Seaberg. 

Hunter advised Schmidt that pursuant to his, instructions an attempt 
had beea made to reduce all possible costs and keep the building in the 
$45, 000, 000 prospectus and budget approved by Congress. Due to various 
factors, including location and design of building, our special requirements, 
etc. , this is not possible. GSA and the architects have now placed the cost of 
the building at $65, 628, 000. In the discussion that followed it was agreed by 
GSA officials that a request would be made to the Bureau of the Budget to amend 
the prospectus in order that GSA can then go back to the Public Works Committees 
of the House and Senate and secure approval to revise the budget estimates. 
Schmidt stated that GSA had encountered the same budget problem on several 
buildings. He instructed that the necessary justification be prepared on five 
of the most pressing of these (including our building) in order that the request 
can go to the Budget Bureau by 4/10/67. He stated that if the Budget Bureau 
approves the request he feels Congress will make the necessary funds available. 


In reviewing various items which GSA had previously indicated 
might be cut back to reduce the building cost, I made it plain that we want only 
a first-class building and that a monumental type building, to house the FBI, 
located on Pennsylvania Avenue certainly would be expected to be just such a 
building. GSA agreed to request funds for terrazzo floors where appropriate; 
install underfloor ducts, etc. and insure that the interior construction is first 
class. I told the GSA representatives that the Director had expressed a pref- 
erence for a granite exterior for the building and we feel this should be secured 
if at all possible. / Schmidt agreed to include; the additional cost for granite 
($2,500,000) in t^e revised cost estimate, l^e jpoint^^ out^ lyDweve^^^t^s might 
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Memo J. P. Mohr to Mr. Tolson 
RE: N]^ FBI BUILDING 


well be deleted by the Budget Bureau, Public Works Committees or by the 
Fine Arts. Commission which must pass on the exterior treatment’ of the building. 


;On the whole it was a very constructive meeting. GSA has finally 
faced up to the fact that the original building'budget was unrealistic. They 
•I are expediting a irequest to the ’Budget ‘Bureau'to get approvai'for an increased 
I budget and keep the building timetable on^schedule. The architects have assured 
I us that with the Increased budget the building. wilPbe first class in every respect 
1 and one which we.can be proud to occupy. • ' ‘ ' 


RECOMMENDATION: 


For information. 


0 ^ 
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ppil 7, 1967 


IXXf J5ilhz^ . 

Commissioner^ Pnblic-Buildings Service 
General Seryice&A^inistration 
18th and P StreeU,-N.~W^ . 

Washing^n. D* C. 20405 , . 


iHr'W 


Dear Mr. Schmidt: 

We have reviewed the completed worldly drawings covering the 
substxructure phase of the new Federal Bureau of Investigation Building, 
Project Number 49920, as requested. These drawings appear to be substan- 
tially in accord with the Phase One Intermediate Construction drawings 
previously reviewed. , ^ ^ ^ ^ ^ ^ ^ ^ 

Based on our review we have the following comments: 


Drawing Number 
2 


Quadrant 


Comments 
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. John H. Burgee (C. 

Based on memo C. Q 
giptioned NEW FBI BUILDING, CQS;sls. 
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Mr. William A. Schmidt 
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Drawim; Number 

Quadrant 

Comments 


b3 Homeland Security Act of 2002 


If farther InformatKMOL or review is required please contact us 

Sincerely yours, 


John P. Mo^ ' 

Assistant to the Director 
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At the request of the General Services Administration (GSA) we 
have reviewed the completed working, drawings covering the separate substructure 
(phase one - 1st, 2nd and 3rd basement levels) of the new FBI Building. These 
are basically construction- draw-ings and therefore, any specific comments we 
can- make are limited. 


GSA is expediting its review of the drawings and expects to give 
the architects approval, subject to changes as a-result of this review, during 
the week of 4/10/67. The architects in turn have indicated that above schedule 
will allow time-for bid drawings to be made;and thetphase one contract awarded 
in this fiscal year. • , . . 

RECOMMENDATION: 






April 5, 1967 



PERSONAL > 


^ Mr. J. P4^j:;nler_ 

" 11405 RoUlfe^ouseiiloa^ 
RockviUe^ Maryland 20852 . 



Dear Mr. Bernier: 


I have received your letter of April 3rd 
andvrant to thank you for your kind remarks ai^ good 
wishes* You may be certain I appreciate your generous 
offer to be of service. 


I know I speak for many of my associates 
when I say our association with you will be missed during 
the coming months; however, we do hope this relation- 
ship will be renewed at some future date, fo the mean- 
time, it is our wish that you have evex^ success in 
whatever endeavor you might undertake. 



Sincerely yours, 

It. Kgar Hoover 




■ .iJ^GTE: Bufiles disclose last outgoing to Bernier 1-16-64. 
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COR. OF 10th & PENNA. AVE., N.W. 

OPPOSITE THE OEPT, OF JUSTICE 
(F.8.I.) & INTERNAL REVENUE SERVICE 

WASHINGTON, D. C. 20004 


Executive 3-7171 


April 3, 1967 


Honorable J. Edgar Hoover 
Director 

Federal Bureau of Investigation ) 

Washington, D. C. 20535 V'' 

Dear Mr. Hoover:- 

On .Friday, March 31» i closed the doors of the Ten-Penn ;Restaurant 
for the last tine. It is very difficult to adequately express my- 
self by this short letter. Mr. Hoover, 2 do want to thank you and 
throu^ you thank tiie hundreds of FBI employees who have faithfully . 
patronized my restaurant for over a decade. ^ 

As I closed ay restaurant doors to make way for the new building 
I certainly have a -feeling of mixed aaotions . It was not ah' easy ' 
task for me to give up this business location but I am left with the 
many sincere and warm friendships I have developed with F^ aaployees. 

I will 'really miss being of service to the fine JLadies and gentlemen 
of your organization. It has been my pleasure to be a part of their 
lives and I hope one day it will be possible to renew this association. 

Until then, Mr. Hoover, I wish you continued excellent health and xaany 
more years of success in guiding the finest organization in Government V 
service. If I can be of service to you in any way, it would be lay pleasure. 

Sincerely yours. 




J. 'P. Bernier 


11,405 Rolling House Road 
Rockville, Maryland 20852 
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FBI BUILDING 
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The Fine Arts Commission (FAC) is scheduled to consider 
the exterior design and treatment of the new FBI Building at 10:00 a. m. 
4/19/67. The architects have, prepared several exhibits for presenta- 
tion to the FAC. General Services Administration (GSA) officials are 
hopeful that final FAC approval c^.be secured for the.building design 
at this meeting. In this connection there will probably be discussion 
of the exterior building finish, ie. granite, limestone, concrete, etc. 


Above for your information should. you desire to attend 
this meeting. 
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DATE: 4/20/67 
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SUBJECT: NEW FB^IiBUILDim .^ 

I attended the Fine Arts Commission (FAC) meeting which 
considered the exterior design of our new building on 4/19/67. Attached 
renderings A, B and C give Pennsylvania Avenue, 9th and E Street views of 
the structure. The FAC was most complimentary about the outside treatment 
with the exception of the portion from the 2nd floor down. They felt the 2nd 
floor columns should'be extended through to the street level with a correspond- 
jing set back of the first floor exterior wall. This action by the Commission 
I caught the General Services Administration. (GSA) and the architects by 
Icomplete surprise, since the basic design as shown in the renderings had 
Ipreviously been approved by the FAC. 








When the full significance of the requested change was realized, 
i. e. complete redesign of the substructure with resulting delay and expense, 
loss of space and design problems in the building exterior, GSA asked for and 
received a rehearing to discuss the impact of the changes. Mr. Roland J. 
Snyder, Design Division, GSA, made it plain to the FAC that in addition to the 
design problems involved, the requested change would completely ruin the 
timetable for beginning construction of phase one (basement and substructure). 

At thi^'*f)^nt FAC members could see they would be blamed for delays, addi- 
Honai .e'Xj^ei;^se, etc. and the whole matter was thrown open for further 
I cons^derafiohv^ .As a result of the above the FAC finally agreed the column 
:deslgn^eed no/ be changed. The FAC pointed out that all they were trying to 
‘accomplish was to break up the long solid wall design such as one sees along 
■the]^9^tl^ Stf-fet side of the building (B). They agreed this could also be accom- 
plishe<^Jby making the wall, in effect, appear as a slightly inset panel between 

1K ''ach column thus the column would give the effect of extending all the way to 
round level. The drawing attached to rendering "B'Vreflects this concept. 

GSA officials and the architects indicated approval and concurrence in this 
minor design change. They stated this would have no effect on the phase one 
design and timetable which contemplates awarding the basement and substructure 
contract by 6/30/67 with construction to start this summer. The architects 
will submit detailed sketches of the wall treatment to FAC for review and 
assuming their concurrence, the exterior design, for-all practical purposes. 


I is approved. 
Enclosures 
C^^sls (2) 
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Memo J. P. Mohr to Mr. Tolson 
RE: NEW FBI BUILDING 


^ The basic design of the building is the same as originally 

approved some two years ago as fitting within. the Pennsylvania Avenue 
concept which includes among other things the open second floor level. No 
changes of any majior importance have been made in the design since that 
time and in fact the only matters which the architects have concerned them- 
Iselves with are exterior fenestration details regarding entrances, windows, 
/columns, etc. Basically the building consists of two portions with an interior 
courtyard, similar to that in the present Justice .Building, 'in the front portion 
along Pennsylvania Avenue. This front portion will be 7 stories high. The 


b3 Homeland Security Act of 2002 


The rear portion of the building will be 11 stories high (The 
maximum 160 feet allowed'under the D.^C. building code. ) and the upper floors 
will be used primarily by the Identification ‘Division. The 8th floor, which 
appears as a setback in the attached renderings, will be utilized by the building 
cafeteria. GSA representatives feel that this will be the finest cafeteria in 
the government, both from a standpoint of location and equipment and facilities. 
A large amount of glass will be used in the construction of this area and there 
will be a beautiful view of the city from this location. The two upper flbors, 
which will be occupied by the Identification Division, will have an overhang 
extending 30 feet from the base building. This portion of the design commonly 
1 referred to as "the hat" by GSA and the architects was evolved during the early 
I stages of design to accomplish two purposes: (1) It gives additional contour 
and meaning to the rear portion thus keeping it from becoming a straight wall 
design which would result in the building looking like a stairstep and'(2) an 
\ additional 80,000 square feet of space, needed to meet our space requirements, 
Jis contained in this overhanging area. 

In compliance with design rules laid down by the Pennsylvania 
Avenue Advisory Commission (PAAC) the entire second floor of the building 
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Memo J. P. Mohr to, Mr. Tolson 
RE; NEW FBI BUILDING 


will be open except for that portion at the E Street end which is enclosed as 
a part of our tour facility. The second floor varies from ground level'at the 
9th ‘ and E Street corner toll7;feet above ground-level along Pennsylvania 
Avenue, due to contour of .the site. This open design concept has been 
required froni the start’ by the PAAC and the National Capital Planning 

I Commission (NCPC). -All new buildings along the .north side of Pennsylvania 
Avenue, government.or commerciaiy must adhere to .this design., We.were 
successful in, securing approval’to;encipse a portion ofthe rear of the*second 
floor for our tour facility. ‘It'is noted that shoiild’it ever become necessary in 
the future to provide 'additional space in the building it.would be;a*relativeiy 
simple matter to ehclose the . entire secondiloof with construction similar 'to 
the remainder of the building and thereby provide a large amount of usable 
office space. 

f The entire, tour operation-wilPbe confined to the second floor* and 

mezzanine, housing firearms range and exhibit facilities, and the 3rd floor 
space directly above .which will'be occupied by the Laboratory Division; This 
provides us withtplenty of room for all required’tour facilities. At*the same 
time^the tours .are restricted to;a very 'small area 6f thebuilding and disruption 
of;our day to. day work will be held to a very%iinimum. Ingress and egress'to 
the tour facilities (except for very special-tours) will be through the second 
floor level at. the rear of the building which floor, as previously stated, will 
house only. tour facilities. 

Secufity of the entire building is assured by a moat which runs 
from a point approximately midway of the building on 10th street, .north to 
E Street and all the way across the E Street side to 9th Street; and down 9th 
Street to approxiniately the midpoint of the building. It is not possible to reach 
the. open second floor portion of the remainder of the building, not surrounded by 
a moat except by a ladder or other climbing device. All ingress points to the 
second floor level will be provided with doors or gates which can be secured 
to restrict entry as we see fit. The ‘Pennsylvania Avenue entrances to the 1st 
floor will have doors oi* gates as will the automotive entrances to the courtyard 
and basement levels. 

There will be 3 basement levels in the building. The two levels 
utilized for vehicle parking will provide space -for some 800 cars. In addition 
to providing employee parking, this will allow storage of official cars utilized 
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Memo J. P. Mohr to Mr. Tolson 
RE: NEW FBI BUILDING 


by the Washington Field Office. This will reduce, to the bare minimum, agent 
time lost going to and from the garage and provide better supervision of our 
automotive fleet. 


The budget estimate covering bnly the actual cost to construct the 
building has been carried at $45, 000, 000 by GSA. In addition GSA will pay, or 
has iklready paid out, $14,205, 000 for purchase of the site and for architectural 
and engineering (AE) services. Thus the over-all budget estimate GSA has been 
using amounts to $59,205, 000. It has been apparent for some time to the archi- 
tects, GSA officials and others concerned with the building that this estimate is 
woefully inadequate since (1) it was made in 1961 based on a block type building; 
(2) there has been an appreciable escalation in costs since the original budget 
estimate and (3) the design of the building has been drastically changed from -the 
original concept to provide a courtyard, open second level, etc. in order to gain 
acceptance of PAAC, NCPC and FAC. 

GSA now estimates the site, AE services and construction costs as 

follows: 


Construction costs 
Reservation - escalation and 
contingency 

Site (land costs) and AE 
services 
Total 


$60,180,000 

_^5,.448,000... 



It can be seen from the above that the current 1967 budget estimate 
($79,833,000) is some $20,000,000 more than the original estimate ($59,205,000) 
which was made in 1961. The current- estimate of $79, 833, 000 does not include 
the cost of facing the building with granite which is estimated to cost an additional 
$2,500, 000 to $3, 000, 000. Thus if this item is added, the additional construction 
funds required (difference between old and new budget estimates) will amount to 
$23, 000,000 rather than the $20,000,000 set forth above. 


The FAC made no recommendation as to whether the building should 
be faced with granite or other stone, pre-cast or poured in place concrete. They 
indicated that any of the above would be satisfactory. Accordingly, the final 
decision in this regard rests on whether GSA is successful in getting the Budget 
Bureau and Congress to approve an additional budget request in the amount of 

I approximately ^3,000,000 to cover estimated additional construction costs 
including $2,500,000 to $3,000,000 required for .granitA. facing. For information. 
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EMPORARY.COMMISSIQI^N. 

PENNSYLVAN IA AVENUE!(TCPA) ^ ^ 

As you know the TCPA, formerly known as the Pennsylvania 
Avenue Advisory Commission, exerts great influence over design 
and constr^tion of buildings on ^Pennsylvania Avenue. The -final design 
of the new Building embodies certain requirements set up by the 
TCPA. — 

Attached excerpt from the Federal Register indicates a 
change in membership of TCPA. Among others the Attorney General 
'is now* a member of the Commission. 


For information; 
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THE PRESIDENT 
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Executive Order 11347 

AMENDMENT OF EXECUTIVE ORDER NO. llRip, ^STmiSHING A 

TEMPORARY COMMISSION ON PENNSYLVANIA AVENUE 

,By virtue of the autiiority vested in rue as P^ident of tJie 
slates. Executive Older Ko. 11210 of March 25, 1065, »s amended y 
■sub^uting for subsection (b) of, section 1 thereof the following,. 

“(b) The Commission shall be ^mpo^ of the Attorney Gcimral, 
the P4tmaster Genei-al, the SccrcUry of Commerw, the o* 

Health, Education, and Welfare, the Secr^ry of Housing and UrUn 
Development; the Secretary of the Interior,, the 
the Secretary of Transportation, the Secretary of tne T^sury, the 
Administrator of General Servic^, Chamnan of 
of Fine Arts, the Chairman of the National - 

mission, -the birector of the National Gallery 
of the Board of Commissioners of the District of Columbia, Uie 
tax7 of the Smithsonian Institution, ^d such other 
£ appointed by the President. The Chairman shall invite the Archi- 
tect of the Capitol to be a member of the Commission. 

Tub White IleusE, . . ' ■ ’ , , ' 

ApraWiJ067. ' ' • , ’ 

.,1 {F.n.D<?e. 67-1520; Apr. 20,:10CT; 3:17 X1.M.1 , 
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May 9, 1967 


/(/" 


Mr, Bruce Mueller 
Cosmunicatlons Representative 
The Chesapeake and Potoaac Telephone Company 
72S 13th -Street, N, W, 

Washington, D, C, 20005 


Dear Mr, Mueller; 


By letter February 20, 1967, you forwarded to our 
Communications Manager tloor P^^s for location of telephone 
switching equipment in the new^BI Building. 


The floor plans have been reviewed and approved by 
the General Services Administration and by the building 
architects. As requested in your letter, we are returning 
herewith two copies of the approved floor plans. 

Our acceptance of the floor plans should not be^ 
construed as an agreement to lease a specific type telephone 
system for the new FBI Building. 
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MAILED .$ 


MY 9 -1867 


COMM-FBI 


Very truly yours. 


— 


J. Edgar Hoovef 
John Edgar Hoover 
Director^ 
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1 - Mr. Baker (sent direct) 

1 - Mr. C. Q. Smith (sent direct) 

/acF: 

(5) 

is sufficiently 
types of telephone 

switching equipm^njt/having a capacity sufficient to sefye the 
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I' ^ 

NOTE: Floor plan submitted by telephone coma^ny 

flexible to permit installation of either oj^two 




new building plus 'Substantial growth sovdri -a’ period of years. 
We have ^hot determined costs of the two aval 


Cohfqd ^ 

felt 

!p<JU 


available systems, and do 

not know which system will be morb acceptable at this time'. This 
will be followed closely in sufficient time to order a telephone 
system'^ailowing for manufacture and 'installation by completion 
date of the new building. Based on memo Wherry to Tavel, 

iltiqnedA/Telephone Facilities - New FBI Building", dated 3/3/67, 
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SUBJECT; '^AUGMENTj^ON, INC. 

Haward^^^^itbred/^ Pr esid ent 
PaulJIr^^iSraffius, Vice.jBrisidenl- 
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Pursuant to arrangements Mr. Tolson made, Mr. Tom Sheridan was 
accompanied to the writer’s office by the two captioned individuals this morning. 

O r 

Mr. Whitbredf . pointed out^at.his company is in a position to offer . 
consulting services insthe personnel and specialized engineering fields and the 
company and staff are cleared for access to Secret classified material under 
certain Department of Defense contracts. *He stated hTe was aware that the FBI 
was scheduled to acquire new housing across from the present Department* of 
Justice Building and since they have done.some consulting work in other 
Government buildings he did not know whether we might have need for their 
services with regard to our mew building. ^ 

It was pointed out to these gentlemen that the constructioh'of the new FBI 
building not only, across the street but our new Academy Building.at Quantico as 
well was being handled by the General Services Administration (GSA). It was " a 
pointed out that agency was engaging the architects and engineers and'would award j/ 
any contracts with regard to any phases of the construction of the building involved/^>^' 
as well as employ any special consultant or other services as might be required 
with regard to these buildings. He was advised that Mr. L. L. Hunter of the / 
General Services Administration was in charge of this proj ect assisted by Mr. R. B. 
Harris. The room numbers and telephone extensions of these gentlemen were 
furnished'-to Mr. Whitbred and Mr. Graffius. 

It was pointed out to these gentlemen that the Bureau, in the personnel 
consulting field had no need for services of this type and indicated taey could under- 
stand with our centralized personnePset up we would not need any such services. 

They pointed out, however, ^they,are^ currently under contract with the Internal 
Revenue Service to assist them in ^their^ college recruitment program Jpr personnel. 

An invitation was"exte»Wa iKIse genUemeni to take a rouifoPdhe Bureau; 
however, they indicated they had another' commitment which.would prevent them 
from doing so at this time, but stated they would like to in the future and they were 
.advised to contact the writer’s office and arrangements would be made. 
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Memorandum for Mr. Mohr 
Re; Augmentation, Inc. 

Howard T. Whitbred, President 
^Paul H. Graffius, Vice President 


The* information as to the, per sons, to; be contacted at GSA with regard to 
our buildings appeared to be the prime objective. of Messrs. Whitbred and 
Graffius and they appreciated'the information furnished. Mr. Sheridan also 
expressed his. appreciation for the time and information and requested his regards 
be extended to Mr. Tolson and the Director. 

■ f I 

The above is submitted for information. 
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AUTOMOTIVE PARKING 
NEW FBI BUILDING 



. The following information;is furnished in regardno Mr. Tolson’s 
inquiry regarding automotive parking in the new^FBI Building. 

In the original building concept all space in the 2nd and 3rd basements 
not utilized. by electrical, air conditioning, heating, elevators, ventilating equip- 

I ment and the like, was designated as parking space. This amounted to 
approximately 350,000 square feet and it was estimated this would provide 1,000’ 
free access parking spaces (including aisles, etc. ) in which vehicles could be 
parked^ removed at any time without moving other cars. It should be noted 
that the-actual number of vehicles to be parked is a close approximation at any 
given time sincy the design evolution of the building requires numerous changes- 
in size and location of machinery and equipment, columns^ access aisles, etc. 
These, of course^'in turn directly affect the actual amount and location of s^ce - 
which can-be utilized for parking. 

Th^National Capital Planning Commission (NCPC) requested General 
Services Administrati on (GSA) to proyide parking in the ratio of one space for 
each 7 employees. The NCPC reviewed the building plans in December, 1966, 
in connection with Preliminary Sitd and Design approval granted at that time. 

1 NCPC indicated the design and space allotted would provide 1,000 free access, 
pabidng spaces or 1,200 spaces if parking attendants are assigned to utilize the 
space for Vstack" parking as is done in a commercial parking garage. This ' 
latter system is in use in several government buildings. 

■ '■ Subsequent to above approval by NCPC, GSA instructed the 
architects to make a design change, whereby excavated space beyond the building 
line along Pennsylvania Avenue, inithe 2nd and 3rd basement areas, was. deleted. 
This in effect limits the space in the 2nd and 3rd basements to space contained 
in the area bounded by the outer walls of the building, thus doing away with space 
out under the sidewalk. GSA advised this change was necessary due to th^ 
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Memo N. P. Callahan to Mr. Mohr 
RE: AUTOMOTIVE PARKING 
NEW FBI BUILDING 


exorbitant cost of providing space under the sidewalk and due to water and 
foundation problems inherent in the previous design; GSA estimated this 
change would mean a savings of $500,000 in the cost of the building. It 
resulted in a reduction of 40,000 square feet of space in the 2nd, and 3rd base- 
ments and a loss of 125 parking, spaces. Other changes such as relocation of 

I machinery, equipmenFand columns, provision for speciaPpurpose storage, etc. 
resulted in loss of an additional 75 parking spaces thus reducing the over- all 
total to 800 free access parking spaces_ 


llLthe flnai.VM!rking.<li:awings ju^ submitted byjheiarphitects, 
which cover the substructure, the number of parking spaces is computed at 
765. The architects advised the reduction of 35 spaces . "from the previous 
estimate of 800, is due to space required for the neutron generator and related 
area. At the present time U is Estimated JL50 spaces will be required for 
1 Washington Field Office (WFO), SOG and other official Bureau vehicles. This 
(leaves a total of 615 spaces available for general assignment employee parking. 
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Memorandum 
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lEW FBI BUILDING 


oUoft , 
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DATE: 



As you know the architects have submitted the final working drawings 
covering Phase One. (substructure) of the new FBI Building to£the?General Services 
Administration (GSA) and the drawings are being reviewed for final government 
approval." 


Mr. L. L. Hunter, Assistant Commissioner for Design, Public 
Buildings Service, GSA, advised today the following timetable has been set: 




June 2, 1967 
July 7, 1967 
August 7, 1967 
August 21, 1967 


Invitation to bid goes on the market 
Bid opening < • 

Award of contract and notice to proceed 
Successful bidder to begin work by this date 


Mr. Hunter stated that due to the abnormal amount of steel piling which will be 
required in the substructure, present estimates indicate the job may be over the 
budget. He feels, however, that when the bids are in they will be within the 
$11, 320, 000 appropriated by Congress for Phase One construction. 

For information. 




* C. F: Murphy Associates and S^swenger, Hoch. Arnold & Associates. 'Associated Architects-Bngineers 


May 23, 1967 


224 South Michigan Avenue, Chicago 4. Iflinois 427-3456 





nvestigation 


Mr. JohnP. 

Federal^Bttrl 
Justice Buildh 
10th Street*& Constitution Avenue 
Washington, D. C. 


o 


/J 


/rf O 


Dear Jack:- 


FEDERAL BUREAU OF INVESTIGATION 
'Washington, D. C. 


In keeping with our policy of informing you regarding the personnel 
working on the FBI project, w^>would like to advise . you that a 
structural engineer, Leo jp^^Mosier, previously cleared with you, , 
is no longer involved with this project, ' 'p . , J A, J ^ 

Althot^h we found this man-techhically qualified, several peculia^^^ 

■actions made it necessary for us to terminate his employment. " ^ 

;Mr. Mosier was not able to work welLwith fellow employees. He 
suspected them of tampering with his work. To prevent these ^ . ' 

suspected intrusions, he felt it necessary to keep his drawing 
table 'padlocked and . even chained it to the radiator to prevent. its 
unauthorized movement. 


This man also fmade unfounded accusations regarding the work of 
other employees. and wrote letters containing unfounded accusations 
to the management of our company. 

We therefore immediately removed him from the FBI project, and 
iterminated his employment. 


Very ;tr uly yours. 





5^5 

62JUNT9196T 
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DATE: 5/26/67 


UNITED STATES Ov. . VMENT 

Memorandum 

TO : Mr. Callahan 
FROM : J. P. Dunphy^*^ 

SUBJECT: NEW FBI .BUILDING ^ ^ 


The. design work on the. new FBKBuilding is being handled by a 
company in Chicago known? as C. F. Murphy Associates. We have had 
excellent relations with them and have been working .very,' closely in 
making sure our requirements are, satisfactorily met in the new building. 


Tolton.. 


t>.l,oach ..... 
C<«pe( . — . 
Cjll^ihgn 

J^s.n 

$vlUvani«m 

Tr&ttef MM 

Tpl». Piogra , 

KgWe» MM 
Qgndy m -J t. 



In connection with personnel working on the FBI project, 'oeak 
arrangements were made previously whereby they furnished us with the 
names and backgroundanformation on those emjployees of their firm who 
are engaged in work on the design* of the. new, building. 'We then check 
Bureau indices and the records of ;the Identification -Division on these names. 

^ •/// 

We have receded a . letter from Mr. John Hv^Burgee, P^ject 

Coordin^or,,'C. F^J^urphy Associates. He advises that a stnictural 
engineer; ‘TTeo jp^^ osier , whose name had previously been supplied to us, 
is ^'longerln^lve’d in the design of our building (Bufiles and Identification 
Division records do not contain any derogatory information on Mosier). 

Mr. Burgee advises that although they found Mosier toSbe technically 
/qualifiec^ several peculiar-actions on his part made it necessary for them 
-to terminate his ■ employment. Burgee states Mosier was not able to work 
well with his fellow employees and suspected them of tampering with*his 
work. To'prevent these suspected intrusions, he felt it necessary to keep 
his drawing table padlocked and even chained it to.a . radiator to prevent V 

its unauthorized movement. Mr. Burgee further states that Mosier made ) 
unfounded accusations regarding work of other employees and wrote -letters 
containing unfounded accusations to the management of- the company. They 
immediately -removed him from the FBI project and terminated his 
employment. , 

\7 Forrecord purposes. -Mosier was born 4/23/2 2; Minneapolis.. 
Minnesota; Selective Service No. 39595747; Social SecurityJNfo. 473-20-6659. 


)% 


RECOMMENDATION:**^*^ 


^ ^0 For -information. ^ 

62 ffi| 0 W ^ 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 




Mr. Callahan 


DATE; 


6/1/67 


FROM 



J. P. Dunphy^ffe^ 

SUBJECT: NEW 

Biy memorandum 5/18/67 you were advised.that the ar^Kitects 
had submitted the final work drawings covering Phase I (sub^ucture) 
of the new FBI Building to the GSA. At that time Mr. L. L. Hunter, 
Assistant Commissioner for Design, Public Buildings Service, GSA, 
informed us that the invitations to bid for the substructure would go 
on the market 6/2/67. 

Since we received the above information, the estimating people 
at GSA have reached the conclusion that the money appropriated by 
Congress for Phase I construction, $11, 320, 000, will not be sufficient 
to construct all that was contemplated in Phase I; that is, the excavation, 
|foundation, and the first three basements. On 5/31/67, the architects 
met with Mr. Hunter and other officials at GSA at which time it was 

( decided that the invitation to bid would not be released on 6/2/67 in order 
to give the architects time to revise the specifications and the drawings. 

They are to resubmit these to GSA by 6/12/67. They will then be printed 
and put on the market in the following manner: A base bid will be requested 
for the excavation, foundation and third-basement. Bids will also be 
requested on Alternate A which wilLbe the second basement. Alternate B 
will be the first basement- and Alternate C will be the construction necessary 
for the neutron generator which is located in the second and'third basements. 
By this means, when the bids are received, GSA will be able to accept 
the base bid and as many of: the alternates as can be;handled under the ^ 
monies appropriated; 

t Mr. Hunter is of the opinion that with the current bidding 
experience they have had in the Washington area. Phase I may very well 
include everything except the first basement. Hunter is most anxious 
to get this project on the market. as soon as possible. 

RECOMMENDATION: 4 ^ 

; We will continue to follow this matter with G3A>. JUN 




V.J 


l^Mr. C. Q. Smith 1 / 
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TOCVON 


OFFICE OF DIRECTOR 
FEOERAU bureau OF INVESTIGATION 
UNITED STATES DEPARTMENT OF JUSTICE 

11:19AM 13, 1967 

WEd 




, CA$PC*«^ 


^ CONRAD . 

Mr. CHARLES Jf/pE^ , W^hingto n MR. FELT — 
Re presentative of The peorgia Marble MR. sale — 

! tJompany and their"prpducts, called mr. rosen . 
Pat £Ee Director’s Reciption Room and mr. soluiv> 
i asked to speak to the Director regard- 
' ing the use of Marble. Limestone or 
Granite, in the new FBI Building rather .tK^K-,, 
th e pre-cast concrete as GSA has Ml$$ HOLME 

I specified. ‘ mr».metc^ 


MR. FELT .1 — 
MR. sale — — 
MR. ROSEN __ 
MR. SULLIVAN 


MISS HOLMES ~ 
MRS. METCALF. 
MISS SANDY 


Ter the Director's instructions, 

Mr. Deck was < offered the services oi^ 
Assistant to the-Director Mohr whichOfe accepted. 

■* V 

Mr! Deck is presently "Speaking to Mr. Mohr. 

\ ^VywnA- Av^vkO- 
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)VERNMENT 


Memorandum 


MR. TOI^ON 


FROM : J, P. MOHR 


i/fi^ 



DATE; 6/13/67 


C^llcihm _ 
$uUiv(m 

'T«ve| . . .I . 

TfolCl^— — 

T»r«, ft»«m . 

Hotm.i 


o 

>j mw FBI BUILDING 
EXTERIOR FINISH 


EXTERIOR FINISH ^ 

\J^-'Mr. Chaxlgs-'^r^'doeck, who advised he was the Washington representative 
th ^^^orgla Marble Products Company as well as other stone products companies, ' 
c^lea W the Director's Office this mornihg and asked to see the Director, The 
Dfrector instructed I see Mr. Deck. Mr, Deck was interested in the typ'ejof outside 
finish to be provided for the new FBI building. . . i.- 

Mr. Deck stated he was somewhat familiar with the proceedings to date 
concerning the new FBI building and he understood that the Fine Co^mmission 
was in favor of poured concrete or concrete aggregate for the exterior finish. Mr. 

I Deck thought it would be a crime to finish such a monumental structure ivRh such 
* material. ^^Heipointed out that the new Labor Department Building whicheis to be 
constructed aCThird^and Constitution Avenue will be of limestone. He said he 
represents! a firm th&t handles limestone and he thought he might be able to interest 
us in an’ exteripr f bjlsh of limestone. y 


A 


:Tt was explained to Mr. Deck that we were on record with, the General"^^ I 
Services ^dnqlhistralion (GSA) and the architects of the building that we desired 
granite exterior facing; however, we would not object to marble, but did not consider 
limestone as a desirable finish. It was pointed out that the Justice Building and other 
buildings in the area have a limestone exterior finish and it has been our observation 
that limestone has a tendency to get dirty rather rapidly. He agreed that limestone 
Iwas a cheaper material and that granite or marble would be preferable. He said his 
Icompany has finished several of the buildings in Southwest ’Washington with Georgia 
marble and he thought this would be an excellent finish for our building, I again 
indicated to him we had no objection to the exterior of the building being finished in 
granite or marble but the ultimate decision would be made by GSA, the Bureau of the 
Budget and the Public Works and Appropriations Committee of Congress. He was 
also informed that the architects had always felt that the exterior of the building should 
be finished in monumental stone and they were enthusiastic about finishing it in granite. 


T-Mr, Callahan 
1 - Mr, Dunphy 
1 - Mr. C. Q. Smith 

1 

JPMiers Q I 


fiK 10 , L II 


(Continued - Over) 
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MemorgDtidum for Mr. Tolson 
RE: NEW FBI BUILDING 


Mr. Deck stated he would pursue the matter further with GSA and 
possibly with the architects and the companies he represents will probably push for 
some Congressional action. I told him it was entirely up to him but we would 
appreciate it if he directed his support towards an exterior finish of granite or 
marble. 


The foregoing is submitted for record purposes. 
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FROM 


SUBJECT; 


UNITED STATES GOV*IMENT 

Memorandum 

Mr. Callahan 
. Q. Smith 


DATE: 6/15/67 



EW FBI BUILDING 


-b3 Homeland Security Act of 





As you were previously advised General Services 
Administration (GSA), on 6/1/67, instructed the building architects 
to revise the substructure specifications and drawings to allbw 
alternate bids on three separate phas es of the job (2nd basement, 

1st basement and I [In additicm to the^base bid’ 

covering excavation, tOurtdatibn and 3rd basement,. The purpose 
of'the above procedure is to insure that at the very minimum an , 
acceptable bid is secured. onthe base construction and that the m^i- 
mum amount of additional construction’ is, secured within the $11, 320,000 
appropriated: 


1- V 




On 6/12/67 the architects turned the revisedtspfe'cifipations 
and drawings over to GSA. We have now been advised tHOiollowing 
schedule ‘has been set up; " ’ L 


Pre Invitation notice- to 
Contractors in Washington, 

D. C. area ' 

Official release of Invitation 
to Bid 

Bid opening EX-115 

Aw^ar^j^ qL contract and notice 
to pfocded-^ -no later :thhn / 

tr, .REC/6’ 
Cc^ntrac^ willirequire ’'comple- 
tion' within 550 calendar days 
(18\months)' 


6/15/67 


6/27/67 


8/10/67 


;7» 




10/9/67 ^ 



16 JUL181967 




In regard to contract award datef GSA has advised that a 
60 day period has been allowed to cover any problems which may come 


1 - Mr. ^unphy 




MR. CALLAHAN 
C. Q. SMITH 
NEW FBI BUILDING 


up due to the alternate bids requested. GSA officials do not feel 
this entire period will be required and expect to award the contract 
in September, 1967. 

For information. 
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DATE: 7/24/67 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Callahan 
C^. Q. Smith 

d 0 

NEW F^I, BUILDING 


Attached memorandum advised the National Capitol 
Planning Commission (NCPC) is scheduled to meet on Thursday^ 
7-27-67, to consider approval of final site and building plans for 
the FBI Building. In regard to ’’approval of final site" the Director 
noted ’1 never knew there was any doubt about it". 

The term "approval of final site and building plans" as 
applied to NCPC means only that NCPC will make a final review 
of the location of the building on the site. The square block north 
of Pennsylvania Avenue, across from the Justice Building, is 
definitely the site of the new FBI Building. The General Services 
Administration (GSA). purchased this site specifically for our build- 
ing and has never considered any other use for the area. 

The U. S. Government is not subject to the various 
zoning laws a private company would be in constructing a building. 
Instead NCPC’has been delegated the authority and responsibility 
to review site and building plans.and if they^meet NCPC criteria, 
to approve such plans in lieu of zoning. This is the review to be 
made by NCPC on 7-27-67. This is pretty much a cut and dried 
procedure since NCPC has. already given preliminary approval and 
■'also ^approved. the sub-structure . plans which are now out for bids. 
The Sub-istructure bids are scheduled to be opened 8-10-67 and 
GSA has advised a large number of well-known contractors have 
indicated they will bid on this job. 
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UNITED STATES GOVERNMENT 

Memorandum 



TO : 

Mr. Callahan 

From : 

J. P. Dunphj^^^ 

SUBJECT; 

NEW FBI BUILDING 


DATE: 7-24-67 



L 


Bill Harris, General Services Administrati 
Coordinator, advises that the National Capitol Planning Commission 
f(NCPC) is scheduled to meet on Thursday, 7-27-67, on the FBI 
Building to consider approval of final site and building plans. We 
have previously received preliminary aj^roval from the NCPC. No 
time on Thursday has. yet^en set for the consideration of our ^qiect. 

^ On the preceding day, 7-26-67,^e Federal Projects 

Committee of the NCPC will meet to formulate their recommendations 
to the full NCPC' concerning final approval of site and building plans. 
This Committee is.chaired by Paul Thiry, an architect, of Seattle, 

( Washington. ' ,,On that same date this Committee will also consider 
the Pennsylvania Avenue Commission's plans for the plantings along 
the Avenue. This, of course, will affect the appearance of the 
front of our building. The time for these two items on 7-27-67 is 
still indefinite but will probably be in the afternoon. 




/■ 




Mr. Harris also advised that Mr. Hunter, Assistant 
Commissioner for Design and Construction, and Karel ' Yasko, 

Special Assistant to the Commissioner, GSA, are attempting to 
arrange a meeting for the evening of Wednesday, 7-26-67, to be 
attended by various members of the three Commissions involved in 
thei’approval on the design of our building. These would be the NCPC, 
the Pennsylvania Avenue Commission and the Fine Arts Commission. 
They hope to have in attendance “Mr. Thiry from the NCPC, 1 ‘ . 

Gordon Bunshaft and William Walton of the Fine Arts Commission, 
and Nathaniel Owings of the Pennsylvania Avenue Commission. The 
purpose of this meeting will be to attempt to get all parties concerned 
in agreement, if there are any areas of disagreement, in order that 
the project will be approved in the formal NCPC meeting on Thursday, 


7-27-67. 

RECOMMENDATION: 

For information. 



1 - Mr. C. Q. Smith 
JPDibdb/^ 
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UNiTED STATES G0^2BRNMENT 

Memorandum 


<j> •»'*{«»» MMiwailWrtl a 


“Mr. r Mohr 


N. P. Callahan 


DATE: 7/24/67 





C3>ww_— . 
Cal«».i... I 

ftos.n I III.. II 
Sulllvm 
Tavtl_. 
Trott.r __ 
T«l«. Rc«ni . 

C«n4y I 


INDEPENDENT OFFICES AND 
. DEPARTMENT OF HOUSING 

AND URBAN DEVELOPMENT V. 

APPROPRIATIONS HEARINGS jv' 

O FOR FISCAL YEAR 1968 ' Y 

' 'Hearings before a Subcommittee of the House Committee on 
Apjpropriations for fiscal year 1968 have been reviewed. Items of .interest ^ 

to the Bureau are as follows: ^ 

II |.fc' H‘l» t J ,!,«• ^ 

On pages 71, 111, 114, and 117 there is se^fOTth information 
concerning assistance rendered to the FBI by the Office orE mer gency. Planning J 
in establishing the National Crime Information Center (NCIC). On 3/7/67, v , 
Mr. Charles Lathey, Special Assistant for Mobilization Planning testified as 
follows: "Where we have made considerable progress so far is in helping the "S 
Federal Bureau of Investigation and the Department of Justice in the design of g 23 
a national crime information system throughout the United States. This is now ^,1 
developed in concept. Part of it will be in operation during this year. It * ^ y | 
consists of computers in the States into which law enforcement officials may pug; udj 
data and to which they may have access. These computers will contain informaftiOMi 
on automobiles' serially numbered stolen items, descriptions of extraditable 9| § 
offenses, known criminals, so forth. If a patrolman sees a car which appears g j a 
suspicious can query his dispatcher and find out whether the auto is stolen g g 
or wanted on either a State basis, a regional basis or on a national basis. " g 

JJJLQLi. 

On 3/7/67, Colonel H. R. Director for Program 

Planning on pages 116 and 117 testified ccpj^ewtiil^th^NCIC and stated "the 
basic system is in existence. It was placed in operation at the end of January. 

At that time with the Washington center, .beycome>active^s^ell as about 


eight other terminals. Almost daily the FBI is adding additional cities. to this 




1 - Mr. Wick ! 

1 - Mr. Row jt 
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Re: Independent Offices 

Department of Housing 

• And Urban Development , ' ' ^ 

Appropriatipns Hearings 
For Fiscal Year 1968 


network. Boston came in a couple of weeks ago, St. Louis came on recently. 
This is awery dynamic situation. Within the next 30 days there iWilT be 15 major 

terminals throughout the country. - ^ About a week ago I visited at the FBI 

National Crime Information Center, there were approximately 10 stations on 
the network at that time. " 

, Pages 891, .961, and 962 contain references to the new 
FBI building' in appropriations hearings . conducted concerning GSA. Mr. 

Lawson B. Knott, Jr., Administrator, GSA, testified on 2/28/67, .concernipg 
the FBI building stating "We do not have it in the budget this year. We have 
already appropriated $11. 3 million for the substructure that we will go on the 
market for about midyear. The buildings are being demolished now. " In 
their justification for public buildings projects, it was noted GSA’s funded 
program "also includes $11, 320, 000 substructure for FBI Building ($40, 230, 000 
for building remains to be funded later.)" Their justification also indicated the 
figure of $11, 320, 000 would remain available untU e:^ended. , \ , 
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Memorandum 

Mr. Callahan 
Q. Smith 
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fEW FBI BUILDING 
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DATE: 



You will recall that the bids for febnstruction of the 
superstructure of the new FBI Building were scheduled to be 
opened on 8/10/67. Since .that time the General Services Admin- 
istration has contracted for additional soil l)orings and this work 
was completed last week: In order to give prospective bidders 
necessary time to analyze the new boring data GSA has reset 
the bid opening for 9/12/67. 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr. Callahan 




DATE: 8/16/67 


FROM : j. p, Dimphy 

o 

SUBJECT : NEW FBI BUILDING AND 
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FBI A 


On 8/15/67 Mr. Jo^ Murphy, Office of Design, General ' 
Services Administration (GSA). called to advise he has been checking 
into the names which will be placed on the cornerstones of themew 
FBI Building in Washington and also the new Academy Building' at 
Quantico. 


A 


Mr. Murphy advised the normal procedure is for the ' . 
cornerstone of a Government building to have on it the name of the 
President and the name of the Administrator of the GSA. There mi ‘ 
have been some exceptions to this and he mentioned that the cornjei:- ’ 
stone of the new Labor Building will also have the name of the 
Secretary of Labor and the cornerstone of the new Mint BuildingiWill . 
have the name of the Director of the Mint. Mr. Murphy feels our 
building should have, in addition to the President and the GSA - - 
I Administrator, the names of the Attorney General and Mr. Hoover. 

In order to accomplish this exception to the general rule, he will have 
to get a letter through GSA to the Bureau asking if the Director desire 
his name on ^hese cornerstones. Before doing;this he. desired some 
indication as to whether or not the Director would desire this. 



It is felt that the cornerstones' of these buildings should very 

I definitely have Mr. Hoover *s name on them. Murphy is in favor of 
it and if we advise him that this should be done he will do all he can 
to accomplish it. 


RECOMMENDATION: 


That Mr. Murphy be advised that Mr. Hoover’s name should 
be on the cornerstone of the new FBI Building in Washington and the 
new FBIB«at.Quantlco ^ 



1 - Mr^5^|per^Q^ 

1 - C. Q. 
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UNITED STATES GO]«NMENT 

Memoranaum 


f 


TO 


: Mr. Mohr 


DATE; 8/28/67' 



FROM : N. P. Callahan 

O 

SUBJECT; NEW F^QI, BUILDING 

On^55/67 representatives of the architectural firn/ designing 

the newybuilding met at GSA with L. A.^iernicki, Desigi 

« Construction .Division ., and his estimatin^peopieto discuss the cost 
I differential between a pile and a mat foundation for the new building 


Rosen I 
$uIIiV-0n 
Tovel-«^ 
Trotter 
Tfle. ^^oom ^ 
Holmes . 
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IfJOiSht'r) 

fiallTT 


* Solicitations to'bid 'b'n"Phase Ffsulb^ the new building 

have alr^eady been4^sued by GSA. Bids were originally scheduled to 

t be openedJon 8^10/67; however, this time was extended to 9/l2/67 »to 
give prospective bidders additional time to analyze new soil boring 
information ^ich became available earlier this month. According to 
Ziernicki, tHiB new ‘Information has raised the question in their mind 
las to the advisability of the foundation of the building being a mat con- 
Istruction rather than a pile foundation as presently set forth in the bid 
Solicitation.. A mat foundation consists of a concrete slab anywhere 
Krom 5 to 9 feet in thickness. GSA is of the opinion a mat foundation 

) would be cheaper and quicker to construct andreqiESted the architects 
to prepare cost information on this. 

I At the morning session on 8/25/67 the architects indicated the 

mat construction would be about $300, 000 cheaper; whereas, GSA 
estimators arrived at a figure of $400, 000. The architects agreed it 
would be quicker to construct than a pile foundation aUhough neither 
GSA nor the architects could say how much time could be saved. Even 
though the architects agreed some money savings would be . realized, 
they were most definite in pointing, out that a. mat construction in;a 
building'design such as we now have in our new building has not, been 
fully tested and they therefore stated while they could design such a 
foundation, they would be unwilling.to assume the risk of any subsequent 
construction problems because of settling or shifting of the foimdation., ~~ 
This difficulty in their minds is caused by the variety of building loads 
on the site and the nature of the soil. Notwithstanding this at the con- 
usiomof the morning session, Zierfi^i indicated he was going-to — 
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Memorandum to Mr. Mohr 
NEW FBI BUILDING 


present the problem to the GSA Administrator to determine if the 
architects should proceed with a design of a mat foundation because 
^ of the potential savings between $300, 000 and $400, 000. 

At the afternoon session, however, Ziernicki stated he had 
not presented the matter to the Administrator as he wished to go over 
again his and the architects cost figures. After much discussion an(J 
refiguring, Ziernicki reached the conclusion that while the architects' 
figures indicated a $300, 000 savings, GSA's figures pointed toward a 
savings of between $1, 400, 000 and $1, 900, 000. The session Friday 
was concluded with Ziernicki stating he was going to study the figures 
further and then make his presentation to the Administrator. 


If a decision is made to go fimther with a mat foundation, the 
architects state it will take them approximately one month to design 
it at an additional design fee of $125, 000. There will be. additional time 
for GSA to review their design. This time lag will:uhdoubtedly:nece^sitate 
GSA withdrawing Phase I solicitations from the market to be rebid after 
the new design has been completed. This time lag according to Ziernicki 
will not affect the over -all construction time table on our building in that 
a mat foundation is quicker to construct than a pile foundation. 


During the discussion on the afternoon of 8/25/67 Ziernicki 
indicated since there is an indication of a possible savings to the 
Government by going with a mat foundation versus a pile foundation 
that GSA, in his mind, should thoroughly explore it. Not to do this 
could subject them to very serious criticism by the General Accounting 
, Office. He also pointed out that true and accurate cost comparison 
figures would not be available until such time as they actually had a 
complete design of a mat foundation. While he did not say so, it is felt 
that his recommendation to the GSA Administrator will be that in view of 
the potential saving involved, the architects should be instructed to pro- 
ceed with the design of a mat foundation and that Phase I solicitations for 
^ our building be withdrawn from the market at this time. He is aware that 
such a procedure may result in the Labor Department Building being ' 
bidded prior to ours and thereby soaking up a good portion of the available 
foundation construction potential in the Washington area. 


RECOMMENDATION : 

We will follow this matter closely with GSA and advise you of any 
pertinent developments. / <vi^ <VU><»-V«UL. 
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On 8/22/67 Mr. Edward J. Hunter o£/MG Associates called 
at my office. He advised his firm, which specializes in the field of 
design consultation, is located at 100 King Street, Alexandria, 
Virginia, telephone 548-0600. 

Mr. Hunter indicated his firm has had experience in 
interior space planning and furnishings of various buildings and 
they desire to be considered for any such work being done for the 
new FBI Building. • \ 

I informed Mr. Hunter the new FBI Building is being designed^ 
under contract by the GSA and that while we appreciated him calling^ 
upon us, this matter would be more properly in the province of;the 
GSA and particularly the Design and Construction Division which is 
headed by Mr. Leonard Hunter. ‘ 
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He was furnished with Mr. Hunter's address and was most 
appreciative. 


RECOMMENDATION : 


For information. 








1 - ;C. Q. Smith 
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I attended a conference of General Services Adminis- 
tration (GSA), Fine Arts Commission (FAC), National Capital 
Planning Commission (NCPC), Pennsylvania Avenue Commission 
(PAC) representatives, and the building architects at 8:00 a. m. on 
7/26/67. The purpose of this meeting was to iron out any points of 
disagreement over the building design to insure final approval by 
the NCPC Federal Projects Committee which was to consider this 
matter on the afternoon of 7/26/67. 


The architects presented large scale drawings showing the 
• treatment of the front of the building along Pennsylvania Avenue. The 
first floor level would be a solid wall except for entrances and the 
, placing of columns on the face of the wall. This design concept, which 
was set forth in my memorandum of 4/20/67, has been approved pre- 
viously by the Fine Arts Commission after many meetings and much 
haggling. It was the understanding of GSA and the FAC that this design 
met with the approval of the PAC. 

At the conference on the morning of 7/26/67 the PAC 
representatives maintained that in accordance with the overall plan for 

1 Pennsylvania Avenue there should be an arcade with a ten foot setback 
along the front of the building. They stated this was the position of 
Nathaniel Owings, head of PAC. 


Karel Yasko, GSA, reviewed the many delays encountered 

I in our project and pointed out most vigorously that the design as pre- 
sented was previously agreed to by Owings. Yasko also made it clear 
that this design .had the, full backing of the FAC. Mr. Paul Thiry, a 
I Seattleiarchitect, who is Chairman of the NCPC Federal Projects 
' Committee disputed Yasko 's contention that Owings approved this con- 
cept bsCsedjbn his conversation with Owings on 7/25/67. He stated that 
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he also felt the arcade was a must. 


I made. it clear in no uncertain terms that the Bureau was 
unalterably opposed t6 the arcade concept, i reminded them that in a 
conference in my office in July, 1964.with Yasko, Owings and Charles 
Horsky (then on the White House Staff) that we had reluctantly agreed 
to the open second floor design if security in the form 61a moat and 
necessary gates was provided and in return Owings agreed to delete 

I Jthe arcade idea. I told them that I thought we were dealing, with persons 
7 j of integrity but it appears now that Owings has reneged on his. agreement, 
j I Thiry and the PAC people were adamant in their stand for the arcade 

I I concept andjaccordingly the meeting broke up without any agreement'in 
11 this regard. I talked with GSA Officials later and they advised they 

J f would make every effort: to settle the matter before the afternoon session. 

At the Federal Projects Committee meeting, on the afternoon 
of 7/26/67 the NCPC and PAC staif maintained that the presentation by 
GSA , and the architects was not responsive to the PAC plan for the Avenue 
in that no arcade was included. When an attempt ;was made by GSA to 
point out thi s, had been. studied as requested and. the arcade was not a 
desirable feature-from an architectural standpoint, NCPC staff members 
stated they wanted to see the study drawings and that they could not act 
on mere concliisions. The discussion then evolved into a presentation by 
the NCPC legal counsel, that NCPC alone is empowered by law to pass 
on the design of buildings. along Pennsylvania Avenue and that' the FAC 
was merely advisory in nature. He added that they realized this pre- 
sented GSA with a dilemma,, when the NCPC and FAC.gave conflicting 
instructions, .but they did riot' know the solution ^d it was just something 
GSA .would have to work out. .The situation definitely appears to be a 
power struggle between the.NCPC and the FAC with the design of our 
building as the pawn and, GSA the whippingiboy. The Coriimittee then 
voted on a technical pointsto, remove our building design irom the agenda 
of the full NCPC meeting on *7/27/67. They ^used the basis that the 
submissions by GSA ^d the architects were insufficient and not respon- 
sive. This matter will be, placed on;the agenda again .for the September 
meeting of the NCPC. According to. GSA' and the architects this action 
should not delay the substructure phase of the ‘building. Bids on this 
phase are still scheduled to besopened on 8/10/67. GSA officials have 
instructed the architects that in preparing for the NCPC September 
meeting, they must furnish full and complete drawings and. studies as 
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requested by NCPC and that this material must be furnished to NCPC 
in advance of the meeting as required by NCPC rules. This will 
preclude any further delay based on technical, grounds and will insure 
consideration by the full NCPC. 

I .As you can see Owings has gone back on his word;. the 

NCPC and 1 FAC are engaged in a power struggle with our building 
design suffering in the process, and GSA and the architects are caught 
in the middle of the whole affair. We have made it clear time and 
time again that we are unalterably opposed to the arcade, that it will 
become a hangout for perverts, drunks, molesters and other der elf cts 
and certainly would serve no useful purpose. Further it is the consensus 

I of opinion of a number of highly regarded architects that this design 
concept would materially detract from the appearance of the building. 

The arcade as envisioned by PAC would require that the first floor wall 
•be set back ten feet along Pennsylvania Avenue and on 9th and 10th 
Streets from Pennsylvania Avenue to the vehicle entrances which are 
approximately midway of the building. We would lose about 8, 000 
I square feet of office space due to this setback. We also understand it 
would cost about $60,000 to provideithe additional support beams for the 
recessed wall. 

I ' ’ Since the members of the FAC, the NCPC and the PAC are 

appointed by the President and are responsible to him I feel Marvin 
Watson or Barefoot Sanders at the White House should be contacted to 
get the word to the NCPC, FAC and PAC that they haveiplayed games 
long enough with the design of our building. F\irther that the proposed 
arcade is completely unacceptable to us for the reasons set' forth above. 
The NCPC, FAC and PAC should be told to resolve their jurisdictional 
dispute in regard to our'building and give the necessary design approval so 
architectural work on the superstructure can proceed without^any further 
delay. 



RECOMMENDATION: 


That De Loach contact Marvin Watson or Barefoot Sanders'^" 
at the White House in line with the foregoing. 
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NEW F^i; BUILDING 

Mr. Callahan 

SUBJECT; 






Mr. Mohr's memorandum of 1/27 /Q1 advised^f diffi- ' 
culty being experienced with the Pennsylvania Avenue 
Commission (PAC) in connection with the design of the 
new FBI Building. Basically, the PAC representatives 
maintain that there should be an arcade, with a 10-foot 
setback, along the front of the building; that this was 
the position of Nathaniel Owings, head of PAC. Mr. Mohr 
recommended, and the Director approved, that I contact 
Marvin Watson, or Barefoot Sanders, at the White House/ 
in order to overcome the difficulty involved. j 

j 

Mr. Mohr and 1 thoroughly explained this matter 
to Marvin Watson on 8/8/67,. and Watson indicated he 
would do what he could to help. He asked that a brief 
informal memorandum be given to him, for his own personal 
information, and this was done. '' 

i 

Watson called me at 10:30 a.m., 8/10/67, to 
indicate he had met with General Services Administra- 
tion head Lawson Knott the night before, 8/9/67. He 
stated he had issued very specific instructions to 
Knott and that Knott had clearly stated he would handle 
the matter without further difficulty. Watson stated 
he thought this would solve the matter, but if there 
were further problems I should get in touch with him 
without delay. 



ACTION - 





For record purposes. 
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;er, 1962. The site 


41^ i authorized by Congress jjl 

, 1 1 

selected covers the square*«>iocK across Pennsylvania Avenue,' nrW. from the Justice 

Building, bounded by 9th, 10th and >E Streets, N.W. The site has been cleared and bids 
are now on the market, to be opened '9/12/67,, for construction of the substructure. 

' The General Services Administration (GSA) entered into a contract with the 

architectural firm of C. F. Murphy, Chicago, Illinois, for design of the building in March, 
1963. Work in this regard began shortly thereafter. From the beginning the building de- 
sign has received close scrutiny from the National Capital Planning Commission (NCPC); 
The Fine Arts Commission (FAC) and the Pennsylvania Avenue Commission (PAC). During 
the design period a number of concessions were made to the above commissions i. e. build-, 
ing setback', of 50 feet from Pennsylvania Avenue; entire second floor open for pedestrian 
, access; exterior fenestration of building; opening from Pennsylvania Avenue to^e Jjjte^or 
courtyard and design of the courtyard etc. 

From the outset the FBI has resisted the concept 
at ground level along Peimsylvania Avenue and 9th and 10th Streets. Director J. Edgar 
Hoover has vehemently opposed such an arcade, pointing out that it would be a collection 
point for dirt and debris, that it would become an ideal hangout for perverts, drunks, 
molesters and other derelicts and certainly would serve no useful purpose. A meeting was 
held in the office of Mr. j. P. Mohr, Assistant to the Director FBI in July, 1964 to discuss 
various design aspects. Present at this meeting were Karel Yasko, GSA; Nathaniel Owings, 
, Chairman of the Pennsylvania Avenue Commission and Charles Horsky, then on the White 
House staff. Agreement was reached on several matters including the open second floor 
concept. Owings agreed to delete the arcade idea. Thereafter design drawings dispensed 
with the arcade and in June, 1967 the Fine Arts Commission approved the final building 
design concept without an arcade. ^ ^ fQ 6)/ 

Subsequently at a meeting of the NCPC on ^26/67, GSA and the architects 


lylvania Avenue to ^e interior 
of a 10 foot arcade setback 


were in effect told that irrespective of FAC approval, the design would not receive NCPC 

®H8L0S0J?i 




and PAC blessing without the arcade. In view of prior agreements and'thb faict that GSA 
I had rejected the arcade concept, no design drawings in over three years had included an 
, arcade. Consequently this was a most surprising development. In addition to the obvious 
drawbacks, as expressed by Mr. Hoover, GSA pointed out the arcade would result in loss 
of 8,000 square feet(6f 1st floor space, would require design changes in drawings now out 
on bid, further increasing the building cost and from an architectural standpoint would 
detract from the building appearance. In view of the serious implications of the NCPC 
and PAC stand, a conference has been scheduled between Mr. William Schmidt, Commis- 
sioner, Public Buildings Service, GSA and Nathaniel Owings, Chairman, PAC, for 8/22/67 
The NCPC is scheduled to review the building design, for approval in lieu of zoning, at its 
meetings on 9-13/14-67. 

This building has been in design since 1963 and has been reviewed countless 
times by GSA, FAC, PAC and NCPC. To make needless additional changes at this late 
date, further delaying start of construction with resulting increase in cost, should not be 
tolerated. It should be made clear to Mr. Lawson Knott, Administrator of General Ser- 
vices Administration and Mrs. Elizabeth Rowe, Chairman, National Capital Planning 
Commission, that no additional design changes should be made in the FBI Building and 
construction must begin without further delay. The exterior design approved by the Fine 
Arts Commission should be approved by the National Capital Planning Commission since it 
will provide a building satisfactory to the FBI and one which will be in harmony with the 
Pennsylvania Avenue concept. ^ 
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SUBJECT: NEW FBI BUILDING 
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Yesterday I attended a meeting at the General Services 
Administration (GSA) attended by Nathaniel* Owings , : Chairman . o1f» 
the Pennsylvania Avenue Commis^n^^PAd). W illiam H. Schmidt. 
Commissioner,, Public Buildings Service,, L. H. Hunter, Assistant 
Commissioner, Design and Construction, Karel .Yasko, Special' 
Assistant to the Commissioner, GSA. This, meeting had been called 
by GSA in an effort to resolve apparent differences pLopinion con- 
cerning the design of the lower portion of our 'building along 
Pennsylvania Avenue. -I. " 



* • » 


At the. last meeting of the Federal Projects Cpmmittee of 
the NationaLCapital, Planning Commission, GSA was^ advised that 
the PAC desired;that there be an arcade alon| Pennsylv^ia Avenue 
with a lb -foot' setback along the front of the building’ Tlje next 
National Capitai' Planning Commission meeting is scheduled for 
9/l4/67.and*GSA officials desiipd to discuss with Owings the desirability 
of maintaining the design of.thel>uilding as approved by the Fine 
Arts Commission which does'not have the setback or the arcade. 

,In preparation for this, the architects prepared several design studies. 

At the outset of the meeting Owings indicated he did not wish 
to consider -pr discuss any design other than that which he wanted, 
that;is, a'setback with an arcade. 1 immediately and forcefully 
pointed put to Owings and the others present that the Director is 
unalterablysopposed to an arcade, that it would merely be a ’ collection 
point'.for (hrt and debris and a hangout* for perverts, drunks,, molesters 
and other derelicts. Further that it would serve no useful purpose 
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but rather would take space from the building as presently 
designed which space we certainly need. I further reminded 
Owings and Yasko from GSA that they along with Charles HorsI^^VL. 
who was then on the White House staff, met in my office in 
July 1964 at which time . it was agreed that the arcade concept 
would be deleted from the design of the building. I reminded 
them that the Bureau had reluctantly gone along with the open 
second floor concept, even though the Director feels it is a 
waste of space, because of the over -all design concepts as set 

I forth in the general plan for the Avenue. An arcade, however, 
is just not acceptable because of the type of characters which 
will gravitate toward it. 

Owings was adamant in his position and refused to 
consider any other alternatives. He departed from the meeting 
with Mr. Schmidt intending to then have a meeting with 
Mr. Lawson Knott, GSA Administrator. This meeting did not 
take place because of the absence from the building of Mr. Knott. 
Mr. Schmidt, subsequently advised he intends to set up a meeting 
between Knott and Owings in an effort to resolve this. 

All of the individuals present at the meeting are fully 
aware of the Director’s position with respect to the arcade concept. 
GSA officials have indicated they will continue their efforts to 
resolve this matter favorably. We will follow on this closely and 
advise youtof any pertinent developments. 


RECOMMENDATION : 


For .information. 
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(Original' letter on Director’s note paper) 




H<morable George Murphy 
United States Senate 
Washington, D* C. 20510 

My dear Senator: 

Reference is made to your communication ^ 

August 26, 1967, enclosing a letter from Mr« Emil R^oodso n, 
EPttuna,-Callfomla*.. .Mr« Goodson refers to an article appearing 
in a recent issue of ’Time" magazine regarding the FBI Building 
to be constructe4 in \i^a8hington, D« C. , and questions the need 
as well as the design of this building* 

Over five years ago the House and Senate Public 
Works Committees approved the construction of a new building 
on Pennsylvania Avenue to house the entire FBI* The Congress s:; 
appropriated funds to the General Services Adminlstratlon4or 
fiscal year 1963 to a^uire the site and prepare plans* 
delays because of design problems, this aspect is now weu;unde£\ 
way* All of the necessary land has been acquired* ? co 

The FBI is now crowded into seven scatteredTocati^ls 
in Washington, D* C* This situation coupled with the ever in* 
creasing responslMlitles imposed by Presidential directives and" 
Congressional action results in an almost untenable situation* On 
the one hand our increased responsibilities call for utmost effi- 
ciency, while on the other hand being located in seven buildings 
presents a tremendous handicap which can only be overcome by 
placing all of our activities in one building* Hies and other highly 
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Honorable George Murphy 


classilled documents must be transported on the streets of the city 
which in addition to creating an acute security problem causes many 
delays. 

In addition to alleviating our critical housing problem, 
construction of this building will result in a substantial savings in 
rental expense to the Government. In May, 1966, the Deputy 
Administrator of the General Services Administration told a sub- 
committee of the Senate Appropriations Committee, "Occupancy 
of the new building by the FBI will ultimately save the Government 
approximately $3. 3 million annually in rentes for space released 
or through the avoidance of leasii^ additional space for expanded 
activities. " 


The design of thel>ulldin|; is the responsibility of the 
architectural firm which Is under contract to the General Services 
Administration. The description of the building by a member of 
the architectural firm, as set forth in the "Time" magazine article, 
represents his own conception of the design. Other architects have 
expressed the opinion that the design is simple and efficient and 
tailored to the particular requirements of the FBI. 

Sincerely yours, 

‘ J. Edgar Hoover' 


Enclosure - :Letter to Senator Murphy from Mr. .Emil P. Goodson dated 
August llj 1967. 
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QlCnHcb ^iaie^ /Senate 

August 26, 196? 



Mr. Tolsoi 
Mr. Pe 

Mr. Molir. 

Mr., 

Mr.l «rasjfer. 

Mr. Calla^^ 
nra' 

Mr. Felt 
Mr. Gale— — 

Mr. Eo?ea— 

Mr. SullWai 
Mr. Tavel- 
Mr. Trotter 
Tdc. Eooia^ 
Miss Hdlmcs-; — 
Miss Gatidy. 


Respectfully referred to 
Federal Bureau of Investigation 

■««M‘aa«a«*Maa.aa«a«s««4aaaasa«a««aa««««aflaa*Mmaa««an«a««M«a«aa«BaBaB«MKa>u*aB«*BmaBBU«aa' 

for such consideration as the comaunication 
herewith submitted nay warrant, and for a report 
thereon, in duplicate to accompany return of 


inclosure. 
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. Au^us.t H, 1967 
■ • Fortuns, California , 


To: Senator George Murphy ^ 

Senate Office 'Buildin' 
V/ashington, P.C. 

Frota: * Frail P. Goodson 
Rt. 1, Box 6133 
Fortuna, California 95540 


Subj: Monu'nfent' to General Pershing, 

(2) ;^;60,000,000.00 FBI BuUdins. ■ 


Dear Senator Kurphy, ’ . , ' , ■ , 

* a ■ 

I am the correspondent' this week for our Fortifna 
Methodist discussion si’oup of current events. ' A raember 
brought in a Tine Magazine article of August 11th v;hich' 
describes new architectural developaents in. the capital, 

?iV;st, t^y I Vsk you\to firJd out about the’ ^nvtcent' 
for GsneHi Pe^hin^^^ HowNpch iX^it to\pst? *Cno w\nts 
a nonuaent^to Ge-(ieralN^er'shrng? .x., • 

Secondly, vrhy is the $60,000,000.00 FBI building being 
considered now when federal deficits are running from ten to 
twenty billion a year? We had not heard of any shortage of 
office space. V/e had heard of shortages of money for military - 
and racial affairs, • 

Time quotes FBI architect Stanley Glddych; ”It is a ■ 
strong, severe building, like a fortress. V/e tried to convey 
a sense of mystery about the organization.'” We humbly 
suggest that the FBI building, if it must„be built now, look 
cheerful, inspiring, and encouraging to a free and open 
society — which the FBI Is commisibned to protect. 


Thank you, 


^ Emil F. Goodson ■ 

Rancher ' 


nanener 
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Mr. Kevin F. Flanagan, a former Special Ageht no \ 
employed by the General Services Administration (GSA) ap Congressioj 
Liaison Officer, has advised that he is on-one of the com^iittees • ; 

making arrangements for the annual Convention of the Society oft i ’■ 
Former Special Agents of the FBI. He stated that one of the exhibits 
they intend to use is composed of enlarged photographs of the new 
FBI Building elevation drawings. These are the elevations that have 
been approved by the Fine Arts Commission and are to be presented 
to the National Capital Planning Commission for approval on 9/14/67. 
•^lanagan said there is a tremendous amount of interest among Society 
thembers regarding the new FBI Building and feels this exhibit will be 
w'ell received. Photos of the building elevation drawings to be used 
are attached. 

vW' 




For information. 
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TO 


FROM 


SUBJECT: 



Mr. Callahan 


: Q. Smith 


lEW FBI BUILDING 


The bids on the substructure construction for the new 
FBI Building were opened by the General Services Administration 
(GSA) on 9/12/67. Four bids were submitted, the lowest of which 
was by the Norair Company, Washington, D. C. , in the amount of 
$10, 878, 859. This covers the base bid which includes all excavation,, 
piles and outer walls to ground level and floors through the second 
basement. The above bid is within the $11, 300, 000 which has^een 
appropriated for this phase of the 'work. The other three bids ranged 
up to a high of $14,989, 612. 

* H 

GSA is now in the process, of reviewing and|oHiecking out 
all particularsdn regard to the bids received. It is exp’ected that a 
decision in regard to awarding the contract will be forthcoming. 

1 within the next two weeks. 
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SUBJECT: 



FBI ANNUAL REPORT 
FISCAL YEAR 1967 

BACKGROUND 


FBI accomplishments for fiscal year 1967 speak for 
themselves and they proudly proclaim record accorhplishments in many 
notable areas of our jurisdiction. The fiscal year also witnessed sub- 
stantial progresstoward two important, goals in FBI plans for the„-.- — ^ 
future. These were: / 

^ 1 . Clearance of the construction site for tfie^new"^ ^ 
^ FBI H eadquarters Buildin g which design was approv- 
ed on 9/14/67 by the National Capital Planning Com- 
mission. , 

2 . The near completion of construction plans - for the 
already approved design for the new FBI Training 
Center complex at Quantico, Virginia. 

To vigorously, project the dynamic quality of FBI ad- 
ministration, glimpses of these landmark plans should be shown in the 
Annual Report by the attached photographic reproductions of the approv- 
ed desi^s for each project, which will appear respectively on the inside 
front and back covers to the report— thus beginning and ending the -report 
with FBI plans for the future. 

^ To best achieve this attractive format without' encoun- 

teeing any possible disruption of the front cover design- (already approv- 
ed)V' a good quality matte sjirf^^lgover paper will be required. 

;■ T-»^. Bishop ' ■ , .SEP 19 1987 1 

1-P^. Callahan , yAi 

1-Mr. C. Q/ Smith CONTINUED OVER — ,^^=2 
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M. A. Jones to Bishop Memo 
RE: FBI ANNUAL REPORT 


Such a paper, similar in quality to the attached cover paper used on 
the 1965 fiscal year Annual Report,, is not in stock in the Mechanical 
Section which reports that it can be obtained from the Parson^Paper 
Company at a cost of approximately $286. 00 for the anticipated 19, 000 
copies of the report, -We have ordered paper stock, previously from 
this company and their price for this item is comparable to that we 
would ordinarily pay the Government Printing Office. 

RECOMMENDATIONS; 

(1) That the two attached photographs, , captions and 
legends, as well as the modest expenditure of approximately $286, 00( , 
;be approved for the preparation of a cover to the Annual Report, 


(2) That this memorandum be returned expeditiously 
to the Crime Records Division for processing. 
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QeW FBI BUILDING Jf 

I attended a meeting today of the [Federal Projects :Committee 
of the>National Capital Planning Commission. (NCPC) at which the 
approval of the. basic design of the building was considered. 

The meeting evolved into a very passionate plea by 
Nathaniel OwingSj Chairman of the Pennsylvania Avenue Commission 
(PAC), and Paul' Thiry, Committee Chairman, for. an adherence to 
thjB'basic PAC plan which calls for ah arcade along IPennsylvania Avenue. 
GSA, representatives were equally as’forceful in their stand that an 
larc^de was not architecturally acceptable and advocated that a design 
fpreviously approved by the Fine Arts Cornmittee be accepted. 


-..‘j; 


I entered into this discussion and pointed out at length the^ 
Director's position that an arcade was totally unacceptable Tn that^it 
would become a gathering point for derelicts, pimps, and other un^ 
dei^rablesrand this then would be a threat to the well-being of our* 
emplpye^s^eparting and entering the building. In response to a i- 
question by^r. Thiry, 'Lpointed. out that the Bureau could not patrol 
this aresRas^e domot have police powers, that the streets of Wasmhgton 
ar^thS r^sj^^sibility of the local police department. This obvio^ly 

( struclt^ chor'^ with committeO. member Walter C. Louchheim sucl?that^ h 
whjjeh fhj^^atter was finally voted upon, the scheme without an arSade, * 
and the'one^’which we desire, '.was. approved by a 3-2 vote. ru 

^ i. 

r ‘ % AfteF'the meeting GSA representative^, and'the, a!rchitects> were 

//r jubilant. ^Up until the final vote they/felt'defeaF.^ras; forthcoming. ^ 
Mrl^^uchheim sought me out after . the meeting and advised that up 
untilT explained the policing problems whicH*wouldJbefc]^eated by an 
arcade attracting .undesirables, he had been against our position' but 
when he heard this presentation it convinced him that .our position i was 
the correct one. ' 
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Memorandum to Mr. Tolson 
Re: NEW FBI BUILDING 


This matter now goes before the full NCPC tomorrow, 
September 14, at which the recommendation of the Federal 
Projects Committee will be presented that the design be 
accepted without the arcade. 


RECOMMENDATION: 

For information. 
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SUBJECT :'“NEW FBI BUILDING 

The National Capital Planning Commission (NCPC);met today ^ 
to consider final approval of the design of our building. You will recall 
that yesterday the Federal Projects Committee of the NCPC approved a 

1 design without an arcade which is what we desire. The Comihission' * 
member who was most helpfuFy ester (lay was Walter A. Louchheim. . 

At the meeting today Nathaniel Owings, Chairman of the .'.jj 

Pennsylvania Avenue Commission (PACX and Paul Thiry, NCPC hiember/. 
spoke at length concerning the .necessity of an arcade being included in 
the design of our .building in order to further the PAC Plan. They 
indicated that without the arcade, the guide lines set forth in the PAC 
Plan would be materially weakened. GSA and the architects spoke most 
eloquently concerning the fact that an arcade was not architecturally 
satisfactory for our building. 

p I 

was called upon to express.the Director's views with jespect 
to anjarcade. I did this,, pointing out the many changes|which have taken 
plac^m the basic- design of the'building because of the PAC'Plan and that 
gievenihough the Director approved of these other changes plie was most 
i^defirif^ in his conviction that an arcade was undesirabley.^jl! reiterated 
'the problems it would create by attracting undesirablesVand the*potential 
hazaSfe involved to our employees. During my. presentation the newspaper 
and television representatives were present and one of the; questions I was 
askeS^as- whether or not the. Director felt that arcades would befundesirable 
throughout Washington. This was asked by Brigadier: General Mathe,. 
representative of the D. C. Government. T replied .that Mr. Hoover h^d 
,not said this and his comments concerning-an arcade appUed merely to 
our building. 
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Memorandum to Mr. Tolson 
Re: NEW FBI BUILDING 


Mr. Louchheim, a member of the NCPC who was helpful 
yesterday, did a complete about-face today. He joined with Owings 
and Thiry in advocating inclusion of an arcade. Iq fact, he was 
apologetic for his actions in opposing an arcade yesterday. 

I A, vote was taken after my presentation to the' Commission 

by which a design was approved without an arcade, the vote was 
8-3 in our favor. 

RECOMMENDATION : 


• For information. 
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SUBJECT: NEW FBI BUILDING 


Attached communication from Mr. A. F. Sampson, Commissioner, 
Public. Buildings Service, is in answer to your letter of 3/13/70 concerning 
cost reducing, expedients 4n the design, of the new FBI Building. We had agreed 
to elimination of certain items; however, we had reiterated our request for an 
escalator between the fourth and fifth floor file rooms and had requested an 
increase in the number of pneumatic tube stations from 16 to approximately 50. 
Mr; Sampson has indicated a willingness to further discuss the escalator and 
pneumatic tube matters provided we can furnish other cost reducing items. 

I have discussed this matter with Bill Harris, General Services 
Administration (GSA) liaison architect for the building, ^and pointed out to him 


( presumptuous on our part to suggest ways in which cost/ cohld be deleted frohr 
the building design. Further, as a practical matter, bb^ GSA and CFMA are 
aware ',tlkt this design has already, been ’’cut to the bone’’ in-order to stay 
within the allotted budget. Harris said that he is well aware*of the above and 
that the offer to further consider these matters, especially the^pneumatic tube 
system, was left as a. face-saving device for GSA. He^stated that in his 
opinio n the following possibilities exist in regard to the pneumatic tube system: 

(1). Accept the 16 to 20 station system proposed by GSA and for 
. which full funds are available. (2) Advise GSA that the Bureau will absorb 
the additional cost to install a 50-tube system which cost is estimated at 
$500,000. (3) Request'GSA to utilize available funds to insure that the 
necessary tubing and other components, which must be built into the building, 
are installed ^ during construction. The necessary equipment;' which can?be ' 
installed at any tinie if the built-in, components are included^ cbuld then 1^^ " ' 
furnished if ^ when funds, permit. WMn 

Harris was of the opinion that the latter approach is the. most 
practical and he felt that GSA would probably go along with t his. 

I In regard to the escalator? between the^^rgi ^g^fifth floors. 


* EnclosureS/^2Aw<J^ 
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Memorandum to Mr, Callahan 
Re: New FBI Building 


GSA has proposed that the openings for such escalator! ; be designed into the 
building; however, due to cost considerations, stairways be installed in the 
openings at the present time. This would allow conversion of the stairs to 
escalator/, at a later date as funds permitted. In view of the tight budget 
problems GSA is facing with this building, it is not felt that we can object any 
further to the above proposal. 


RECOMMENDATION: 


Recommend the attached communication be approved ior 
transmittal to Mr. Sampson advising the. Bureau will accept (1) installation of 
stairs rather than escalator's at this time due to monetary restrictions and (2) 
installation of a basic pneumatic tube system, with all necessary tubing, etc. , 
required at this time for the enlarged system, the cost of which can be 
derived from funds that have been allocated for the pneumatic tube installation. 
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FBI BUILDING 
WASHINGTON, D. C. 
PROJECT NUMBER 49920 


April 28, 1970 


Reference is made to your communication of April 10, 1970, 
and in particular your offer to reconsideb our requests regarding the 
escalator bebveen the fourth and fifth floors and the expanded pneumatic 
tube system should other cost reducing expedients become known during 
the remaining phases of the buildii^ design. Since the responsibility for 
the design rests with the General Services Administration and C. F. 
Murphy Associates, the building architect, it is felt it would be presump- 
tuous of this Bureau to try to determine ways in which the buildi^ design 
can be changed to reduce costs. Accordingly, we will defer to your 
,, jud^ent ln this regard. 

While this Bureau's feeling regarding the need for the 
escalator between the fourth and fifth floors has not changed, it is realized 
that bucket limitations have a direct bearing on this matter. Accordingly, 
no fu^cr request is being made for this facility at the present time in 
view of the fact that the necessary openings are being made and stairs put 
in with.the thought that an escalator can then be installed at a later date 
when 'funds permit. 
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We have made a complete review and analysis of our require- 
ments regarding a pneumatic, tube system and feel that the previously 
requested system is absolutely necessary if we are to expeditiously and 
eccmomically handle our malL The proposed 16 station system simply 
would not adequately handle our operation. In looking at our requirements 
we find that there is an absolute minimum number of stations which must 
be installed as the nucleus of the overall tube system. Basically, these 
stations would accommodate each of the Assistant Directors, the key mail 
irooms, our communications center and certain other key 'Bureau officials. 


— T be attached Schedule A Indicates the specific location of these 21 stations 

— w hich we consider to be the bare^minimum. The attached Schedule B 
---indicates the operations to be served W these statiems. Attached Schedule 

— ’ 

OTE: Coordinated.with Files and Communications 
I / ^Division. Based on memo C. Q. Smith to Mr. 

^ Callahan, captioned "New FBI Building", dated^jy 
united 4/27/70. CQSrjlc ..j //' 



‘’-“a 


CQS:jl) 



Awe 


oe sc 


Mr* A* F* Sampson 


C Is an isometric projection drawing showing the location the above 
stations* The orange circles Indicate the approximate location of division 
mail rooms and each Assistant Director's office will be located adjacent 
to the division mail room. The red circles on the drawing show locations 
for other key pneomatic tube stations to be utilized by certain Section 
Chiefs^ key xnall rooms and other Bureau officials. This absolute minimum 
system is based entirely on our minimum needs as they exist today and 
makes no provision for any projected expansion or accommodation of 
additional stations whichive feel are necessary. 

It is realized that a pneumatic tube system is a permanent* 
type fixture that cannot be moved. Functions, offices and personnel are 
o^n relocated in an office building; however, this is not possible with a 
pneumatic tube station* The minimum system set forth above is readily 
adaptable to changes which may occur in regard to office or personnel 
relocation. Accordingly, it is proposed that in addition to the minimum 
system set forth above t^t the skeleton tubing for stations one through nine, 
as shown on attached Schedule D, be included in the basic structure ^ the 
building. This will accommodate future expansion and installation of addi- 
tional stations as funds become available. If the necessary tubing is not 
installed during construction, we will be iirevented from expanding the 
system in any way to meet or accommodate future demands. You will note 
our basic proposal Is to have a pneumatic tube station on each of floors 
three through seven at points marked five, six and eight on Schedule D. 

In order to make this tosic system work we will also have to have other key 
stations as set forth on Schedule A. You will note that this basic proposal 
is composed of vertical runs with no expend ve or complicated horizcmtal 
crossovers except at the point where a crossover is necessary to enter the 
central transfer station. This station must, of course, be of a type and 
capacity which can be expanded in order to accommodate the addition of 
future stations* 

It is urgently requested that affirmative action be taken to 
include the pneumatic tube sy^em, as set forth above, in view of our long- 
standing requirement in this regard. If you desire further information or 
Justification regarding this system, we would appreciate the opportunity to 
discuss this matter with you. 
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FBI BXnLDING 


WASHINGTON, D. C. 
PROJECT NUMBER 49920 


May 12, 1970 
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As you were previously advised, the growth of our automatic 
data processing (ADP) facility necessitated a reappraisal of space assign* 
ments in the new building in order to provide sufficient space for this 
operation. In this connection it has been determined it will be necessary 
to utilize the space in the rear portion of the first floor, formerly assigned 
to the Washingt(m Field Office, for the ADP installation. We had originally 
estimated the ADP requirement at 32, 000 square feet. However, subse* 
quent esepansion and assignment of additional programs, as weU as anticX ^ 
ipated changes in equipment, indicate a need for approximately 70,000 ]f 
square feet of space to house our ADP operation. In view of the foregoing, 
it wiU be necessary to leave our Washington Field Office out of the building 
unless other space should become available at a later date. 


Our Laboratory Division* is experiencing an unprecedented 
growth and it appears this situation wiU continue. S^ce previously 
aUocated the ADP facility, which was adjacent to laboratory operations on 
the third floor, wiU be required for expansion of laboratory j^cilities. 


At one time it was anticipated that possibly the ADP operation 
could be located in the first basement along the Pennsylvania Avenue side 
of the building. Subsequent growth ruled out this possibility. We have now 
aUocated this space to the radio engineering fociUty of the Laboratory 
Division. This area is well adapted to the radio engineering operation and 
relocation of this installation from the fourth floor wiU provide much 
needed expansion room for our Files and Commun^^ons Division. 

REC 12 ^ 

If any additional details are requiredvin connection with above 
£X«7cr~~space assignments, we wiU be happy to provide 

Watt<>ra ■_ ^ ^ r 

NOTE: Mr. Ralph Harris, 

Liaison Architectior.the we officially 

advise the GSA of the above changes since tnb^re major in nature 
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suBjECf : NEW FBI BUILDING 


The General Services Administration (GSA) is holding the 25 
percent review of working drawings for the new FBI Building superstructure 
with the building architects, C. F. Murphy .Associates, in Chicago on 
May 19, 20 and 21 next. Both GSA and the architects have requested Bureau 
representatives, who are familiar with our space and requirements, attend 
these review sessions. These conferences will review all work to date on 
the superstructure drawings for technical detail as well as to determine 
whether our requirements are being met. GSA and the architects desire 
Bureau personnel attend to answer questions that arise regarding our needs 
and criteria and furnish guidance in connection with planning for the 
remainder of the drawings. 

[Aj^ 

One of the facilities requiring detailed review, study and ^ 
additional information is.the^irearms range area which wilFbe located on 
the mezzanine tour route. SAC Sloan has conferred on several occasions 
with the architects here in Washington regarding this matter and the basic 
range 'layout has been prepared. It is now necessary to discuss and tie down 
the technical details and requirements regarding shooting booths, target 
carrier equipment, backstops, etc. SAC Sloan has secured'the services of 
Mr. Ted N. Bush, Vice-President, Caswell. Equipment Company, 

Minneapolis, Minnesota, on a gratis basis, to assist him in supplying this 
information. The architects have requested that SAC Sloan and Mr. ‘Bush 
meet with them on the .morning of 5/19/76'to discuss and finalize our require- 
ments. Mr. Bush has agreed to attend this meeting. j ^ 

RECOMMENDATIONS: 

lo MAY 25 1970 

.(1) Recommend Supervisor C. Q. Smith and -S^ce Planning 
Specialist Harry A. Turner, who handle planning for the new EBIBuilding, 
attend tne percent^review conferences in Chicago on May 19, 20 and 21, 
as requested by GSA and'the architects. 


Chic 

a^^ 


commend SAC Henry L. Sloan attend the conference in 
I to the firearms rang^on 5/19/*^ as requested by; the 
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The bids for Phase I-A (which will bring the building up to 
ground level) were opened on 5/21/70. Norair Engineering Company, the 
contractor for Phase I, submitted the overall low bid of $4,853,750. 


Total funds appropriated for PhasellrA amount to $3,800, 000; 
however, there is a credit due from Phase I of between $700,000 and 
$1,200,000. Thus, the General Services Administration (Gl^) anticipates 
sufficient funds will be available. A review is being made of all bid 
documents and GSA expects to award the contract within the next 30 to 45 
days. 


T 1 

I I 

, I t 



CQS:jl, 
( 2 ) 



REC-lDg 




3/d 


MAY 261970 


90f^l04 


O'Tionav rc«M MO. 10 
MAV CPtTlON 

OSA OIM. KEO. MO. i7 


iVER 

Memorandum 


UNITED STATES GOVERNMENT 


: Mr. Callahan 

FROM Smith 

0 

SUBJECT; N16W ]^^I, BUILDING 



% 


DATE: 5/26/70 



fSosen 

'^UiliVOn 

^yar$ 

TeU. 

MM 

iipp.iiMi 





The 25% review of working drawings for the new FBI Building 
was made in the offices of the architects, C. F. Murphy Associates 
(CFMA), Chicago, Illinois, on May 19, 20 and 21, 1970. A number of 
General Services Administration (GSA) personnel participated and SAC 
H. L. Sloan and Supervisor C. Q. Smith from the Bureau attended; 


Mr. Sloan furnished information required for the design of 
the firearms range and the architects are now in the process of preparing 
necessary drawings for our review and approval. Various other aspects 
including architectural, plumbing, heating, air conditioning, electrical 
and mechanical drawings were reviewed and additional information and 
comments furnished where pertinent. 

G^ was highly pleased with the progress being made and it 
was the consensus of opinion that overall the drawings are 35% to 40% 
complete^ It appears CFMA will have the working drawings completed by 
12/1/70, las scheduled, if no unforeseen problems arise. 
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NEW FBI BUILDING 


ToIscb 
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DATE; 5/28/70 


Mr. 



John(Anderson of thejC.-_E^^urphy,Associ 

y.tlie*^cHitectur^il^ on the new buifmng, advised today tiiey -intend to 
engage the services of a consulting firm which will assist in the design 
work for the Laboratory space in the new building. 


r 


The firm involved'is ^pecialized Area Consultants,^-lnc. , * 1410 
Higgins Road Pa rkJRidge (^allinois. The PresidenFof the firpa^is 
Robert E^pGregory, and the Vice-President is. Herbert T.^^leb6'rt. 

^ Anderson advised that some time during the Tatter part oi June he would 

\ be coming to -Washington with the consultants to discuss Laboratory 
requirements. ‘ 

^ . X 

^Bureau indices contain no identifiable record on Specialized- Area 
Consultants, ; Inc., Robert E. Gregory, or Herbert T, Siebert.- 




RECOMMENDATION : 


For information. 



1 - Mr. Conrad 











i 


TX> : 
FROM : 
SUBJECT; 



1 


omOMAi r««M NO. 10 
MAY Itti (OITIOM 
OS* 6IM. ICO. NO. 17 



SOIO-IO* 


'UNITED STATES GOVERNMENT 


Memorandum^ 


MR. CALLAHAN 



Q. SMITH 


NEW FBI BUILDING 


% 

DATE: 6-19-70 


Tetson 



SuUivan 


Tovel fc II I.I.I 

SpYQtS .a,...*. ,. .,.- 

'Telo. Room . - .I .. Ti l 
Holmfs „ » .11 . 

-GoAOy I I |«N. 


Memorandum of 5-22-70 advised bids for Phase I- A (which rWiir bring 
the building up to*^round level) were opened on 5-21-70 and NORAIR. Engineer 
ing Company, the present contractor, appeared to have submitted the overall 
low bid. 


Blake Construction Company, the next low bidder, filed a. protest -with 
the General Services Administration (GSA) alleging the NORAIR bid is not 
responsive in that specific information regarding certain sub- contractors was 
not set forth. This is a technical question but it could result in the NORAIR 
bid not being allowed. Ironically the Blake Company bid has^this same omission, 
therefore Blake has nothing to gain by such a protest. 



GSA had anticipated awarding the contract shortly after 7frK70. 'However, 
the entire matter is now under review by the GSA Legal Divisum and there is a 
;possibiiity that all bids will be thrown out and new bids solicited. If so, award 
would jprobably be made shortly after 9-1-70. 
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Memorandum 

TO : 

Mr. Bishop^ 

FROM ! 

M. A.^6h^e3^ ^ fl 6 

SUBJECT: 

SENATOR SAM J. ERVIN, JR. 
DEMOCRAT - NORTH CAROLINA 




DATE: July 7, 1970 


l i a 




SvlUvan j 
T«v?i 1 

ji...,« 

T^ie. R<5om , 
Holmes y 

Coedy . 




Inspector Herington spoke to Bob Smith in Senator Ervin's 
^lice 7/7/70, relative to an inquiry the Senator received from. Joseph ^ 

_arr.ier,^ Attorney, Charlotte, North Carolina. Barrier, who cannot b^ ’ 
identified in Bufiles, had read a recent story about the cost of the new 
FBI building. He said he felt that with the dire money needs of the 
Charlotte Police Department and other law enforcement agencies, this 
vast amount of money would be better spent hiring additional agents and 
training-and advising local law enforcement offices. He feels too much 
emphasis is put oh the elegance of a building. He said he felt it was too 
late to do anything -hbout this appropriation but felt the nioney could be 
better usedior. additional personnel and upgrading of our level of investigations. 

iij 

‘ I I 

Mr. Smith asked for the Bureau's views in order to respond i 
to Mr. Carrier., He furnished a copy of Barrier's communication but V 

asked that Barrieifs name not be set forth in the Director's answer. 

\ 

RECOMMENDATION: 

That attached letter be forwarded briefly justifying the 
Bureau's needs for this building as well as pointing out its extensive 
activities in training local law enforcement and the. Bureau's other 
cooperative services. (Relations with Senator Ervin have been cordials) 


Enclosure , 

1 - Mr. DeLoach - enclosure 
1 - Mr. Mohr - enclosure 
1 - Mr. Bishop - enclosure 
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Mr. Callahan - enclosure 
M. A. Jones - enclosure 
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, / , , July 8, 1970 

RBH4 (a - I / AO I 

Honorable Sam J* Krvin« Jr. 

United States Senate 
Washington, D. C* 20510 

My dear Senator: 

It was surprising to learn one of your 
constituents had questioned the need for a new^FBI building 
in Washington, D. C., and its cost. Of course, the desig^ 
funding and testimony before Cotigressiopai committees 
Justifying the needier this building have bto the responsi- 
bility of the General Services Administr^pn. U should be 
note^ however, that the current estimated cost for com- 
pletion has risen substantially over the original amount felt 
needed because of increases in all phases ^ the building 
industry. 


FBI headquarters is currently located in the 
Department of Justice Building. However, because of lack of 
space several parts of our operations are located in other 
buildings around the District of Columbia. For instance, our 
files are maintained several blocks from headquarters. The 
Identification Division with its mUlions of fingerprints is in 
another building. The National Crime Information Center 
which is a centralized computer system containing an index of 
information about crime and criminMs of nationwide interest 
is housed separately, and there are other examples also of 
'Reparation of our work because of lack of facilities. The 
b^[>artm^t of Justice also does not have adequate space in the 
irustice Building and has had to place some of its operations in 
other locations. The current situation is not at all satisfactory. 




1 - Charlotte - Enclosure 
1 - Mr. Delioach (detached) 


1 - Mr. Bishop (detached) 4 
1 - Mr. Callahan (detached) 

1 -;Mr, M. 'A. Jonfes (detached) 


1 - Mr. Mohr (detached)' 1 -;Mr, M. A. Jonfes (deta( 

NOTE: See;M. A. Jonei to Bishop memo -dated 7-7-70 captioned 
"Senator Sam J. Ervin, Jr., Democrat - South Carolina, " JH:kjs 
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Honorable S^m J« Hrvfai, Jr. 

1 have always mj^tntained Had an effective 
law eaforcem«Jt agency must have a4eqiaate qualified per- 
sonnel vltit the be^ possible training* But 1 also ieel that 
law enforcmmt must also have top-flight equ^m^ and 
iacUtties. 

1 i 

Tour constituent maybe aware that the 
Federal Oovemmeat is spending a great deal ci money to 
Improve the criminal juinice system under the provisions 
of Title X of the Omn&His Crime Control and dafo Streets 
Act of 19$df The FBI, In addition to iUlflUIng its assigned 
responsa»UltteS| Is also extensively engaged in cooperative 
activities assist!^ oflier law enforcement Agencies. Fn« 
closed is our Annual Keport iOr 1969 vdiloh contains a 
section dealing with this Burean's cooperative servlees. 

1 hope this will be of assistance ^ you in 
respmidlag to your constltaent* Wq have a very defthlie 
need for the building presently under construction# but I 
want to make It very clear that the funds expended on it 
have not In any way detracted from the FBTs . handling of 
its assigned rei^»nslblllttes« 

\ 

Sincerely yours, 

' J. Edgar Hoover 


EndosUre 

FBI Annual Rej^ort 1969 



* S * 


I I 


V 


1. 


Joseph J^^^rrier 

ATTORNEY AND COUNSELLOR AT LAW 


SUITE T07 AMERICAN RUILOINO 

Charlotte, NORTH Carolina razor 

TtUrHONE SVi»-t«2» 


June 22, 1970 
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in ^^^^241970 

UL'i-j. ,i 


'L^U I ' 


Honorable Sanu J. Ervin, Jr. 

Senator from North Carolina' 

Senate Office Building 
Washington, D. C. ^ ^ 

I have just read an eight-piece story concerning an appropriation 
of $102, 000, 000 for a new building for the FBI. The story goes as follows: 


•VI J 


Dear Judge: 


"The price of the most expensive government building ever - 
a new headquarters for the FBI - has gone up by $5, 000, 000. 
Meanwhile, all that is visible at the site is a massive hole. 

The General Services Administration, the federal government's 
bookkeeping agency, acknowledges it has revised its estimate 
of the building cost to 102. 5 million dollars. " 


It seems to me that with the dire money needs of the Charlotte 
Police Department and other law enforcement agencies, this vast amount 
of money would be better spent on hiring additional agents and training 
and advising local law enforcement offices. Too much emphasis is put 
on the elegance of the building which houses an agency, and not the level' 
of performance. obtained by that agency or other law enforcement agencies 
in our country. 


It is probably too late to do anything about this appropriation, but 
it seems to me that this vast amount of money could be better used by 
training additional personnel and upgrading our level of investigation. 


I am 


EX 106 


Cordially yours. 


JLB/s 
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UNITED STATES GOVERNMENT 


Sullivaii j 
Mohf . 


Memorandum 



: MR. MOHR 
: N. P. CALLAHAN 




DATE: 7-22-70 



Tcl*. Koom i 

4 

C»ndyi 


SUBJECT: SPACE MATTERS 

REALIGNMENT OF SUPERVISORY RESPONSIBILITY 
^IN CONNECTION WITH PLANNING FOR THE NEW 


EBLBUILDING 



Section Chief Charles Q. Smith, Mechanical Section^ Administrative 
Division, retires from the Bureau*s service effective 7-31-70. His replacement, 
SA Daniel J. Brennan, Jr. , formerly serving as Section Chief of Liaison Section, 
Domestic Intelligence Division, has been approved by the Director to replace 
Mr. Smith as Section Chief of Mechanical Section. The purpose of this memoran- 
dum is to recommend that primary responsibility for the supe rvi sion o f all mat^ 
t ers iirc onnectioiuvith:the 4 )laiming.ior jFe n ew^^^ building.be transferred frorn 
Mechanical Section to Exhibits Section where such matters would be handled under 
the personal supervision of Section Chief John R^Dunphy. // 

As a matter of background, Mr. C. Q. Smith has handled all^ureau 
space matters, for many years, including the supervision and coordinatifo^f'^e 
Bureau's, efforts regarding the new FBI building currently under i.coiMxmtjon. 

In 1962 SA Dunphy was assigned to participate with Mr. Smith in^the overall super-| 
vision ofrspace matters, including the preliminary groundwork in connection with 
the planning for the new FBI building, as well as other aspects relating to the 
properi utilization of Bureau space, both at headquarters and in the field. After 
taking^ver as Section Chief of Exhibits Section 12-21-65 SA Dunphy continued to 
be used as the alternate to Mr. Smith in space matters and he participated actively 
with Smith in the overall supervision of space matters and he took part in the 
numerous conferences and in the planning relative to the new FBI building. In ord-| 
er to provide the^jnecessary continuity it is felt that Dunphy should now be assign- 
ed primary supervisory responsibility for the planning and preparations attendant 
to the completion and move to the new FBI building. I have gone over the responjL 
sibilitiesnnvolved with Dunphy and J^el (^nfW^^^ayia^ — 
we have ^Ihandle the Job. The renrnmin^esp 


ters in the fieldtand at the Seat of Government will be handled by the incoihipg 
Chief of Mechaniical Section Daniel J. Brennan, Jr. * 2 JUL fJO 1970 

RECOMMENDATION : That Section Chief John P. Dunphy, Exhibits Sect ion, b e 
assigned primary supervisory responsibility for the planning"amtq)reparatlTJlfe 



attendant to the completion and move to the new FBI building. This will not affect 
existing responsibilities for field office and SOG space matters unrelated' to, tj!^^ 
new FBI buil^n^^ 

.EWW:pmd ' 

5 0 nltpPeram^l File of SA John P. Dunphy 
O /^Jijpersmmel File of S A Daniel J. Brennan, Jr 


ind SOG space matters unrelated* t(^t 
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Memorandum 




UNITED STATES 


^RNMENT 


% 


TO 

: Mr. Callahan 

FROM 

Q. Smith 

> 

f 0 

SUBJECT 

NEW FjBI BUILDING 


JDATE: 7/6/70 




11 


Memorandum of 6/19/70 advised General Services Administra- 
tion (GSA) anticipated awarding the contract for Phase 1-A (which will 
bring the building up to ground level) after 7/1/70. However, the low 
bidder, Norair Engineering Company, which is also the contractor for 
Phase 1, and the next low bidder, Blake Construction Company, l^d 
technical errors in portions of their bids dealing with identification of 
subcontractors. 

Mr. Wilbur H. Sanders, Deputy Commissioner, Public 
Buildings Servicej^, GSA, confidentially advised GSA had determined that 
Blake Construction Company was low bidder when the alternate bids 
covering jpatchingi and filling in the blocked out areas in the first and second 
basementS^nd m'regard to the unit price for maintaining the site beyond 
completion-of thgjcohtract were not considered. Further, with deletion of 
the alternates th^question of not identifying subcontractors was not an 
issue, ^ndersji^id GSA was set to award the contract to Blake when 
Norair filfed a protest and also forwarded a copy to the General Accounting 
Office (GAO), lig view of the above, GSA has now held up any award until 
GAO and the jpSA Legal Counsel again review the entire matter. Sanders 
estimates thl§ will probably require three to four weeks. He was of the 
opinion all bids will be thrown out and GSA will negotiate the contract with 
one o^tithe tliree firms which originally submitted bids. Sanders said that 
if the^contra'ct is negotiated, it will then be necessary to consider the 
’’Philadelphia^Plan" for employment on the job. This is the plan whereby 
the Goyernmjent requires the contractor to hire and train minority groups 
in the varioiTs'buildings trades as a condition of securing the contract. 
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July 29, 1970 



^oL>oa ^ 
^Sulhvaii . 
Mohf. 
BUhop « 


Br^R«n,'C.0< 

Callahan -^-rriu ~ 
Casper ..j^ 

it'fh 
i Oale V 


?ilr. C. C. Law 
Acting Director 
Design Services Division 
O10CO of Design and Construction 
General Sezwices Administration 
Wiashlttgton, D. C. 20405 ^ 

HE: i^BI'BUILDING 

wASH^GToi^, i)rc. 

PROJECT NUaiBER 40920 

Dear 2.1r. Law: 

Reference is made to your communication of July 8, 1970, 
addressed to Mr* John Anderson, C. F* Murphy Associates, Incorpo- 
rated, regarding proposed emci^ency power requirements for the new 
FBI Building. It is noted you recommend a turbine-generator unit ‘ 
rated at 1,000 KVA of which 150 KVA is allocated for automatic data 
processing equipment. 

The matter of providing sufficient power for our automatic 
data processing facility, taldUig into consideration future requirements, 
has l^en discussed with Memational Business Machines Company 
engineers. They fed the amount of power allocated Is grossly inade- 
quate and strongly recommend additional power for the projected auto^ 
matlc data processing Installag0ia7, // 

Since this Bureau must of necess^ rely on oualifled 
technical assistance in this field, it is requester th^tne (aeneral Serv- 
ices Administration provide this service in or der th at an accura te and 
logical assessment can be made of- our automatic data processing power 
requirements* Your cooi^ration in this matter is appreciated. 
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Very truly yours, /notE: Based 


on memo 


C. Q. Smith to Mr;. Callahan, 


. -John P. Mohr 

Assistant to the Director 


same date, captioned ’’New 
FBI Building. ” CQSrjlc. 
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UNITED STATES GOVERNMENT 

Memorandum 


(^jj 


CJuii 


FROM 


SUBJECT: 


Mr- Bishop 




DATE: July 28, 1970 


AARO: 

WASH 


C9>>r*4 wM- 
F»lt 

„ ■■ — ■ 

RO«KIIi,iii— ,1. 

X«v*l - x. . — 
Walters ...• 
Soyv*»-i>~ 

TeU* Rooni < 

tletmes MW 
G«°4y.- wn ..» 


LATHAM 

GTON POST STAFF WRITER pj^ 


KAREL YASKO, ARCHITECT 

GENERAL SERVICES ADMINISTRATION (GSA) 




A check of Bufiles has been made on captioned individuals. Latham, 
of course, is ’’The Washington Post” staff writer who wrote the scurrilous article ^ 
which appeared in that newspaper on Saturday, July 25, 1970, regarding the new Co n 
(y FBI Buildin g. In his story he quotes derogatory remarks concerning the Directoi^'Y 
allegedly made by Karel Yasko, architect, General Services Administration. 

AARON LATHAM: '. >! 

I^tham is not identifiable in Bufiles. It is pointed; out-that in 
we did cDoperafe^with one, A. L. Latham, who was Deputy in charge of the/^omoig[ 
branch office of ^^e Los Ajigeles County Sheriff 's Department. This Depu^Sheri^ 
Latham ^as als^editor ofnthe Los Angeles County Sheriff's Monthly/ Star-^e^, ag 
publicatmj^devoted to the education and amusement of Los Angeles Coun tv iD^uty S = 
Sher iff sp It, is iSrther noted that at 4:00 p.m. on 7/23/70, an individual who ^ 
.identified himself as a reporter with ’’The Washington Post” telephonically contac^ 
Supervisor C. Smith. He stated he was doing a feature story on the new FBI o 
Building, and in. this connection had talked at some length with Mr. Karel Yasko, g 
(GSA). He stated that Yasko had advised him that while the design and concept forg 
the new FBI Building was basically We responsibility of GSA and the building 8 
architect, the views of the FBI in this regard were solicited from time to time an(p 
incorporated into the building a.s're<luired. Supervisor Smith advised the reporter^ 

i that when GSA requested information regarding our requirements or need for 
facilities that this information was furnished; however, the responsibility for the 
design and concept for the new FJBI Building was the responsibility of GSA. When 
the reporter persisted in his efforts to engage in further conversation. Supervisor 
Smith transferred him to Assistant Director, Bishop's Office. Mr. Bland of 
Mr. Bishop's Office advised that on thejale/i^ternoon of 7/23/70, Aaron Latham, 
"Washington Posy^eporter, contacted'himfreg^rding the new building, and was 


' furnished no inf or; 
[noted "right." 


>5 


1 - Mr. Sullen. 
DGH^Jrt^P^ 


connection ^^^^ctor 

r 1, Mr. Callahan 

1 AUG 4 1970 / 

CONTINUED - OVER I ^ W 
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M. A. Jones fo Bishop Memo 
RE: AARON LATHAM 
KAREL YASKO 


KAREL YASKO : 

There are*numerous references to Yasko in ;Bureau’ indices, 
however, they are all contained in, the. main file' on the new'FBI Building and> 
merely deal with his contact with various'Bureau officials concerning the 
I building as plans and work process. None of them am derogatory. 

Briefly, by way of background, j^ax^Yasko was formerly 
Assistant Commissioner in charge of *the Office of Design and Construction for 
GSA. In this connection he handled the early negotiations regarding the new FBI’ 
jl Building. He was later transferred to pther duties and made Special Assist anLto 
lit he Commissioner of Pu b li>^ which is his present job. 

He continued to represent GSA in conferences with the architects, the 
Pennsylvania Avenue Advisory Commission, the Fine Arts Commission and the 
National Capital Planning Commission regarding the new FBI Building. In the past 
\ he appeared to be cooperative and favorable to the Bureau, although he has been 
I described as having a tendency to ’*talk too much” and generalize in broad terms 
I in discussing such matters as th e FBI Building". 

RECOMMENDATIONS: 
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FROM 


UNITED STATES GOVER^JMENT 

Memorandum ' 

MR. TOLSON 
R. R. BEAVER 
NE^\^B^ BUILDING 




/V^C»»p6r 1 


DATE: 


7-28-70 


KOS«(l r- - 

Ttvcl I 

Walter. 

II- T n ■ 

Tel*. Koom , 

HCiImfs 

Gudy 


SUBJECT: NEW FBI BUILDING 

Washington Post Article of 7-25-70 






jMt 


. At 5:00 p.m. , 7-28-70, I accepted a call for you from t 
M r. Rodl^ege r, Asjsistaht.Administrator.^General*ServicesvAdmin- v 
L istrat iem. ^eger stated that he had received the Director’s letter ^ 
to M? ^fl^z; g date^ 7-28-70 and, since Mr. Kunzig is out of town, 
had r^iaHhe'letter to him over the telephone. He stated that Kunzig 

I was beside himself with anger and had ordered all possible action be 
taken to pubUgly refute the article which had been published. litealso 
ordered that strong, administrative action be taken agains t Kareu^asko . 
Kreger statedhthat KWzig and he wanted to apologize profusely^l\. ^ 
Mr. Hoover and they^ were attempting to do everything possible to/l^ 
rectify this situatioit^s 

o 

o r2;r 

lOreger i^^ted that he had Just finished speaking to Yasko, 
who is a career employee and a consultant concerning public building^ 
and who is ad^stthe cu rr.e nt A<toinistra tion. He advised that he h^ 
lasked Yasko, "How will you lik^iving in the AleutianJslands as th^ 


asked Yasko^ ^ow will you lik^iving in the AleutianJslands as thi 
is probably where you will end up in your next assignment!"^ Ji 


Kreger reiterated that they will take appropriate :actiohian^ 
the Bureau will be further advised. i 


For information. 


RRB:c4.i>^ 

1 - Mr., Mohr ^ 

1 - Mr.iC&llahan 
1 * 


1 - Mr. jBishop- 
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/T^C**p«oSS 


Conr»<l , 


DATE: 7/28/70 



T«V«J - 
Watlter* . 
$oy*r>. 


T*I*> Room , 
Holmes 
G>(n<Jy j 



UNITED STATES GOVERNMENT 

Memorandum 

THE DIRECTOR 
J. P. MOHR 

O 

NEW EDI BUILDING 
WASHINGTON "POST** ARTICLE 
OF JULY 25, 1970 


You asked why I objected to your proposed letter to 
the Administrator of the General Services Administration and 
Yasko’s superior. In your proposed letter to Mr. Kunzig, you make the 
following statement, ’Tn fact, J never heard of Yasko until I read the Post \ 
article. . I feel that this portion of the third paragraph would be absolutely^ 
correct if you were to say, "In fact, I do not know Yasko and have never ^ 
met him. . . ’^and the rest of the paragraph would be absolutely correct. ^ 

I feel that if you indicate that you never heard of. Yasko that he would'^ 
take issue with this part of your letter because he probably knows that you 
must have heard of him because he has had many contacts with the Bureau ^ 
about the nei^FBI building and he has been told many times of your approvaL^ 
or disapproval of certain aspects of the building as it progressed. 

In^our letter to Mrs. Graham you state, "As a matter of fact, 
Mr.^asko^ completely unknown to me, . . ." which is correct. since Pm 
sur^that you wouldn’t know Yasko from a hole in the ground. 

Iihate to belabor this matter, however, I do think that your letter 
to Mr. Kui^g would be much stronger and places the Bureau in a better 
position if it was definitely indicated that you did not know Mr. Yasko rathe 
than making the statement that you never heard of him. Incidentally, his 
name has appeared in other newspaper articles where he has appeared at 
hearings supporting the FBI and the position the FBI was trying to take. 

The foregoing is submitted for your information. 

RE081 

JPM:lae(2) 


\ 

\ 
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UNITED STATES GOVERNMENT 

Memorandum 


f 


TO 


9 


Mr. Callahan 


FROM : J, P. Dunph; 


SUBJECT: 



DATE: 7/31/70 




$oy«r«a.Mu 
Ttl«. Room j 
Holmoa 


The architects of the new building arei.Q*_F, 
Chicago, Illinois, and the attached, letter of 7/29/7 
J^J^ljMannyj/jiu., partner, requests the Bureau i consider 
' ^ design specialists. 





rph v_ Associate s, 
fro m Mr. Carter H. 
utili^ng ^eir interS 




He points. out that the General Services Administration (GSA) has 
no responsibility for the interior furnishings (carpets, draperies, 
furniture, signs, etc.), and too often they have seen.a fine building design 
made or^nary by tasteless, uncoordinated interiors and that this need not 

run up costs.over normal government procurement. 

\ 

% ! 

( 

Mr. Manny states, they wUl be pleased to discuss this further with 
the Director or one of his assistants at any time. I feel we should listen 
to what they fe'ave to propose and then make a decision as to whether or not 
we w^t"to make use of this service. From their previous dealings with us, 
I am^sure thatithey are aware that we are not interested in anything which 
is not' in the best of taste. We may find that they will have some ideas we 
can use. 



RECOMMENDATION : 



«• 

August 3, 1970 


4rEC-20/^ , 

/ - /^o/- noo 

Mr. Carter K^Manny, Jr. 

CrPr Murphy Associates 
224 South Michigan Avenue 
Chicago, Illinois 60604 

Dear Mr. Manny: 

I have received your letter of July 29, 1970, in which you 
request that your firm be permitted to discuss with us the services 
of your interior design specialists in the selection of the interior 
furnishings for the new FBI Building. 



In order that we may be further Informed as to what you have 
in mind, feel free to contact Assistant. to the Director John P. Mohr 
of this Bureau to arrange a mutually convenient time when this matter 
can be discussed in detail. 


Sincerely yours. 





J. Edgar Hoover 
John E(^ar Hoover 
Director 


/ 



< t I 


i59tE: Based on memo J, P. Dunphjy to Mr'.- ■Callahan dated 7/31/70 
captioned *’ NEW FBI BUIDDING. ” 


JPD:ko 
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ToJwaJ 
Mr. SuIliTan 
P^T^()hxillL 
’^r. BHhop^ 
-Mr.Brc^aa 


I 


July 29, 1970 


Mr.^'^ r . —JJ j! 

Mr. ’'c^rad,— 


Mr. J. Edgar Hoover, Director 
Federal Bureau of Investigation 
10 and Constitution Avenues 
Washington, D. C. 


CARTER KMANNXJRJ^’ARTNER 


Mr. r«lt ' 

Mr. Cat ft ^ 

Mr. RnxAn 

Mr. TAVfii i ’ 

Mr. Waltar a- 
Mr, Soyars-.-_^ 
Tele. Room^Jlj^} 
Ml^a Holmes«___^ 
I Misa Gandy____ 


Dear Mr. Hoove 


r: (9, 


FBI BUILDING 



As architects for your new headquarters building we would 
like to suggest that the building as you will finally come to 
use it a few years hence, can be greatly improved if selec- 
tion of interior furnishings (carpets, draperies, furniture, 
signs, etc. ) is given the same kind of professional attention 
that has gone into the design of the building itself. 


Too often we have seen a fine building design made ordinary 
by tasteless uncoordinated interiors. To overcome this 
problem we have established interior design specialists on 
our staff and encourage our clients to avail themselves of 
this added professional service. 


d" 


We emphasize that coordinating colors and inaterials and 
making selections frorn available lines of furniture need 
not run up costs over normal "government issue". With 
the application of only a little taste and judgment end re- 
sults can be greatly improved. 




W,e write to you, because our contract with GSA does not 
include this service and, we understand, GSA has no 
responsibility for furnishings. We write now because, 
although your move-in date is still some, time off, it is 
nj^too early to begin planning. 


We would be pleased to pursue this matter further with you 
)pr with one of your assistants at any time. 


Sinc^Lrely yours. 


REC-2^ - 




ts AUG 


Carter H. Manny, Jr. 


Copy majo for !Tclo, 


cc-Mr. C. Q. Smith 
—— — iMr. Walter. Meisen 
Raia 




7cv ARCHITECTS * ENCJNEtRS, 224 SOUTH MICHIOAN AVENUf CHlCAOOjaiNOlS C0C04 42I»TW^’ 


V 


1 


« fOftM NO. to 

<« MAY ttoa COiYh^ 

’OSA OCM. RCO. WO. %7 


Memorandum 


UNITED STATES 


ERNMENT 


> 


TO 


FROM 


:Mr. Callahan 


DATE; l/29fl0 


T^It^n _ 

SttlllVM , 

Mi)hr^ 
Eitkop 

Cuper 
Conrtd 
FeU-. 
U G*l«« 
^ Kosen . 
T«veJ , 




. C.'Dy^ 



Smith X. 


Wflteri 

$oy*r* 

TpIp. Rwm , 
JHplm?* . 
Candy ^ 




$ubj£ct;neW FBI building 


We received a copy of a communication dated July 8, 1970, 
which was directed to C. F. Murph;^Associates, Inc. , architects for the ^ 
new FBI Building, from General Ser"vices Administration. (GSA). This ^ 
letter, which is attached, set forth information concerning proposed ^ V 

emergency electrical requirements for the new building and made a ^ 

tentative allocation of such power. On receipt of the copy at the Bureau ^ 


this communication was directed to the Laboratory Division, the Files 
and Communications Division and the Voucher-Statistical Section of the 
Administrative Division for their views since power allocation primarily 
pertains to the above. 

! ^ 

Mr. Row discussed the amount of pdwer (l^O’KVA) allocated 
to the Voucher-Statistical Section with, members of the International 
Business Machines (IBM) Company. They advised him that^power allocated 
for the ADP setup is grossly inadequate and estimated that by the time we 
get into the new building the requirements will perhaps beiSOO 'KVA. 

Based on the above, it is felt that we should have GSA, either 
with its own people or through the architects, make a technical survey of 
our emergency pow|r needs in order that we can settle this question once 
and for all and pr^^ed with installation of a unit which will take care of 
our emergency requirements in the new building. 

REC0MMENl5ATl0il: 

■ 'T' ' 

^ Reco'mmend attached letter be approved for submission to 
GSA requesting a Survey as set forth above. 


a 




CQS:jl# 

5Q(|«UGf3l9t0 

■ 



do I 









27 July 1970 




'U 




Mr/ J. Edgar Hoovor, Director 
Federal Bureau of Investigation 
Washington* D.C* 20004 



Mr. 

M r. B jpnnanfelD-- 

Mr. Conrad—- 

Mr. Felt..^ 

Mr. CaU - 

'Mr. Rrt»»n.-- 


Mr. TavtJ,»-,_a.. 


Mr. Walt«r» 
Mr. Soyars^ 
T«lo. Boon^ 
Mi$a Uolra^ 
Miss Gandy. 


Dear Mr* Hoover: 


Please accept ny personal apology for the xaisstatements attributed 
to ne in the Washington tPOST of July 25* Mo one is more apprecl-i. 
ative of the excellent relationship which has existed between GSA 
and the FBI in the design of your building* I have had? A, very 
special interest in its design because of lay involveaent in the 
building’s concept* a building which* when completed will be one 
of the great structures in the United Structures, 


Your approval of its deilgn and ftoction was a contribu^on to 
our cvdture''^ one which will stand as a symbol of the Bureau’s pro- 
gressiveness. 


I trust thht one day we will meet personally; perhaps at the 
dedication^ of the building. 


Cordially i- 




Karema^lco F.A.I.A, 


7801 Green Twig Road 

'~B«h'eSaa7Tr^t^affd^00'34 


REC,^ 

— ■ ' ■ 




■ ' ' 
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FROM 

OFFICe OF OIRECTOR, FEDERAL BUREAU OF INVESTIGATION 

TO 

official indicated below by check M 


wm 


MR. TOLSON 

MR sun IVAN 

MR. MOHR -■ 

MR. mSHOR 
MR. BRENNAN, C.O 
MR. CALLAHAN 
MR. CASPAR ■■ - ■ 
MR. CONRAn 

MR felt 

MR. GAl E 

MR. ROSEN 

MR. TAVFl 
MR WAI TERS. 

MR. SOVARS 
MISS HOI mfs A 
MISS CAN OY -r ■■ ■ . 








fimi 


SEE me .. ^ t ■- I 

NOTE AND RETURN -p 

PREPARE REPi V. ■ ■ 

SEND MEMO TO ATTORNEY GENERAL 

FOR YOUR RECOMMENDATION 

WHAT ARE THE FACTS’ - 
HOLD 
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Honorable l^b^rl WlKunz^ 
Admlnlstx^or... , / 

General jSeryicesJidminlstyation 
Highteentb4ia4>F^eet8| Noribwest 
Washington, D. C. 20405 


»-■*'* J=-». - 


Dear Mr. Kunzlg: 


I was astounded to see the statements attributed to 
y^Mr. Karel Yasko of your Agency in the article concerning the new 
FBI building in ’'The Washington Post" of July 25, 1970, a copy of 
wMch is enclosed. 


tet 


/V 


The description of the alleged conversation between 
Mr. Yasko and me through a closed door using intermediaries is 
totally false. If he did, in fact, make such st^ements as reported, 
he is a liar, and 1 do strongly protest such vicious and irresponsible 
remarks. That an underling in your Agency would even entertain 
such totally uncalled-for tlpughts is difficult to comprehend. 


In fact, I never hei^d oiP^^ko unti' 


EX-lOff 

iver hear( 


ki 


read the Post' 


■V 


article and neither he nor any other architect has ever seen or 
consulted with me about the construction of the new FBI building. 
The statement that I was indisposed and reclined on a couch In my 
office is the basest of lies. 





If his comments were Inaccurately 
1 trust you or another responsible official of your orCTn lzation will 
promptly make a most vigorous protest to "The WasMi^ton Pestr^' 


Silicerely yours. 


Brennan, C.D. 
Callahan 
Casper.. 
Conrad 
Fell 
(lal« 



/ 
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Memorandum 


TO 


Mr. Callahan 


DATE: 7/28/70 


FROM 



Smith 


SUBJECT : NEW EBI BUILDING 


: V 




_• — — ^ ■ 



Billfflarris. who is the liaison architect for the General 






Services Administration (GSA) oh the new FBI Building, called me thi 
morning regarding the story in the Washington Post on Saturday, 

July 25 last concerning the new FBI Building. He stated that he was 
amazed the Washington Post would print a story such as it had since 
pertain parts we^ certainly untrue. In this regard he said that he had 
seen Mr. KareJ^askoo n 7/27/70 at which time Yasko brought up the 
subje^ of the article. According to Yasko, he talked with Reporter 
Aar orf^tl^^ atJ iis request, since he was writing a bacl^round story 
oiTtfie new buildSg. He went through the long history of the building and 
when he finished; he made the off-hand remark that he had made the FBI 
look like ’’they were wearing white hats. ” He said the reporter 
immediately jumped on this statement and wanted to know ;what he meant 
and it was obvious to him that the reporter was looking for some. adverse 
or derogatory , information which he could include in the story. According 9 

TT.«. — 2 • J • 1 1 J - 


\ c 


73' 


•H 


to Harris, Yasko vigorously denied that he had made any such statement 


concerning trying to see the Director, having a conference through closed ><( 
doors while the Director reclined on a couch, letc. He told'Harris.all of p.l 


the above was absolute fabrication as far as he was concerned. According 


to Harris, Yasko said he had nothing but the highest regard for the Bureau H 
and spoke highly of the cooperation he had received over the years in ® 
connection with the design of the new FBI Building. Yasko could give no 
reason as to wl^ Reporter Latham had distorted the interview in the way 
it appears in tK^newspaper article,. Harris said that Yasko was obviously 
upset and concerned that such an art^e^w^ ^^yi jMS^e^^aggenaiiffl a^ 
untruth w^uld be printed. Harris s»i^TreMMlx[^o way^r 

the othefctg, Yasko concerning the article and fTOnishe^t^reiinfc^^ 
me mereiy..^s a^atter of.interest. ' 


tr 
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UNITED STATES gWbRNMENT 

^•4 

'Memorandum 


* 


TO 


; Mr. Callahan 


DATE: 7/23/70 



FROM :^Q. Smith 

/ 0 

SUBJECT: NEW FBI BUILDING 


immnbm 

'T«v»l* 

WdUors 

SoyATt 

Teje. Room . 
Holme* 

- - 


/ 


At 4:00 p. m. this date I received'a call from an individual who 
identified himself as a reporter with the Washington Post. He stated he 
was doing a feature story on the new FBI^uilding and in this connection 
had talked at some length wit h, Mr. . K a^j^askOj Gene^l Serj^Cjejs^dm^^ 
istrStijMT.(GSA). He advised that Mr. yasko statecTthat while the design 
anH^n'cept^or the new FBI Building was basically the responsibility of 
GSA-and-th^Jbuilding architect, the views of the FBI in this regard were « 
soUcited 'from time to time and incorporated into' the building as required.^ 
He said that* Mr. Yasko had given him my name as the person who was 
resporisibid for relaying the Bureau's views to GSA;and the architect. I I 
advised 'hin^; that when GrSA requested information regarding our require- 
ments qf»need for facilities that this information was furnished; however, 
the responsibility for the design and concept of the new FBI Building is th^‘ 
responsibility of GSA. When the reporter persisted. in his efforts to -g; 
engage in furfher conversation, I advised him that any* contact with the ,g | 
press in this^egard should be through Mr. Bishop's Office and transferr^ 1 
him jtb Mr. tBJishop's extension. I thereafter advised Mr. Bishop regardi 
the above. 






- REO-iSi 6L//Z.O/-n{£ 

M r. K arl Yasko was formerly Assistant Commissioner in * 




r 4 

j » * 






I charge of tl^Off^ oTDesign and Construction for GSA. In this connec- 
y ) tion he han^d ^ early negotiations regarding the new FBI Building. .He 
/ ^ was later Tisaaisferred to other duties and made Special Assistant to ^e 
Commissive/ of Public Buildings Service, GSA, which is his present job. 
He jContinuedyto represent GSA in conferences with the architects, the* 
Penn’gylvama Avenue Advisory Commission, the Fine Arts Commission 
andithe National Capital Planning Commission regarding the new 'FBI 
Bui^ng. ;We have found him to be most cooperative and favorable to the /', 
l^ijraau. He does, however, have a tendencv.to "talk t oo-mu cyi an d—.*, 
geheraliz^jmb'riq^^ terms in discussing such matters qj^the FBI Building. ' , 
It is not known why he furnished my name to the WashiSoAUBdfe^ia'ffiTfe did 


< 11 Known wny .ne lurnisnea my name lo uie wasningtOHUMotJssiwnje uia 

k /other perhaps he assumed that since I. worked on^this project, I"would 
j|^^e thb:per;5psg5^ contact in the Bureau. — 

Fo^formation. '' I COI’Y FCi; IpLOON" 




Bishop 
'l^^Me/Obunphy 
CQSrjlc (4) 
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ADDENDUM-CRIME RECORDS DIVISION 


JFBijpA^ 7/24/70 


Aaro n|a<atham . Wash ington Post re POiAei^-contacted 
Mr. Bisliop ‘ s -Ofnc|^and spoke tcTBIaSa, oh the late afternoon of 7/23/70. 

» ‘ . 

f ' • 1 

L atham was furnished no information . He was referred 
to the General services Administration for any data concerning the 
new FBI building. 
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Op Seci'oi 



afTop Cost 


Conrad 
Felt_ 
Gale _ 
Rosen , 
Tavel . 


'Bv*4 ^ron 


W»»lvlr<WH ?«se St»K Wr'.tet 

I When 3. E<ilgar Hoover 
And architects ol the Gen- 
eral Services Administration 
imet to plan the new Federal 
feureau of Investigation 
building, they never set eyes 
on one another. 

. “We talked through a 
closed door," says architect 
Karel Yasko, who goes on t,o 
explain that he and several 
.others went to the Justice 
iDepartment to see Hoover. 
10 settle several design 
problems. But the director 
sent word out that he was 
indisposed. 

I Hoover reclined on a 
co’J«h..Jn his inner san^^ 
tuary;'the architects' sax- in 

' 'Ian outer office; 

carnecT messages back and 
forth between the two 
rooms. 

Yasko recalls that non- 
meeting as typical of the cu- 
rious way in which the new 
|FB1 , headquarters, now 
under construction in the, 
block-square crater across 
.from the Justice Depart- 
Iment, was planned. 

What certainly will be the 
world’s fanciest- police sta- 
tion already is the costliest 
and one of the mOst delayed 
U.S. government buildings. 

At the center of the build- 
ing will stand more than a 
haif-millich wiuar<^f«t^ of 
fFBl fiic«---tsklng 'ui>' diiv" 

thiH of the total floor space 
— containing all kinds cf In- 
formation on all the people 
the bureau keeps tabs on. 

In the work area, more 
space has been set awde for 
“domestic inteilige;nce’_’ than 
for criminal investigations. 

Construction has not yet 
reached ground level, but 
the estimated c<«t has al- 
ready,, climbed ffom $Sf) mil- 
“ I to w T h ».^ I 5C2 to 

Anr;*'fr, 


JL 

sitKj.0 mjiiion. (The old roC" 

'ora v?a$' millionTTor the 
Rayburn .House Office 
Building.) 

,And the total figure is not 
yet in since the_ new head- 
quarters, for which excava- 
tion 'bcgaii la 1967, Is’hot Jx- 
pecled to. bg compl.S,te^ unjil 
1974. ' 

Tlie building on Pennsyl- 
vania Avenue between 9th 
and 19th Streets NW, has 
been on the drawing boards 
since the 1950s. but was 
changed from one design to 
another for several years, 
then ran into funding delays 
and labor strikes. 

All the while, building 
costs -rose faster than the 
new headquarters — almost 
10 per cent a year. 

The last of the concrete 
and steel for the second and 
third basements was finally 
set in place last week; con- 
tracts for.thc first basement 
are to be let shortly. , "L 
Pthe FB! wanted^to install 
a”nuciwf reactor ontne bot- 
tom floor of this new 
substructure, but someone 
_ no one will say who — 
killed the Idea. 

The 4-foot-thick concrete, 
■walls, which were to have 
housed the bureau’s atom- 
driven electric generator, 
have been quietly scrubbed- 
from the blueprints. 

William Donlin Jr., re- 
gional business director for 
the General Services Admin- 
istration, which is over^ 
Ing the actual construction, 

says simply, “A 
erator was not considered 
an agency requirement.’ 

But the nations polire 
headquarters vviU not H 
stripped of all the modern 


To make sure mat- its 
agents arc as weu‘’u3WS^ 
its cars, the bureau is in- 
stalling a basement gymna- 
sium, exercise room, locker 
■ room with .showers end a 
therapeutic room (complete 
with massage tables, a whirl- . 
pool bath and a hip excrase | 
unit). ‘ 

Dropjesand Shape 

GSA officials deny reports 
i’oat Hoover selected every- 
thing in the new building 
right down to the color of 
the drapes. 

I They say that Hoover has 
stayed In the bae’x.ground^ 
the way he did that day he 
he was indisposed. 

But he has e.iused GSA a 
] ‘few problems. The first bad 
I to do with the shape of the 
“ ihuilding. Hoover wanted a 
W rne FBI files were to be 


Walters -- 
Soyars^-__ 
Tele. Room 
Holmes 
Gandy ■ 






bOX.Taeir lJlI«e.s . 

at the center of the t 

with all fne offices stacked Times Herald 

around them. . Tb« Washbgton Daily News 

Nathaniel Owings, chair-^^^ Evening Star (Washington) ■ 

S“e°<iSs^iom^lSk onJthe Sunday Star (Washington) 

look at thc.proposal and de-Daily News (New York) — 

Wded that it the FBI were al-sm^jay ^ews (New York) - 

lowed to buUd York Post 

son described as the world s 

largest file cabinet, thepe New York Twes . 

"grand design" of, the avc-phe Sun (Baltioore) 

aue was doomed. , j 

‘To my surprise, W* , , 

fkYasko, “Hoover went along."Pe New Leader 


**vv*>* 

This change of plans|'he Wall Street Journal , 

marked the huU^ng’s P$t-^ National Observer-- 
long delay. The redesigning.] , . 

by C. P. Murphy & asso-i®®?*® ® . 


ciates of’ Chicago, look .IVi^aainer (Washington) 
years. . i 

I GSA saj-s that the FBI 
left the sliape of the building 
to the architects, but the bu- 
reau did provid-r ariret-ftf it s 
“SpSCbvvHVircments. ' 


JUL 25 1970 


^nvenlenees. iX/ / ! ^ 

I The FBI is getting unde^.C? (e'-' // 


f ground ga'ragcs, auto re^r' 
j shops and a car wash com 

|Blete,wj.th 


•v-w— - 

a scrub-and-dry 


i unit. 










, T he larg est IP^f® 

requirement \va$ — 

over 550,000 square feet.' 
They also asked for almost 

190.000 feet for administra- 
tion; 80,000 for lahoratorics; 

60.000 for training: 35,000 
for domestic intelligence, 
but only 23,000 for general 
Investigation, 

The Smallest space needed 
was for executive offices: 

14.000 square feet. Yasko 
says that on special orders 
from Hoover, these are not 
to' be posh. 

I “Even Hoover’s office will 
be simple,” he says. "At, 
first, he even refused to 
h^e ^ private toilet . facili- 
ties',”"*^'^ I •> 

) Hoover’s suite will, how-' 
rvcxr be’' directly 5bdve=<i7e 
gymnasium, exercise and, 
therapeutic rooms, 

An'Old Fortress 

The building resembles an 
old fortress: four connecting 
concrete wings ranged 
around an open courtyard.. 

The rtcw headquarters, 
will be eight Stories high in 
front and 11 stories toward 
the rear, the three addi- 
tional floors forming a roof 
deck that .will extend , over 
the main building. 
t By 1964, the FBI had.dcr 
tailed plans ■ that it cculd 
present ,to‘ the Fine Arts 
Commission, A minor flap 
arose when the commission- 
ers suggested that the build- 
ing have free-standing col- 
lumns. Hoover said that the 
' columns would provide ideal' 
cover for assassins. Fine Arts 
* acquiesed. 

The hew design was ap- 
proved by ' the Fine Arts 
Commission and the Fennsyl-. 
vania Avenue Commission. 
-All that it lacked was ap- 
proval by Congress, and .that 
took years. , 

,The project, almost passed 
the Capitol Hill roadblock in 
the summer of 1966, but at 
the last minute the Senate 
cut the building from the, In- 
dependent Offices Appropri-' 
< atj^ons bill ■ as an economy 


First Contract Awarded 

^he'Tirst contfaif'Wif fi- 
nally awarded to Norair En- 
'ginecring Corp. in the fall 
of 1967 and excavation 
began. But even then there 
were delays, the longest 
caused by a three-mOnth 
construction strike. , 

Donlln hopes to let ,the 
contracts for the superstruc- 
ture in 1971. 

But there ' could once 
again be a delay, depending 
on how Congress disposes of 
a request now, before it for 
$69.8 million to pay for the 
work, 

, In 1962, two new federal 
structures were announced, 
Ithc FBI headquarters, then 
estimated at $C0 million, and 
the Housing and Urban De- 
velopment buildiAg, esti- 
mated at $32 million. 

The HUD building was 
started in 1965. finished in 
1963, and cost $27.7 million, 
about -$4 million less than 
expected, ' 

< The FBI ■' building, con- 
ceived the same year as 
HUD, has hardly, proved to, 
able, ' 


r John Hanrahan 1 

iMteB feet 8t»H Writer 

IMORE, July 24-A 
Judge rejected today a 
for discharge from 
ly from the first West 
raduate ever to seelc 
itlous objector status 
lecause of his opposi- 
tie Vietnam war. 
District Court Judge 
er , Harvey H said that 
granted the discharge 
vyould be opened for 
"selective” objections 
i of weapons used in 
[elective” opposition to 
nd "selective” law- 

can Civil Liberaties 
lawyers, representing 
Lbuis P. Font, 23. of 
City, Kan., said they 
an immediate appeal 
Fourth U.S. Circuit 
Appeals. 

Harvey said that, 
the appeal, he was 
In effert a temporary 
>n barring the Army 
nding Font to South- 

I. 

a Methodist, consist* 
s maintained in state- 
> the Army, to courts 
reporters that service 
\rmy at a time when 
Is engaged In an "im- 
war In Vietnam con- 
Lth his religious up- 





LT. LOUIS P, FONT 
. . . West Point graduate 

Amendments had been vio- 
lated by the Army’s refusal to- 
discharge him as a conscien- 
tious objector. 

ACLU general, counsel Map 
vJn M. KarpatkJn argued 
today that the Military Selec- 
tive Service Act of 1967 pro- 
vides exemptions for all sin- 
cere conscientious objectors 
and makes no distinction as to 
"selective” or "universal” op- 
position to wars. 

Karpatkin said that Jeho- 
vah’s Witnesses, who usually 
gafn conscientious objector 


antees of religious freedom. 
By distinguishing between the 
content Of religious beliefs of 
. a "universal” and a "wtectlve” 
objector, Karpatkin said, the 
government was violating 
Font’s constitutional rights of 
equal protection and due 
process. 

.Font listened intently and 
occasionally took notes as Kap 
patkih told the court that 
Font’s "boyhood dream” was 
to attend West Point; -How- 
ever, Karpatkin said,' after 
three years at West Point a 
"deep and profound change” 
brou^t on by "extreme reli- 
gous involvement," came over 
Font and he began to develop 
his opposition to the Vietnam 
War. 

Font was a student at the 
John F. Kennedy School of 
Government at Harvard when 
he submitted his application 
for discharge Feb. 27. 

As a . top student at West 
Point (31st in a class of 706), 
he was sent after his ^968 
graduation to the spedal grad- 
uate program at .Harvard. In 
March, he was ordered to re- 
port to Ft, Meade, Md, 

In April, an Army hearing 
officer rejected his discharge 
application. The Conscientious 
Objector . Review Board af*. 
firmed this .ruling in June. On| 



Congressional Cemetery superintendent 
fritz Lehman places plaque on grave of 
woman who died 71 years ago [yesterday. 


.By OtttM M»rM»e»u~ Tb» WusWnttoa r»i< 

It was provided by a granddaughter, 
Catherine Jacob, who was doing what the 
family had been unable to lo up to now. 


Plaque Fulfils Family Dream 


By Robert F. Levey and place the grave marker, wish earlier because her 

Waswnrton rest suf{ wraer But, a j. .A lowaid baggage grandmother’s graveSitC vras* 

Wb ,uimM only ....ntly for 


By Paul G. Edwards 

Waahlnttoa Bast SUtl Writer 

A group of Alexandria many city officials and bu| 
waterfront land holders have nessmen— may be close . 
formed a consortium to seek hand, 
unified development for their Alexandria’s Board of Tra 
valuable Potomac River prop- last year drafted a general j 
erties, it was learned yester- development plan for 1 
day. , , , ®f the city's northe 

Existence of the real estate waterfront that it claim 
group was confirmed only would increase the proper 
three days after it was re- tax yield of the land 20 tim 
vealed that developers of —from , about $12,000 an aci 
Washington’s Watergate apart- to almost $250,000 an acre 

Sr^nfS a^uSSga th?f 

slmilif member, of the con» 

'"boS president 

of Watergate of Trade proposal " 

InC„ and'R. H. Bogle, a menv 
ber of the land owner consop ^ 
tlum, said their projects are 

only in the discussion stage. approval o 

Their activities indicate, 
however, that redevelopment 

of the waterfront into high- 1. “ - 

rise apartments and office ^ Piece, he said. 

buildings-4ong hoped - for by ; named two other long 

time waterfront businesses 
Eugene Simpson Brothers eon 
atructlon company and Norto 
Rendering Plant, as membej 
consortium. He sai 

JLFm K V that Herbert Bryant, Inc., a 

k fertilizer company with a^ut 

12 acxes on the upper water- 
delivery of the marker by a front, has participated in de- 
postman ' created something velopment talks but has not 
of a stir, according to super- y®* joined the group.- • - , 
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July 27, 1970 


H<»iorable Robert L. Kunzig , 

Administrator 

General Services Administration 
Sixteenth and F Streets, Nor&west 
Washington, D. C. 20405 

Dear Mr. Kunzig: 

1 was astounded to see the ^tements' attributed to 
Mr. Karel Yasko of your Agency in tiie a^cle concerning the new 
FBI building in "The Washingtcm Pos^’^ July 25, 1970, a copy of 
which is enclosed. 




TI^ descr^tion^the alleged conversation between 
Mr. Yasko and me dirough a c^ed door using intermediaries is 
totally false. If he did, in f^^ make such statements as reported, 
he is a liar, and I do strong protest such vicious and irresponsible 
remarks. That an underjlmg in your Agency would even entertain 
such totally uncalled-f^ Oioughts is difficult to comprehend. 

H hih comments were inaccurately reported, then 
I trust you or an^er responsible official of your organization will 
promptly make a: most vigorous protest to "The Washington Post. " 



Sincerely yours. 


bishop 

^Callahan 
Caspef 
Conrad 

Cate 
Rosen . 
Tav^l 

Walter*^ 
Soyara 
Tefci Room 
Holmes 
Candy 


mclosure ■ m 

'1 - Mr. Sullivan 
1 - Mr. .Mohi^ , 

1 - Mr. -Bishop 
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(See Note Next Page) 

1 - Mr. Callahan 
Miss Gandy 
Mr. Malmfeldt 
1 - M. A. Jones 
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UNITED STATES DEPARTMENT OF JUSTICE 


FEDERAL BUREAU OF INVESTIGATION 
VASHINGTON, D.C, J«SS 


July 27, 1970 




Honorable Robert L. Kunzig 
Administratori 

General Serviel^ Administration 
Eighteenth and ^Streets, Northwest 
Washington, D, G. 20405 

Dear Mr. Kunzig: 

I wai^stounded to see the statements attributed to 
Mr. Karel Yasko of y<^ Agency in the article concerning the new 
FBI building in "The W^s^hington Post” of July 25, 1970, a copy of 
which is enclosed. 


The descripu^of the. alleged conversation between 
Mr. Yasko and nie through a cl^ed door using intermediaries is 
totally false. If he did, in fact,'^make such statements as reported, 
he is a liar, and I do strongly, protest such vicious and irresponsible 
remarks. That an underling in your Agency would even entertain 
such totally uncalled-for thoughts is difficult to comprehend. 

If his comments were \naccurately reported, then 
rtrustyou or.another responsible official of your organization will 
promptly make a most vigorous protest ro "The Washington Post." 

Sincerely yours\ 






Enclosure 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


Mr. Callahan, 



DATE: 


1‘^ROM J, P, Dunph' 

SUBJECT: NEW FBI BUILDING 

GENERAL SERVICES ADMINISTRATION 
APPROPRIATION, HSCAL YEAR 1971 



ToUon - 
SullivcA 



The President yesterday vetoed HR 17548 which contained funds 
for among others the GeneraL Services Administration- (GSA) and the 
Department of Housing and Urban Development. The appropriations for 
GSA contained $69, 800, 000 for the above-ground construction of the 
new FBI Building. In his veto message, the President states as his 
reason that the appropriation for the Department of Housing: and Urban 
Development exceeded his budget request by $541,000, 000., ? 

. ' 

We will follow Congressional action on tiiis. appropriation measure 
and keep you advised of developments. ‘ ' 


RECOMMENDATION : 



For information. 


1 - Mr. Hereford 
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TO : 
FROM 1 



OPTIONM rORM NO. 
MAY l««l fOiTtON 
OSA OfN. REO. NO. 17 


UNITED STATES GOVERNMENT 


Memorandum 


Mr. Callahan 


J. P. Dunph; 




O 

NEW F,BI .building 



Phase I of the construction. (excavation and construction through 
the floor of the second basement) has been completed. Funds in the 
amount of $3, 800,000 were appropriated to the General Services 
Administration (GSA) for Phase lA which will complete the building to 
ground level. 


1 


GSA has received bids on Phase lA from both the Norair Engineering 
Company/ and the Blake Construction Company. We have been advised on 
a confidential. basis that Blake was the low bidder but Noraiir has filed some 
objections and the matter is being, studied by the General Counsel at GSA 
and the General Accounting Office. The validity of the bids has been 
extended through 8/28/70 and unless there is some other '"extension the 
contract under these bids would normally be awarded prior to that date or 
both will be thrown out and a contract negotiated with one of the. original 
bidders. ' 

We are following with GSA 
developments. 


RECOMMENDATION : 

For information. 


Brennan (Sent 
Green (Sent Direct) EX 106 

u - IIS.OI - 7 ^?/ 

‘’tiTi ir^Tr~~r ■ ti i' 

17 AUG 26 1970 

i3?0 


1 -Mr. D. J. 
1 -Mr. D. J. 
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UNITED STATES GOVERNMENT 


Memorandum 

f 


TO : Mr. Callahan 


FROM : J, P, Dunph 

SUBJECT! NEW.E BL BUILDING 

AWARD OF CONTRACT 




DATE: 8/27/70 


Tol»oo , 
SulliviA 

(j C«U»h*a ~ 
C*>P«( 
Conmd 

Kos^a 

Tavel.».. 
Valte^a 
Soy art 
Telf. Room 
Holmot 
Gandy - 



Bill Harris, Liaison Architect, General Services Administration 
(GSA) has advised the contract for Phase lA construction of the new building 
was awarded today by GSA to the low bidder, the Blake Construction Company. 

i 

This contract calls for construction of the building up to ground level 
and provides for completion within nine months. Blake must first secure 
a performance bond meeting the satisfaction of GSA which may take about 

I two weeks. A notice to proceed will then be issued at which time the nine 
monthjperiod begins to run. Thus, Phase lA should be completed during 
May 1971. 

According to Harris, the contract does not include the removal of 
the rakers (the steel beams now supporting the side walls of the hole) nor-"^ 
the fiUing in of the holes in the structure when the rakers are removed. This 
will be handled by subsequent negotiation. 


RECOMMENDATION: 



For information. 


1 - Mr. D. J. Green 

t 
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OU OiN. MO. NO. if 

UNITED STATES G^ERNMENT 

Memorandum 

# 

TO 

MR. TOLSON 

DATE; August 31, 

FROM : 

J. P. IVIOHR 


SUBJECT: 

0 

NEW FBI BUILDING 



1970 


y> 




STATUS OF FUNDS 





In response to your inquiry as to what effect the present^ vetoing 
of the Independent Offices appropriation bill will have with regard to the status 
of funds contained therein for the General Services Administration (GSA) for 
our new building across the street, you are advised as follows: 

On August 11, 1970, in, his message to Congress vetoing the 
Independent Offices bill for the fiscal year 1971, the President’based this action 
on the fact that the bill included funds for urban development wWch^exceeded 
his budget request by $541,000,000. These funds were imthe^temrfor the 
Department of Housing and Urban Development. Therefore, the fwHs requested 
by GSA which included funds for the next p^se of the. construction of our building 
across the street were not involved in the jPresident’s^^consideratipn resulting 
in the vetoing of this bill. ^ ^ ^ jjJ 

, Inquiry of Homer Skarin, clerk of the Independent Offices Subcommittee 
of the House of Representatives. determined that until Congress reconvenes they g 
do not know what approach the Subcommittee will take in reconsidering.the 
Independent Offices bill. Skarin indicated that additional hearings would not be 
conducted but did indicate that a new markup of the bill would be necessary and 
could venture no guess as to what action would be taken on the items requested x 

by GSA. Sl^r^ih did observe, however, that ^since the item for our building had 
.been in th(^billi^^en it was originally reported and passed this fact was in its favor 
when the Subcommittee next considers the GSA’s need for funds. 

— I'Ico 

Sljom Scott, clerk oPthe Senate Appropriations Committee, upon 
inquiry st||fed^hat he felt there would be no doubt that the funds for GSA for the 
sup erstrugtlir 6? of our new building across the streetwould remain in the Independent 
Offices ap^opriation bill when it is reconsidered by Congress. He stated he would 
remain alert to this item and if he had any indications that it appeared in jeopardy 
he would promptly notify us and do what he can to forestall any. deletion of these 
funds from the GSA appropriations.^ ^ ^ ^ / V 

1 - Mr. Callahan ' 

1 - Mr. Dunphy SJ-121 
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Memo to Mr. Tolson 

New, FBr Building - Status of Funds 


Inquiry at GSA determined from Mr. Friedlander in their Budget 
Office that they had no indications -from the House Appropriations Subcommittee 
-What the timetable is for -reconsidering the Independent Offices bill and stated 
^hat as far as GSAis concerned the funds. fiar. the FBLbuilding are still, a high 
priority, item and will if requested furnish full support a.nd justification for the 
continuance of- this item in their bill should it be necessary to do so. 

The above is submitted for information. 
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UNITED STATES 



VERNMENT 


Memorandum 


TO ! 

Mr. Callahan 

MiT' 

FROM : 

J,J^*''T)unphy^ 

SUBJECT^ 

^MERGENCVIPOWER- 

nevSfbi building 



We have been studying with the General Services Administration 
(GSA) and our own people the amount of emergency power which will be 
required in new building. Purpose of- this memorandum is to set forth 
results. 


Emergency power will be supplied by a generator located in the 
building providing power to only, the barest of essential functions such as 
exit lights, power to work elevators ito release passengers stuck on them, 
etc. One of the Bureau^s largest areas of growth, with respect to electrical 
power requirements is our Automatic Data Processing (ADP) Unit in the 
Administrative Division. By letter 2/9/70 we furnished GSA and the archi- 
tects a list of what at that time was our best estimate of equipment needs 
when we occupied the building. Thereafter on 5/12/70 in view of the con- 
tinued growth in this area, we informed GSA it would be necessary to 
the Washington Field Office out ofithe new building and utilize their space 
for this operation. 

By letter 7/8/70 GSA advised the architects to design for 
emergency generator rated at 1000 kilovolts (KVA) which would give us 
power for emergency lifting, sump pumps, limited elevator/ use,, fire 
alarms, telephone system (15 KVA), ADP (150 KVA), Communications 
Center (50 KVA), Executive Offices (36 KVA), and 275 KVA for air con- 
ditioning necessary in the Communications Center and the ADP Unit. No 
emergency power to be supplied to the separate air conditioning system for 
the Director's Office. 



By letter 7/29/70 GSA was advised we had discussed this matter 
with International Business Machine engineers and they felt the amount of 
power was inadequate. GSA letter of 8/18/70 advised if more than the one 

REIMS 


< Enclosure ^ 

1 - Mr. Conrad (Enc.) 
1 - Mr] Row>(Enc. ) 
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Memorandum to Mr. /Caliban ' 

1000 KVA emergency generatorlwas necessary, the bestisolution would 
be for the Bureau to 'Provide a . second generator if it was found necessary 
as our ADP installation grew and that it would be feasible to design now 
for an additional location to house^this future generator. At a meeting 
with GSA and IBM representatives on 8/21/70, GSA was furnished with a 
new list of equipment which has come on the market since our previous 
communication with them. This 'equipment requires even more power 
than what was originally thought necessary. As a result of this> meeting, 

GSA has sent us a letter 8/28/70 stating the'present forecaStof ADP re- 
quirements for normal power and emergency power is much greater than 
had been anticipated and as presently designed the power would be inadequate 
if the ADP system develops to that extent. They point out the contract has 
been awarded for Phase I A (bring building. to ground level) and toe design 
of Phase II (superstructure) is- near completion. They propose that when 
the det^led requirements for our future ^P installation at toe-time of 
occupancy becomes available, cost estimates for funding can be prepared 
to be followed by the necessary design and construction work. In toe 
meantime, toe architects to be advised of our present forecast to enable 
them to consider how the future requirements c^, best be satisfied as their 
current work progresses. 

It is felt GSA should be advised toe 1000 KVA generator will be 
sufficient to meet our emergency requirements. In order to do this, it will 
be necessary^ of course, for our ADP computers to be shut down in an 
orderly fashion with appropriate notifica,tion to contributors. These com- 
puters require that there be no break in power or else information being 
assimilated by the machine at toe time of power break will be lost. To 
prevent this, it will be necessai^ for us to have uninterrupted power service 
(UPS) supplied by.batteries to fill toe iO-60 second time lag between power 
failure and start of emergency generator. The UPS system will be part of 
our computer installation cost. The emergency power which ADP will 
receive will permit a very limited operation only. To go to the expense 
of an additional generator would be unwise in toat?at todays prices it would 
cost about l/4 million dollars for another 1000 KVA. 


-2- CONTINUED - OVER 
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Memorandum to Mr. Callahan 


RECOMMENDATIONS : 


(1) That the attachedTetter to* GSA be, approved advising the 
1000 KVA emergency, generator wiirbe ‘satisfactory; 


(2) As we cannot tell howl exactly what ADPijeqmpment will be 
on the market when builcfing occupied; ’tha,tiwe agree the ADP‘ area be 
left unfinished in' the Phaselll' (superstructure) contract. A separate 
contract to be, awarded to cover'this when building construction is 
nearer to completion. ^ A to. advised the cost of this design and 
construction work “to be lx)rhe by GSA.. 








X. 


N. 



U£g September 4, 1970 

^ - >1^0 1- 1l3 

Mr, W. A. Meisen 
Acting Assistant Commissioner 
Office of Design and Construction 
General Services Administration 
Washington, D. C. 20405 

REt FBI BUILDING 
WASHINGTON" D. tJ. 

PROJECT NUMBER 49920 



Dear Mr. Meisen: 


Reference is made to General Services Administration letters to 
this Bureau of August 18 and 28, 1970, and letter of July 8, 1970, to 
Mr. John Anderson, with firm of C. F. Murphy Associates, Inc. , archi- 
tects for the new FBI Building. These letters dealt with the emergency 
power requirements of the new building. 




This is to advise the Bureau will accept the 1000 KVA generator 
you propose. In addition, and as it cannot now be currently ^termined 
what computer equipment may be available by the time of occupancy of this 
building, it is agreed that the automatic data processing (ADP) areabe left 
inished in.the Phase H contract. The other requirements of the Voucher- 
Statistical Section in vhich the ADP center is located should be fully provided. 
^ understand a separate contract will be awarded to complete the Adp area 
hen building construction is nearing completion. The cost of necessary 
design and construction work to be borne by GSA, 




SEP 41870 


■"otson 



Cpncerning the letter of July 8, 1970, the following should be noted: 

(1) A total of 36 KVA is listed for receptacles and lighting in 
Executive Offices. We presume the Executive Offices 
include the Director's Office complex, and the offices of the 
0 o Director, two Assistants to the director and each 

0 ly/of our ten Assistant Directors. ^ , | 
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Mr. W. A. Melsen 


(2) The iiret full paragraph on page 2 states common 
feeders should be considered for the equipment in 

the ADP area and the Communications Center. These 
two operations should not be on the same feeder. 

(3) The first paragraph on page 3 states it is assumed the 
radio transmitter and cq>propriate antenna may be 
omitted as they will remain in the Justice Building and 
the tower of the Old Post Office Building. This is not 
correct. We will. not retain space in the Justice Bulling 
and both should be provided for In the new building whether 
or not the tower of the Old Post Office Building is demolished. 

j 

The Physibs and Chemistry Section of the Laboratory Division, 
located on the third floor, has various instruments in addition to a morgue, 
cold room, and freezers which will require emergency power. As you know, 
the architects have engaged a laboratory consultant to assist in the design of 
that area. In order that emergency power will be available, 50 KVA should 
be provided terminating in appropriate panels on the third floor in or at the 
same riser which will be utilized to provide emergency power to the 
Communications Center on the sixth floor* 

This letter will also serve to confirm that the FBI will bear the cost 
of the uninterrupted power system which will be utilized in connection with 
our ADP installation. 


Very truly yours, 

Jsl 7^0^ 

JohnP. Mohr 
Assistant to the Director 

NOTE: Based on memo Dunphy to Callahan 9/4/70 captioned ’’EMERGENCY 
POWER, NEW FBI BUILDING. ” 
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October 1, 1970 
PERSONAL 
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■SulUvpn . 
Mohf 


Federal Bureau of ImresUgation 
Washington, D. C. 


Head 


Reference is made to your suggestion that consid* 
eration be giren to using a particular type of matexial in windows 
of our offices which are on the lower levels of our buildix^. I 
thought you would be interested to know that there will be no 
windows located on the lower levels of our new building. IMs . 
product is not being considered for use in other instances t^ause 
of the disadvantages involved. 

I aipreciate your continued interest in' seekhig ways 
to improve our procedures. 


Sincerely yours, 

J, Edgai. Hoover 


< j 

ita 


be 

b7C 


1 - Mr. Conrad 
1 - Personnel file of SA 
;^ML:das 

(5) (Suggestion 166-71) 

NOTE; Based on memorandum J. J. Casper to Mr. Mohr, ML:das, 
9/29/70, re; FBI Building, Suggestion ,166-71 Submitted by 
~l Laboratory Division. 
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September 16, 1970 


o\ 6 ^ ^ /— ' 


PERSONAL 




Federal Bureau of Investigation 
Washington, D. C. 


I have received your suggestion that consideration 
1)6 given to using a particular type of material in windows of our 
offices which are on the lower levels of our buildings. This 
proposal is being evaluated and you will be advised of the final 
decision in this matter. 

The interest which led you to give me the benefit 
of your observations on this subject is indeed appreciated. 


/ § 

s 


- Mr. Conrad 

- ‘Personnel"file of SAI 


Sincerely yours, 
J. Edgar Hoover 


11 - Personnel-file of SA . 

iMLidasd^ 

(5) (Suggestion 166-7 1‘ dated 9/11/70) 

NOTE: Suggests that'-^B^glarf Resisting, Glazing'' jmaterial such * 


as that described in the 'attached article ;from ^Popular'*' t 
;Science Magazine be xonsWered for lower lev^E^ndows in the new 
FBI 'Building' and for windo in Bureau offices where it is felt 
protection is needed against ej^plosiye pr incendiary, devices being 
^rown by viqlVnc^-oriented indivici^ ’ ■ , 

' . ' ^ ^ Referred to the Administrative, Divfi^oA^ b^f reiqttu^stn^ 

for views and' recommendations. ' ' ' ^ 

‘‘p . . 
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AN '|l§ 


‘September 11',, 1970 



Director, P81 


sugge$t:on 

That "Burglar-Resisting Glazing" material such as that described in the 
attached article from'Popular Science Magazine be considered for lower level windows 
in the new FBI Building ^d for windows ih Bureau Offices where it is felt protection 
is heeded against explosive »r incendiary devices being thrown-by violence- oriented 
-individuals. 


Cwreni t-rcctlee oriole (Inelnde »anoal .citation as well as lads) First flOOr WUldOWS Of Identification 

Division have -metal cages constnicted around them, lower floors windows of Justice 1 
Building are closed and blinds • dr avm when demonstrations take, place. , y 


Advcnita<yes bf ciAd annual (Include ba»ls tot ©8tlna<ite) f\ 

This material is cheaper^, more attractive, attracts less attention and in 
some instances;could be more effective than metal screens or grills. 




'DisodvQfcitaao* :o( soa-jestio'n 


None known. 


ff 


(The OS© t)y th,© United States o£ tty sog<jestidn .shall not Joroi the kasls o(;a forther claitt ot any ndtore hy tte, «/ heirs, or 
assigns opon the .United States, J. understand that J will bo considered lor any Jostlfted award only illny soagestlon Is adopted 
wia>in two years alter submission.) ^ 

I^Mr, CDmis, CZImiss 

. . ,, r /*Slgoa^re :4^d Title of Soqgester v ^ 

■ IR egotttt endatlons and cointteats ol Division Head 1 ^ 

If not already considered,, the Administrative Division may wish to cpnsider 
the "Lexan" materiai in connection with plans; ^Ojp tl)g^ ne;y'buildijig.andi^^epp^ 
security plans for/Bureau space. \ . ^7 Mj - 

.. ' , . ■ , . > .Signature 

(Do riot write in this spdeeY^\Bnreau os© only) , . '^a 




lo^. - 
/to"/ -70 


ECORDED COPY FILED IN 




1 


Now You Can Install 



IMPROVE YOUR HOME 


WINDOWS THAT WON'T BREAK 


Proof against baseballs and 
burglars^ Lexan's ready for 
homeowners who want panes 
250 times stronger than glass 

By ERIK H. ARCTANDER 


You’ve probably seen -Lexan win* 
dows in sdiools and supermarkets 
without knowing it. Now your local 
plastics dealer, listed in the Yellow 
Pages, is selling it for home use, 
\^at’s so great about General 
Electric’s polycarbonate plastic? It’s 
the only transparent plastic rated 
"Burglar*Resi^ing Glazing” by the 
Underwriters’ .Laboratories, 

Lexan glazing sheet comes 2-by-4, 
4-by-6, and 4-by-8 feet in .10 thidc* 
nesses from ,030 to ,250 imii. You 
can buy it clear and ultraviolet-sta* 
bilized (to prevent yellowing) or in 
two colors, gray or bronze. 

Clear Lexan, which retails for 
roughly $1,50 a square foot, is several 
times more expensive than laminated 
safety glass. But it’s much easier and 
saf« to cut, requires only slightly 
more care to install, 

You have to watch clearance and 
glazing technique a bit closer with 
Lexan. It requires inch per lineal 
,f(X)t for thermal expansion both ways. 
On small panes, any elastic (non* 
hardening) glazing compound will 
do; on large ones a silicone sealant 
is recommended. First you lay a bead 
of compoxmd in the sash, thw bed 
the pane in it and cover with a sec- 
ond bead on top. IC] 



Whimmo! Sledge tummer holed bmiiuted safety glass at left, bounced off Lexan on right. 



Cutting window panes from a sheet of Lexan cut with saber, circular, or hand saw, fold 
is simple. Rule lirtes on masking paper; back edges of paper and tape thenr down. 



Your most vulnerable windows make good to right) are or»-grade basement window, paper on until glazing is finished to pro- 

candidates for Lexan, Examples above (left garage door, and kitchen storm door. Leave lect the plastic against scratches, smears. 
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Fighting 
Fire 
with a 
Paintbrush 

* ' i 

New fire-retardant paints 
slow the spread of flame 
for safety in the. home 

m 

\ 

By lACKSON HAND 



Thwe’s a newT word on the 
labels of paint cans now showing Up 
in paint stwes: fire retardant. 

What does it mean? That in case, of 
fire, materials coated with it are many, 
many times less likely to ignite. It 
means le^. smoke., It meaixs. greatly 
reduced spreading of flames; along a 
painted surface. 

It. means that a family in a home 
on fire would have many minutes 
longer to escape before, smoke filled 
tl^ house. A bouse; that might' other-^ 
wise be completely destroyed by a fire 
will survive with only slight damage. 

Worth the, extra cost? That’s the, 
best part. These paints are priced af 
about the same, dollars per gallon as 
gtxxi-quality wall paints. The only 
inarease. in cost results from the re-- 
quir^nent that fire-retardant paint 
(let’s call it FR fraint to save, syh 
tables ); be applied in two full coats. 
You can’t stretch the- stuff the way 
you do ordinary paint, because you 
aren’t jiist applying color; you’re ap-^ 
plying, a chemical coating— and thick* 
ness <himts,.« 

How FR paints work; These coatings 
have a characteristic, that experts call 
“intumescence." This means that the. 
dried paint film will foam or bubble 
into a thick, protective, insulative 
layer when it is exposed to a degree of 
heat, that might cause, fire, U^lly, 
the foaming is activated by heat a$ 
low as 350 d^rees— about the tern* 
peratuie at which wood starts to char. 

If heat persists, this foam layer may 
swell to two inches thick— especially 
near the base of a wall., At that thick- 
ness, it will protect wood (or other 
substrate) for Several minutes from 
heat that would make ordinary paint 

I POPULAR SCl£NCt 


explode into flame— heat that would 
turn sheet steel red hot. 

. Meanwhile, the special chemicals 
in the paint; activated by heat^ re- 
lease, inert' gases that reduce: the. fot-- 
mation of smoke and otb^ dangerous 
fumes— and at the same tinae suppress 
flaming.- 

FR paints are, recommended for just, 
about any surface you find, in any 
kind of constructicHi. They are( par- 
ticularly valuable over fiberboard ma- 
terials. such as. ceiling tile, acoustical 
tile, etc., which cfften have relatively 
low combustion levels.. Manufacturers; 
point out that FR treatmoat treed not 
impair the performance of most acous- 
tical materials,. 

Pespite the. normal incombustibil- 
ity of steel, sheet metal^ and other 
metallic building materials, FR paints 
are often specified for them.. The rea- 
SMT is illustrated by tests conducted 
by Valspar for their FR brand, “Fire 
Foil." Applied to sheet metal, it was: 
exposed to l,5(X>-degree. flame for two 
minutes- The foam built up. On, the 
back side of the, metal, the tempera- 
ture rose to only 300 degrees. Mean- 
while^ there was much less warping 
and twisting of the thin steel. On 
heavier metal, the paint insulates and 
delays damage from fire for precious 
minutes, that may give the. fire hoses 
time to get to work and prevent col- 
lapse. 

Putting it on. Actually, FR paints 
have. be«i around for some time, but 
were aimed mainly at the commercial- 
industrial market because they were 
difficult to apply. Now, new formulas 
are offered in both latex and alkyd 
types, and they handle, the Same way. 
Put them on with brush, roller, or 


spray,. The FR latexes are. dry to the 
touch in half an hour or so, ready for 
recoat; in two or three hours. The 
alkyds have, typically, longer drying 
and ^ec»at times. 

, It is' interesting that FR paints mn 
be applied ovct existing paints— which 
are. then protected from quick-flame, 
fire, by the. topcoating.. In some, cases, 
even, flat'FR paints Can be topcoated 
with compatible Seraigloss FR, when 
extreme wadiability is important. Or- 
dinary FR flats, boweveri are as wash- 
able as today’s standard latex paints; 
the, same, synthetic detergeats are r^ 
cmm^ded, as is avoidance of abrasive 
cleariers or acids. If an area becomes 
worn because of frequent cleaning, 
you can apply anotter coat of FR, and 
the protection builds back touts full 
str«)gth, If otfier coatings are applied, 
over FR faints, however, the fire, rer 
tardency is often nullified, 

Typical per-gallon coverage is 3(X> 
square feet, or less— compart to the 
4(XI-foot minimum you’d get with or«^ 
dinary paint, when all you want is to 
cover a wall with a certain color. With 
FR, it’s of particular importance, not 
to overspread. Do not let a gallon 
cover more than the area spwified on 
the label. Most FR paints are, 
thoughtfully, formulated to give non- 
sag performance, even when spread 
thicker than required. 

Not all manufacturers use the same 
specifications. Some, require that _<»ie, 
of the two coats be a paint particu- 
larly intwided for first-coat and prim- 
ing, the other a specific topcoater. In 
SOTne. cases, they recommend a stan- 
dard primer-sealer over bare wood, as 
a means cff holding the two coats of 
FR paint to the. surface, where it is 
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UNITED STATES GOVERNMENT 

Memorandum 


FROM 


r. P. Dunph^j^ 


Ctst^fiCdLh 

ConrM^^^C 

T«v«l 

W*lteri 

$oywi .■..■II. .II..I 
X«l«. Room .. 
Holme* 

G**dy 


Mr. Callahan date: 9/16/70 \ 2^3^ 

A.I W»lter* 

J. P. Dunph^)\ gV 

^ \ G«ii4y • 

^EWlgQI. BUILDING 

Bill Harpsf^aison Architect, General Services Administration, 
advises thej fel^^ Construction-Com pan y Ji as been given notice to;proceed 
with the ciJ^truction of Phase lA-of the new building. This will bring the 
building up to ground level. // ) ^ L . . . 


SUBJECT: ^EW ]?UI. BUILDING 


\ ^ Blake has been given permission to move onto the site as. of 4:00 p.m., 

\ /O/I6/7O. The company has nine months within which to complete Phase lA 
\/f which would therefore be in May 1971. 


RECOMMENDATION : 


For information., 


j) .0 





1 - Mr. Bishop (Atl: Mr. John Campbell, Rm. 4234 JB) 


1 - jTr.s.D^'^J, Green 
^7 o 
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UNITED STATES GOVERNMENT 


Memorandum 


TO 

FROM 


MR. MOHR 


N. P. CALLAHAN 



DATE: 9-21-70 



T*ve| I I, .■II..II. 

Walter* - - : 

$oy»r* I- 

Tele. )Room - , , ,i_ 
Holme* .1.1 I 


SUBJECT: 



STATUS OF FUNDS 
NEVi ^FBrBUILDING 
9th & Pen nsylvania Ave, _^ N.,W._ 

Homer Skarin, Clerk of the House Independent Offices Appropriations 
Subcommittee, upon telephonic inquiry this morning advised that no action what- 
ever has been taken by the Subcommittee in reconsidering the Independent Offices 
Appropriations Bill which had been vetoed by the President and contained funds 
for GSA for the superstructure phase of our new building across the street. 



Upon further inquiry, Skarin stated no tentative date has been set by 
1 the Chairman as to when the Subcommittee will act on this bill but he is hopeful 
I of having some information early next week in this Regard. . He stated they 
definitely will not do anything ithis week with respectHo setting up a tentative 
sbhedule for consideration of this bill. - ! ‘ ^ 


\ 


ACTION: 


■u 

5 


k.'- , 


5=3 







sa 


I will continue to follow closely with the Subcc^mmittee- Clerk on the 
action taken on this bill. 

V 




t 4 
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.Ti 


NPC 

( 3 ) 

1 - Mr. D.J.firennan 
' 1 - Mr. Dunpliy^ 
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UNITED STATES GOVERNMENT 

'Memorandum 


"TO : Mr. Callahan 


FROM : J. P, Dunph 

o 


DATE; 10/1/70 



SUBJECT: 


tflJ- 


NEW FBT.BmT.DTNr,: 

f • ' 


T«U<>n . 



The . architects are moving along with the design work for Phase n 
(superstructure) of the new building. Oh October 6, .'7,, and 8, a review 
of their work will be conducted by. the General Services Administration 
(GSA) in the architects* offices in Chicago. They have completed 75 percent 
of the design work and this review will be tolnsure that they are following 
GSA instructions and our requirements. 


The architects and GSA desire that the Bureau.be represented at 
these review sessions and it would be to. our benefit to beithere to help 
resoive any questions that may come up concerning our.op^atiohs and to 
insure that the design work is to our satisfaction. .. .. 


RECOMMENDATION: 


•I 






•f 

G.' 


^ f 

I* ' 

’ ' J 

•V; 



That I be permitted to go to Chicago-for. the 75 percent review of 
the -architects* drawings for the period October 6-8,;;i97pi 


JPD-Jco 
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Memorandum 



Mr. Mohr 


JROM 




J. J. Casp 


SUBJECT: 


0 . 



DATE: 9/29/70 



SuUivWj 

Molir.... 


8»hc>9 . 


BreaiM. CJ>.- 

Conrad . 
relt. 

Gala. 



Koaan. 

T»v«lj 


Walter. . 
Soyara . 


Tele, Rpem . 
Betmea -■ -- 


Gandy., 


BUIIDING 

S UGGESTION 166-71 STIR MITTED BY 




[jBI 


be 

b7C 


LABORATORY DIVISION 


SUGGESTION ; That "Burglar-Resisting Glazing" material. such as that described in. / 
the attached article from'Popular Science Magazine be considered fon 
lower level windows in the new FBI Building and for windows in Bureau- offices whereA 
it is felt protection is needed against explosive or incendiary devices being thrown by^ 
violence-oriented individuals. 

CURRENT PRACTICE: The . suggester , states the first floor windows of the Identifica^ 

tion Division have metal protectors constructed around then^ 


drawn when demonstrations take place. 




\\ 


and the lower windows of the Justice Building have the windows closed with bl\nds 

IS take place. 

"jstates the proposed material is less expensive, more 


ADVANTAGES 


: S/[ 
atti 


\ I 

b7C 


tractive, would create less attention and in some instances could 
be more effective than metal screens or protectors. 

Q 

OBSERVATIONS: [With regard to the new 'FBI Building, there are no windows locate® 
Ion the lower levels of this structure. In our field offices, we havjl 
security patrol clerks who are there to protect our space. The blinds are pulled so^ 
that no one can see into the space or conduct a surveillance of our operations. Thesd 
clerks are trained to take care of any emergency in this regard. The Inspection 
Division is doing a field- wide survey concerning security of resident agencies at the§ 
present time. ^ 

Since the "Lexan" material as proposed is known to be of a composit^n 
which'cah be’ easily marred, Training Division feels it should not be given further 
conslderaUon.*-' ' SEMI //" '//f 

RECOMMENDATION: That the suggestion not be adopted and the attached letter be 

forwarded to the SE^gester advising 4a«»-of4bis,a©ti^n. 


His 


idea has been acknowledged by prior letter. 


Enclosures 



6^011919: 










i aaa a »,y ; 


'i i # ■» 


■,<.. V 




• 

' »t' 

f> 

I : 



* . i > IMPAOVC YOUR MOMC 


f •■* 


Now You Can' instaBi 

Windows that wont bkeak ' 

» \ 

' • .. ■ -f 

‘»’ii 


‘ Proof against baseballs and ,• 
, burglarS/ Lexan's ready for 
homeowners who want panes 
250 times stronger than giass.^ 




1 'Ht 


By ERIK H. ARCTANOER . 


' I'’' . 

iL-MMMti 




1 1 . N You’ve probably seen lexan win- 

Y, ’’ dvws In sdwob and supferroarketa 
' I without knowing it Now your local 
plastics dealer, listed in the Yellow 
^ Pages, is selling it for home use. 

I What's so great abou.t Getieral 
, ' Electric's p<rfycarbonate plastic? It’s 
the only transparent .plastic rated 
. "Burglar-Resisting Glazing” by the 

r , Underwriters’ Laboratories. 

Lexan glazing sheet comes 2-by-4, 

' ' A-by-6, and -4-by-S feet in 10 thick- 
. < nesses from .030 to .250 indi. You 
can buy it dear and ultraviolet-sta 
4 bilized (to prevent yellowing) or in 

' ^”ciS^*^Lwn ^ whiA^ietails for Sledge hammer holed Uminalcd laiefy glass at left bounced off lexan on right. 

roughly $1.50 a square fool, is several „ , .iiriiii. jjiji, 

, ' times more experksive than laminated 

, safety glass. But it’s much easier and 1 

> , safer to cut, 'requires only slightly 

' more care i 


ler TO cue, requires oniy siignuy -'jJ. ■ v"’ "• "hi'", V.'.' 'V 

ore care to install. . i 4 • U'/; 

You have to watch clca'rance and , ■: L- - i '■ f 1'^ 'WJlfv '' ' 

glazing technique a 'bit closer with r_ **'"?- R '' 

■Lexan. It requires Ms indi per lineal ' f/ ’ ■ V,, 

foot for thermal expansion both ways. ^ '■ . 

On small panes, any elastic (non- ^ «■* *!, 

hardening) glazing .compound will ' ‘ *“ * ' ' ^ 

do; on large ones a silicorte sealant' ' ■’ \ 
is reconunended. First you lay a bead 
of compovuid in the s^, then bed 
the pane in it and coyer, with a seo- ^ 
ond bead on top. .. EQ Cutting window panes from* sheet of lexan cut with saber, circular, or hand saw. fold 

V ' H simple. Rule lines on masking paper; back edges of paper arid tape them down. 
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Your moU wlotr^blo wiodows make good to basement windw,* paper on until b Tinishcd to pfo- 

andidates for Lexan, tx#mpl« abo^ <Ieft gar*gcdoor,aftdkitcbfn.st9'''wdoof, leave tect the plastic against scratches, smears.^. 
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The Attorney General 


October 15, 1970 




¥ 


Director, FBI 

o 

NEW FBI BUILDING 

WASHINGTON, D. C. 

Under the direction of General Services Administration (GSA) a new 
building to house the FJBI is presently being constructed across from the Justice 
Building on Pennsylvania Avenue. 7%e contract for that phase which will bring 
the building up to ground level has been awarded. The architects are presently 
preparing superstructure drawings for the final phase which will be that portion 
above ground. 

Both the architects an^ the General Services Administration are of the 
opinion that as presently designed it will not be possible to complete the building 
with the funds, $69,800,000, now contained in the pending General Services 
Administration appropriation measure. In view of this, GSA is considering the 
possibility of deleting some major elements from the biding to stay within the 
funds available. Items being considered include the deletion of the cafeteria and 
the interior finishes (lights, toilet fixtures, floor tile, etc. ) from four or five 
floors. This bas reached the point where ^ere is a strong possibility that if some 
acUon is not taken to obtain actional funds the FBI will bo asked to occupy a 
building which is not completely operational. 


A, 


Attached is a copy of a letter I am sending to the administrator of the 
General Services Administration, Mr. JRobert L. Kunzig, expressing my view « 
that he should ^e measures now to obtain sufficient funds to insure the building 
is completed in its entirety and contains the necessary components for our 
operations. Your support of our efforts 4n this regard would be deeply appreciated. 


Enclosure 


1 - The/Deputy 


‘toUdi 
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usmB' 

0CTa51970 


V 
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ficT 16^1^70 


■jPD:sjhp\V 

(^) ^ 

NOTE: Based on memorandum J. P. Dunphy to ;Mr. Callahan dated JlO/14^70 
, captioned "NEW FBI BUILDING. " 
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UNITED STATES GOVERNMENT 

Memorandum 


DATE; 10-5-70 


FROM T T. E. Bishop 




Toltoit 

$wtUviin 

leC 

gren«4i^|I 
Conmd 

r»» — 

'C*l« .1 

KoseA 

T*vtl ^-,..-1 
W«lfer« 
$oy»ri.-^ 
Telp. Room , 
Hotncs 
Cimdy . .I.I..I 


SUBJECT: NEW TBI BUILDING 

REQUEST FOR INFORMATION FROM GSA 
BY HERBERT DUDNICK, NBC NEWS 


Reference is made to memorandum, Mr. Dunphy to. 

Mr. Callahan dated 10-1-70, which reported that Herbert Dudnick, Executive 
Producer, NBC News, had sent a letter to the General Services Administra- 




' * 

1 - Mr. SuUivan 
1 - Mr. Callahan 
1 - ]^Ir; J. P. Dunphy 



1 - Mr. D. J. Brennan 
r - Mr. M. A. Jones 
1 - Mr. Bishop , 
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UNITED STATES G^ERNMENT 

Memorandum 


: Mr. Callahan 


; OM : J. P, Dunph/^ 

3 , 

SUBJECT: NEW ]?pi. BUILDING 


DATE; 10/1/70 


Ti»l»oni _ 
SuUivu> , 




/ CTnr»d _ 


-■■■«. 
fios«a ».i I..I 
T*ve> .I...II... 
WiJtert_ 

T«l«. Room j 
K<>lm«* 


Bill Harris, Liaison Architect, General Services Administration 
(GSA |. has furni!^ed us on a confidential basis aicopv of a letter to GSA 
from! 


Attached is a typed copy of the letter which asks a series of 
I questions concerning the history of the new building. , Mr. Harris advises 
( the letter has not yet been answered by GSA but that he will make every 
effort to obtain a copy for us. 


. .. 

<-iJi chJ 


RECPMMENDATION: 

I 

.We;^ll maintain contact with Harris on this matter. 


‘ J 

53 <-■* 

Enclosure 
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Enclosure ' 

1 - Mr. Bishop (Enclosure) Q . ^ /) 

1 - Mr. Di J. Brennan (Enclosure) 
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NBC NEWS 

A Division of National Broadcasting Company, Inc, 

4001 Nebraska Avenue, N.W. , Washington, D. C. 20010 EMERSON 2-4000 

•.* September 22, 1970 




Mr. Walter Meisen 
Deputy Commissioner of Construction 
Management 

General Services Administration 
Washington, D. C. 




Dear Sir: 


In accordance with.Title 29,. Part 70, Code of Federal Regulations, 
under the Freedoin of Information Act, request .you provide as soon 
as possible -the following det^ls concerningtthe construction 
of the new Federal iBureau of Investigation building in Washington: 

(1) flWho ori^nated the request for themew'building? When was 
I the original request made? What justifications were given 
I for the necessity for a new building ? 


( 2 ) 


What original price . figure was quoted for funding legislation 
purposes (original cost estimate)? What was the original time 
schedule for completion? 


(3) What was the legislative history (funding) for the new FBI 
building ? 

(4) From whom was the necessary land purchased? When was it purchased, 
and how much did it cost? 


(5) 1 What were the (details of) requirements presented to the General 
I Services Administration by the Federal Bureau of Investigation 

upon which size and type of building, characteristics, floor 
plan, loading schedule, specifications, and architectural 
drawings were based? What have been the modifications and 
additions to these original requirements? 

(6) Contract details: 

(a) When were the specifications and architectural designs 
for the substructure and superstructure completed? What 
firm or, .firms prepared the specifications and architectural 
drawings? How much did they cost? 

' // ! 

COPY 



Mr. Walter Meisen - 2 


(6) (continued) 

(b) Who ‘,were the bidders .on ?the, Phase substructure contract ? 

To what firm was 'the contract W ,\^eh'-was the 

contract, aw^ded ? Wtiat w^' the amount of the contract ? 
What.type of contract was»awarded (i.e. cost-plus, time 
penalty, etc.)? What were 'the ‘prices 'offered by the 
unsuccessful bidders ? What .was the original completion 
schedule for Phase I ? 

(c) ' Were there, ^y amendments to the original Phase I 

contract? If'so^ what were they ? Were there i any cost 
overruns? If so, for what and how. much did they cost? 

Were there any delays in construction beyond the original 
completion schedule ? If so, how long were the delays, and 
what were the reasons for the delays? How much did the delays 
cost? 

(d) When was Phase ! construction completed? What was the 
final' cost of Phase I construction?' 

,(e) Why was a second contract (Phase la) necessary for 
completion of^the substructure ? 

(f) Please provide details of Phase la as outlined in 
paragraphs (6), (a) through (6) (d) above. 

(g) Please provide details of the superstructure construction 
as outlined in.paragraphs (6) (a)*through (6) (d); above. 

(7) It is requested that the General Services Administration 
provide one copy of the construction specifications for the 
substructure and svqperstructure. It is also requested that an 
estimated’completion date and total cost figure be given for 
the new Federjd Bureau of Investigation- Building. 


Sincerely, 


-b6 

b7C 
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October 15 1 1970 





t6Uon a 
^liUivAn 

eUhop ^ 


Honorable Robert Lowe Kunzlg 
Administrator 

General Services Administration 
18th and F Streets, K. W, 
Washington, D. C. 20405 ^ 


Dear Mr. Kun2ig: 


f, & 



HfenRan, C.D 

Caspof ^ V J 

Conrad 
felt^ 

Cate 


Under the direction of the General Services Administration 
a building is being constructed on Pennsylvania Avenue to house the FBI. 

It is my understanding that both GSA and the architects, C. F. Murphy 
Associates, Chicago, Illinois, have reached the conclusion that fun^ 
contained in the pending apprc^riation measure for GSA, $69)^0,000, 
will not be sufficient to complete the building. ' 

In an effort to stay within the above amount, I am informed 
consideration is being given by your staff to the possibility of deleting 
some major elements from the building. Items being considered include 
the cafeteria and the interior finishes (lights, . toilet fixtures, floor tile, 
qtc. ) from four or five floors. 

I wish at this time to go on record that this project has gone 
§ irough enough of these exercises which are now approaching the point 
\ ^here the FBI may not even have a completely adequate or operational 
quilding. I xuge that the General Services A^ninistration immediately 
Take the necessary steps to obtain the additional funds required to insure 
the building will be completed in its entirety and contain ^ the components 
necessary for our operations. 

1 wish you would advise me what you plan t(rdo\^b 
this deplorable situation. REC-49 ^ 6 " ^ 

M y ^JdS^rely yours, ^ 

/ J. Edgar Hoover 



John Edgar Hoovel® 
Director 



1 - Th^ Attorney General 
? (T Attorney General 

■'wral UNltO 


Based on memo J. P. Dunphy to . 

Mr. Callahan, 10-14-70. "New FBI 
Building JPDrsjh 
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Memorandum 


RNMENT 


i 


^ = Lllr. Callahan 


DATE: 10/14/70 



FROM 


J. P. Dunphy^ 


/ 


T*vel 
Walters 
Soyar*...^ 
T*t*. Room I 

H«lmes M--I 
Candy . 




sfjBjECT: NEW EBI. BUILDING 

.A review of architect's progress on design of Phase n (superstructure) 
was held in Chicago on 10/6-8/70. Purpose was to determine if drawings are 
correct and 75% completed as they should be>at this time. 


General Services Administration (GSA) personnel who reviewed drawings 
advised that in some major areas drawings were at 55-60% completion point. In 
other areas they/ were at 75% or beyond. Some GSA personnel were of opinion an 
extension would be granted to architects in that GSA would no longer want to put 
the job out to bidiin first.part of December but rather would want to-delay two or 
three months. This caused by fact contract for Phase LA, (bring; structure to ground 
level) was delayed in being awarded and its completion date is now 6/13/71. 






GSA personnel also advised they had been instructed to look through 
project for savings of $2, 566,000, as GSA feels they will be that amount short if 
moneydn their pending. appropriation -measure is approved, $69,800,000. It was 
pointed out to them/this building has gone through this cost-cutting procedure several 
times before and in every instahce' the amount arrived at has not been sufficient 
and we do not want to go through the exercise again; If the award date of . Phase II 
is postponed two or /three months, this will add additionarescalation cost. They 

I subsequently. advised, a more realistic figure would be $6, 500, 000 and this should 
be arrived at by finding items which could be listed as add-alternates to the base 
bid document on Phaseill. -An add-alternate. receives a price by>the bidder, then- , 
lany appropriated money/ which is left over from the base bid is applied to the add- 
lalternates in turn. If money is not available, ttiey are not included in/the contract. 

In orderito arrive at add-alterhates'totaling $6, 500,000; GSA is considering 
deletion from. the base bid such- items as the main cafeteria, interior. finishes oh 
four or five floors, including lighting, toilet fixtures-and oteers,J'however, no firm 
decision has yet been reached. They -were advised the FBI would object to any 
add-alternates which wouldft'di^lt in us having.an unfinished building. 


Enclosures 
1 - Mr. Bishop 

1 - .Mr. D. J. Brennan 
1 - Mr. D. J. Gree 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 

We should go on record with GSA and the- Attorney General that this 
building has gone through enough of these cost-cutting exercises which are now 
approaching the, point where we may not even have a completely operational 
building. GSA should get the necessary additional funds now to insure the building 
is completed in its entirety and contains the necessary components for our 
operations. 

RECOMMENDATION: 

That attached letters to GSA administrator Robert L. Kunzig and the 
Attorney General be approved. 
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UNITED STATES ERNMENT 

Memorandum 


Conr»4 


:MR. TOLSON 


FROM :J. P. MOHR 


DATE: 10/21/70 


Frit.,..,.,... 

G<J« 

Rosea „ 
Tsve) . .„ .i,i. 
Walters .4» 
$Oysrs_^ 
Tele. Room . 
Holmes 


SUBJECT: NEW BUILDING 

Commissioner Arthur F. Sampson, Public Buildings Service, 

^ijf) General Services Administration (GSA), called the Director's Office and 
^//' said he had received a letter from the Director which caused certain 

U problems for GSA and he would like to discuss it with the Director or someone 

in the Bureau. He was referred to me. 

Mr. Sampson stated he was calling in regard to the Director's 
letter to the Administrator of GSA, Mr. Kunzig, dated October 15, 1970, in 
which it was pointed out that the $69, 800, 000 which is now part of the 
Independent Offices appropriation pending before the Congress, was insufficient 
to complete the superstructure of the building. GSA estimated that they would 
need $6,500, 000 to do the job completely. The Director requested Mr. Kunzig 
to take the necessary steps to complete the building. 

Mr. Sampson stated he had considered writing to the Director but 
decided to phone first to see what our reaction would be to the way they pro- 
posed to proceed in this matter. He said it was their feeling that the best way 
to handle the situation was to get a contract on the superstructure and then-df^ 
the funds were insufficient to make application for a supplemental appropmatipn 
to complete the building. He said if they try now to amend dheir appropriatioir^ 
which is pending before the Congress, they would run into aU sorts of difficulty 
and probably delay the building interminably. He wanted itoilmow if I agreed 
with this method of proceeding and I told him that the con^mSnication to which 
he referred had been sent to the Administrator by Mr. Hooyer and it was my 
feeling that Mr. Hoover was entitled to a written communication from the 
' Administrator , as to just what he proposed to do. 

... , 

■ I told Mr. Sampson that as far .asT personally was concerned, 

GSA had bungled their estimates on more than one occasion in connection with 
the new FBI Building and I thought it was high time they faced up to the facts 
and got the necessary funds to:do the job required. He then made some excuse 

G that one of the causes for the additional' expenditure was the delay in resolving 
Phase lA, which is the second part of. the basement construction, and I told 
l^im that it was my understanding that that only occasioned a two-month delay 

4 (4) ' A 


1 - Mr. Callahan 
J- " Mr. Dunphy 
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at best and that the escalation on the building was a million dollars a month 
and that they were $6, 500, 000 short of what was needed to finish the building. 

I He agreed that the escalation in Washington, D. C. today was 12% which 
would mean that the escalation on the new FBI building is $1,200,000 per 
month. I also told him it was my understanding that when they submitted the 
^ estimate of $69, 800, 000 in their pending appropriation bill that they failed 
I to take into consideration the necessary escalation through at least half of 
I the project, which is normal in the building trade. He made no comment 
I and stated that he would see that an appropriate communication was sent to 
I the Director. 

There is attached a copy of Mr. Dunphy's memorandum to Mr. 
Callahan dated October 14, 1970, as well as copies of the Director’s com- 
munications to;Mr. ^Kunzig and the Attorney General. 

The foregoing is submitted for your information. 
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Mr. Callahan 


. 10/14/70 

J. P. Dunphy 
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NEV/ FBI BUILDING , 

\ 

\ 



A review of architect’s prc-^ress on design of Phase II (superstructure) 
was held In Chicago on 10/6-8/70. Purpose was to determine If Sawings are 
correct and 75% completed as they should be at this time. 

General Services Administration (GSA) personnel who reviewed drawings 
advised that In some major areas drav/lngs were at 55-60% completion point. In 
other areas they were at 75% or beyond. Some GSA personnel were of opinion an 
extension would be granted to architects In that GSA would no longer want to put 
the job out to bid in first part of December but rather would want to delay two or 
three months. This caused by fact contract for Phase lA (bring structure to ground 
level) was delayed In being av/arded and its completion date Is now 6/13/71. 

GSA personnel also advised they had been Instructed to look through 
project for savings of $2, 500, 000, as GSA feels they will be that amount short If ^ 
money In their pending appropriation measure Is approved, $69, 800, 000. It was 
pointed out to them this building has gone through this cost- cutting procedure several 
times before and in every Instance the amount arrived at has not been sufficient 
and we do not want to go through the exercise again. If the award date of Phase II 
Is postponed two or three months, this v;ill add additional escalation cost. They 
subsequently advised a more realistic figure v/ould be $6, 500, 000 and this should 
be arrived at by finding Items which could be listed as add- alternates to the base 
bid document on Phase n. An add-alternate receives a price by the bidder, then 
any appropriated money which Is left over from the base bid Is applied to the add- 
alternates In turn. K money Is not available, they are not Included In the contract. 


In order to arrive at add-alternates totaling $6, 500, 000, GSA Is considering 
deletion from the base bid such Items as the main cafeteria. Interior ilnlshes on 
four or five floors, Including llg^itlng, toilet fixtures and others, however, no firm 
^declslon has yet been reached. They were advised the FBI would object to any 
add-alternates which would result la us having an unfinished building. 

CONTINUED - OVER 


Enclosures 
1 - Mr. Bishop 

1 - Mr. D. J. Brennan 
1 - Mr. D. J. Green 
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Memorandum to Mr. Callahan 
Re; NEW FBI BUILDING 


We should go on record with GSA and the Attorney General that this 
building has gone through enough of these cost-cutting exercises which are now 
approaching the point where we may not even have a completely operational 
building. GSA should get the necessary additional funds now to insure the building 
is completed in its entirety and contains the necessary components for our 
operations. . 

RECOMMENDATION: 

That attached letters to GSA administrator Robert L. Kunzig and the 
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October 15, 19*?0 ^ 


Honorable Hobert Lowo Kunzlg 
Administrator < 

General Services Admlnifitratloa - , 

18th and F Streets, N. W. 

Washington, D. C. 20405 ' 

Dear XIr.. Kunzlg: 

Under the direction oi the General Services Administratlcn 
a building is being constructed on Pennsylvania Avenue to house the FBI. 

It is lay understanding that fcslh CSA and the architects, C. F. Murphy 
Associates, ClUcago, Illinois, have reached the conclusion that funds 
contalnad In tho pending appropriation measure for GSA, §60,800,000, 

.■will not bo sufficient to completa the building. 

In an effort to stay vdthln tho above amount, I am informed 
consideration is being given by your staff to tho possibility cl deleting 
sorao major elements from tho building. Items being considered Include 
tho (mfotoria and the interior finishes (lights, toilet fixtures, floor tilo, 
etc. ) from four or five floors. 

I v;ish at this time to go oa record that this project has gone 
through enough of these exercises which are now approaching tho point 
where the FBI may not even have a completely adequate or operational 
building. I urge that the General Services Admlnlctratioa immediately 
taico the necessary steps to obtain the additional funds required to insure , 
tho building will be completed la its entirety and contain all the cempeaents 
necessary for our ojJcraUcns. 

I wish you v/culd advise me v^hat you plan to do to correct 
this deplorable situaticn. 


Sincerely yours, 


JPDrjlk 
( 6 ) . 


John, Edgar Hoover 
Director 


1 - The Attorney General 
1 - Tho Deputy Attorney General 




Based on memo J. P. Dunphy to 
Mr. Caliban FBI 


« 




The Attorney General 

Director, FBI 

NEW FBI BUILDING 
, WASHINGTON, D. C. 





October 15, 1970 


Under the direction of General Services Admlalstratioa (G3A) a new 
bulldix^g to house the FBI Is presently being constructed across fi*om the Justice 
Building on Pennsylvania Avenue. The contract for that phase V7hlch will bring 
the building up to ground level has been awarded. The architects are presently 
preparing superstructure drawings for the final phase which will be that portion 
above ground. 


Both the architects and tin General Services Administration are of the 
opinion that as presently designed it will not be possible to complete the building 
with the funds, $69, 800, 000, now contained In the pending General Services 
Administration appropriation measure. In view of this, GSA Is considering the 
possibility of deleting some major elements from the building to stay within the 
funds available. Items l^elng considered include the deletion of the cafeteria and 
the interior finishes (lights, toilet fixtures, floor tile, etc.) from four or five 
floors. This has reached the point where ^ere is a strong possibility that if some 
action is not talccn to obtain additional funds the FBI will be asked to occupy a 
building which Is not completely operational. 


Attached Is a copy of a letter I am sending to the administrator of the 
GoiKjral Services Administration, Mr. Robert L. Kunslg, expressing my view 
that he should take measures new to obtain sufficient funds to insure the building 
is completed In Its entirety and contains the necessary components for our 
operations. Your support of our efforts in this regard would be deeply appreciated. 

Enclosure / fit.. 


1 - Deputy i^ttorney General 

JPDrsjh ' . . 

(4) 

NOTE: Based on memorandum J. P. Dimphy to Mr. Callahan dated 10/14470 
captioned "NEW FBI BUILDING. " 
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UNITED STATES_G( 


MENT 


TO 


FROM 


Memorandim 

MR. CALLAHAN^*' 


J. B. ADAM 






date: 10/2^/70 


/ 




subject: "T^feRGENCliLALAR M.. system A ND^GHIED_C0NIR0L-B0ARD FORJ THE 

service JN -THE-.NEW 5eDERAL.3UREAU OF JNVESTIGATION 
BUILDING. 



talked with }SAi John P. Dunphy 10/20/70 

regarding the above alarm and light system tof'.be installed 
in the Health Service in the new building. He advised 
that 75% of the electrical system for the new building 
is already on blue print. Therefore, since this alarm 
and light system does not appear to be a major wiring 
problem, he advised that the above could be installed 
in the Health Service just before occupancy of the new 
building. 


-b6 
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MEMO TO CALLAHAN FROM ADAMS 


ADDENDUM: 


10 / 27/70 - 


Mr. Harry Turner, architect, advised that a 
letter has been written to the contractors regarding 
the installation of a sink and cabinets to be placed 
in the middle of the treatment room of the Health Service. 
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Memorandum 


UNITED STATES G( 


NMENT 




TO 


FROM 


Mr. Callahan 
J, P, Dunph^^ 


DATE: 


10/27/70 



Toi«c>n .< 
$ulliv*n a 
Mohr, 

BUho 

iB»n. C-5 

C**p«r.. 
Conr»j » 

Felt. 

C*le ■ 


' Wiitere 

Tele. Boom , 
Holme* 
G**4y - - - - 


SUBJECT: CARTER H 
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iIe-£^UREHX.4^Pi^l^S_ y 
NEW FBL BUILDING \AJ 'T6r\ 
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We have just learned that the father 6i Mr. Manny died 10/25/70 
after an extended illness. ,Mr. Carte|^annyl i s a partner in the firm 
C. F. Murphy Associates, the aychitect^or the new FBI Building. He 
has been of great assistance to ^s throughout this project and is a staunch 
Bureau supporter. / ]/\) /ls /77 ^ 2>Q 

It is felt the Director may wish to send a letter td Mr. Manny 
expressing condolences on the death of his father. 


RECOMMENDATION: 

That the attached letter to Mr. Manny be approved. 
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10/2^/70 


MR, TOLSO 




‘ Mr. Ro 


Tolson 

gnlHvftn* ^ 


Mr. Bishop ______ 

Mr. Brennan, C.D^ 
^r^allaha)»t>. 

Mr. Caspy^A^Jk 
Mr. ConrOT-£Q__ 
Mr. Foil ‘ \ 

Mr. Gale 

Mr. Rosen ______ 

Mr. Tave! _____ 

Mr. Walters _____ 

Mr. Soyars 

Tele. Room 

Mjss Holnies 

Miss Ca/fty 

) I - J: 


Servic ejs .^-Called and'requested that 
I ask y£u it you would be in a positio^ (i 
to meet>with JMr. Sampson, Commissioner 
of Public Building Services, and him, any 
tii^tomorrpw at your convenience, to discuss 
th^^BI building and-the building at Quantico. 
He stated tnejTwould'like to talk to you on a 
confidential basis, and then you can bring in 
anybody you 'wish. ’ ^ ) 


He asked to be called*back at u 


#183-6077;*, 


1.. 

] 


flxxA 


COPY MADE FOR MR. TOLSON 
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October 27, 1970 
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MEMORANDUM FOR MR. TOLSON: 

O 

RE: 


NEW fQI, BUILDING S 
(fAs set forth in the attached note, I informed 


ullivan 
Mohr 

Mr. Bishop 
MrjJB*«ttfian, 
r. Callahan' 
Mr. Casper 
Mr. Conrad 
Mr. Felt — 
Mr. Gale - 

Mr. Rosen 

Mr. Tavel 

Mr. Walters «. 
Mr. Soyars __ 
iTele. Room _ 
Miss Holmes, 
Miss Gandy. 





Mr. RQ^i^'I^eger, Deputy Administrator of the GeneraFServices ^ 

9^ Administration (GSA). that he and the CommissionerAof~ 

^ Public Building Services could meet with Mr. Mohr in Mohr’s 
office at 3:30 p.m. today. 

Kreger called while I was at lunch and stated that the 
Administrator of GSA, Mr. Robert L. Kunzig, desired to have someone 
from the FBI in addition to Mr. Mohr present since the subject had already 
been discussed at length with Mr. Mohr. After discussing the matter with 
you and Mr. Mohr, l informed Kreger that Assistant Director Casper, who 
is in charge of our'Quantico operations, and Mr. John P. Dunphy of the ^ 
Administrative Division, who is handling our main building, would be 
present. Kreger desired to know if the latter two individuals worked for 
Mr. Mohr or for you. He was informed that all of us work for Mr. Hoover 
and you and thalMr. Mohr could speak with authority in your behalf since 
you were not available. Kreger then inquired if I would be available to 
attend the meeting and I informed him' that I would not. 

At 3:09 ,p.m. Kreger’s secretary called to advise that something 
had come^up which prevented Kreger from attending a meeting today but that 
he would-be in tqtfch with me at a later time. Mr. Mohr was advised. 

' ciUo 

RECOMMENDATION: 

When Kreger calls again, he be informed that Mohr, Casper 
and Dunphy will be available for any discussion that GSA desires on this 
subject or, in lieu thereof, they can correspond with the Director in 
writing. ^ 
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Mr. Tolson _ 
Mr. Sullivan 
Mr. Mohr — 
Mr. Bishop _ 


Octdbcr 27, 1970 ' 
MEMO TO MR, TOLSON: ’ 

RE: NEW FBI BUILDINGS 


Mr. Brennan, C.D. _ 

Mr. Callahan 

Mr. Casper 

Mr. Conrad 

Mr. Felt 

Mr. Gale 

Mr. Rosen 

Mr. Tavel 

Mr. Walters 

Mr. Soyars 

Tele. Room 

Miss Holmes 

Miss Gandy 


In yoar sbsenco (12:15 p. m. ), I 
accepted a call from Mr. Rod Kreger, 

Deputy Administrator of General Servr , 
icos Administrdicn (G3A). He stated 
that he had just left a meeting in the 
office of the GSA Administrator v;ho 

desired that overything possMe be 

done to complete the two new FBI 
buildings (the one across the street and the one at 
Quantico), and instructed Kreger to meet with top FBI 
officials this afternoon. I informed Kreger that tlic 
man he should speak to is Mr. Jolm P. Mohr. hir. Mohr 
advised ho could see Kreger at 3:30 p. m. and accordingly 
Kreger, /'accompanied by Art F. Sampson, Commissioner 
of Public Building Services, will meet with J.1^. Mohr 
at 3:39 p.m. this afternoon, (xm 




For information. 


R. R. BEAVER 
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October 27, 1970 
MEMO TO MR. TOLSON: 

RE: NE^^ 



Mr. Tolson _____ 
SUIHV^ 

Bishop^^_^|P 
Mr. Breop«^IjQ.Dv 

Coirac] 



In your absence (12:15 p^^), I 
accepted a call from Mr. Rp^^reger, 
Deputy Administrator ‘brCle^tieral Serv- 
ices Administration (GSA), He stated 2 j,i.. 


Mr. Walters 
Mr. Soyars , 
Tele. Room 
Miss Holmes 
^^ss 



that he-had just left a meeting in the 
office of the GSA Administrator who 
desired ^that everything possible be 
done to complete the two new FBI 
buildings (the one across the street and the one at 
Quantico), and instructed Kreger to meet with top FBI 
officials this afternoon. I informed Kreger that the 
man he should spe^ to is Mr. Jolufip. Mohr. Mr. Mohr 
advised he could see Kreger at p. m. and accordingly 
Kreger, accompanied by Art E^Sampson, Commissioner 
of Public Building, Services, will meet with Mr. Mohr 
at 3:30 p.m. this afternoon. 35 wf, 


For information. 


0 ^ 

R. R. BEAVER 
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1 - Mr. Mohr 




# 

EX-1&3 


s'i n 3 i 


§ 


9 

p 

o 

w 

2 ; 


57NOV171970 



Si 




^fVQNAfc PORM to 
MAY I too l»<T»OM 
OSA ^CN. Reo. MO. tf 


$ 

Memorandum 


UNITED STATES G<! 


RNMENT 


TO 


MFt. TOLSON 


date: 10/29/70 


FROM : J. P. MOHR 



.a. 



NEW FB LBUILDING , 

NEW BUILDING AT QUANTIGO 




Tet«. Room , 
HoIm«* MM 
Gudy ■ 




In accordance with the Director’s instructions, d arranged to • 
see Mr. Rod Kroger, Deputy Administrator, General Services Administration, 
at 2:30 p. m. today. I had with^me Special Agent Jack IXinphy since he is most 
knowledgeable about the various details in connection with our new building 
and I knew that Kroger was going to have present in his office several in- 
dividuals from the General Services Administration. Mr. Kroger saw us 
just as soon as we got there and we arrived promptly at 2:30 p. m. He 
called in die Assistant A<^inistrator of the Office of Administration, W. L. 
Johnson, Jr. , who is well and favorably known to me from previous contacts 
at GSA. Also present was Commissioner Arthur F. Sampson, Public Buildings 
Service. There was a fwrth individual who also came in the office who was 
not introduced but who may-have been the Personal Assistant to the Adminis- 
trator,,:?. Bruce Corneal, Jr. 

.Mr. Kreger stated that the Aidministrator was most interested in 
seeing that the hbw FBI building and the facility at Quantico were 'built as 
promptly as possible. He said the only problem existing was what they felt 
would be the proper way to obtain the necessary funds to complete fc^oth 
projects. He slated it was the opinion of GSA that it would-be most unwise 
to make any effort to try to amend their pending appropriation in the House, 
which contains 'the $69, 800,000 for the superstructure of the new FBI building. 
He thought if an*effort was made to amend this bill by adding to it additional 
funds, that it may well result in the whole item being thrown out at this time. 

He said they were having a most difficult time in obtaining accurate estimates 
both as to escalation and the type of plan that would be required in connection 
with the supersiijicture construction. He referred specifically to the 
Philadelphia Plant and;the Washington Plan. These plans, as you will recall, 
have to do with theshiring of . minority workers on cpnstraction projects 

d^l06 RtC;l§ 

Mr. Kreger stated it was their feeling that the best way 
Iceed with the new FBI building was to let Congress go ahead with their 
appropriation, which^i^presently pending which contains the $69, 800, 000, 
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ived that they go ahead and let bids to see just what 
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Mr. .Dunphy 
Mr. Mooney 
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\ they can get. done for the $69, 800, 000. He said they would be in a much better 
I position to go back to Congress after they had firm bids and knew exactly 
I what the cost was going to be than if they tried to estimate costs now and had 
I to go back to Congress. 

• I made it very clear to Mr. Kreger and those present that Mr. 

Hoover did not feel that it was his prerogative to tell the General Services 
Administration how they should go about securing the funds to complete the 
building. I told him that all Mr. Hoover was interested in was having the 
building constructed at the earliest possible date and that the building be of 
quality construction. Mr. Kreger and his associates seemed to be very 
pleased to receive this statement and Mr. Kreger assured Mr. Dunphy and 
myself on several occasions that Mr. Hoover could be assured that the build- 
ing would be quality construction and one that the FBI could be proud of 
forevermore. He also made it very plain that when bids are let and if they do 
consider what they call ’’add alternates” that did not mean that the”add 
alternates” were not going to be completed but it simply meant that if it 
happened that' they did not have sufficient funds . in the original contract to in- 
clude them, they would get the money and have it done as soon thereafter as 
possible. They said they would be willing to draft a letter to Mr. Hoover ad- 
vising along the lines indicated, namely that GSA would proceed as promptly 
as possible to get the necessary funds to complete the new FBI building as 
early as it can be done and that the building would be of quality construction. 

I then brought up the question of the building at Quantico and told 
him that we were most concerned that there be noiurther delay in the con- 
struction there. .1 told them it was my understanding that GSA was short 
$2,500,000 to complete the project and that the way the matter stood now 
they did not have sufficient funds to construct the covered walk ways, the 
Student Services Building, the garage and pave the parking area. Mr. Sampson 
assured me that regardless of what happened, they would pave the parking 
areas at Quantico when and if we got around to opening the building for business. 

After some discussion by the GSA representatives, they all agreed 
that they should go in for an early supplemental, probably in January 1971, 
in order to request the necessary funds to complete the project at C^antico. 

They wanted to know if this was a satisfactory arrangement and I told them 
that I thought it would be but I asked them to promptly notify the Bureau of the 
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Budget people of their proposed supplemental because the Bureau of the 
Budget people were. making inquiry of us as to the earliest possible date we 
could become operatTonal at Quantico. I told them very definitely that Mr. 
Hoover was opposed to making Quantico operational as long* as there was 

{substantial contract work going on there and they said they understood. 

They also indicated they would include in their communication to the Director 
their proposal about getting a supplemental for Quantico early in 1971. 

The meeting was about to adjourn and at this point J informed 
Mr. Kreger that l understobd that the NBC television station in Washington, 

D. C. had addressed a communication to' GS A about the PBI building. They 
confirmed this fact, and also stated that they had addressed a reply to NBC 
which was sent out over Mr. Sampson's signature in the last several days. 

L asked if we could d)tain a copy of their communication and Mr. Kreger 
assured me that we could and that he would; send a copy over this afternoon 
or early tomorrow. 

I The meeting was very cordial and I cannot understand why they 

jwere so hesitant in the past in trying to discuss these matters. 

The foregoing is submitted for your information. 

\/ 
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OFFICE OF OIRECTOR 
FEOERAU BUREAU OF INVESTIGATION 
UNITED STATES DEPARTMENT OF JUSTICE 


11:20 a.m. October 29, 1970 


Mr, Mohr called and dictated 
the following. 



4R. CASf CR , 
MR. CONRAD n 
MR. rCLT 
MR, OALZ-mmmm 


MR. RO$CN 


Mr. Rod Kreeger, Deputy 
Administrator,, General ServlcesR. tavei.. 

Administration (GSA), called MR. WAUTCR 
me and asked If I could come mr._soyar, 
over to his office this after- m fi. jonc* - 
noon at 2:00 or 2:30 p.m. He t eve. room 
apologized concerning the 
short notice and I told him I 
did not know what my 
commitments were but I thought 
I would not be able to make It, I asked 
why didn't he come over here. He Indicated 


Mt$$ HOLMES^ 


MR^ MCTCALR 1 
MI$$ CANDY 


he had some ^people he had to see this 
afternoon' who are leaving town and he would 
bo unable to make It. 


If the Director agrees, I will call Mr, 
Kreeger back' and tell him I cannot come 
over there to discuss the new FBI Building 
and the bCQllcllng at Quantlco but that, If 
he wantage discuss them, he can come over 
my office or In the alternative he can 
acr edge Mr. Hoover' a letter directly 
wh3 hey have not don^'*thus far. 
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TO 


FROM 


SUBJECT; NE' 


UNITED STATES GOVERNMENT 

Memorandum 

MR. CALLAHAN 
J. P. 

;W?BI BUILDING 


DATE; October 30, ! 



W litres 
$oy*r*_^ 

T«l«< Rcom , 
Holmes ..M. 





CwKly. 


\ 


The architects on the new building met with General Services Administration \Si 
j (GSA) representatives today. They informed GSA they will need one* additional \ 

I monthrto complete the final working drawings on Phase II (Superstructure) . Thus, 
these drawings will now be due 12-31-70. ^ 


1 The architects advised their most recent figures show a total cos^for the 
building of $129,000,000. The estimating people at GSA have been irist^cted 
to come up with their own revised figure. As a practical matter the lestiinating 
of costs on the new building will change and more exact information will not be 
known until the bids for the superstructure are obtained. 

RECOMMENDATION: 




I 


/ 
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Mr. TolsonJ 
Mr. 


October 28, 1970 
p, f ? , J,, Bui L<1 I 

MEMO TO MR. TOLSON 





Mr 

Mr.^n^hop 
Mr^BfOirtfan 
ah an 

Mr. Casper 
Mr. Conrad 
Mr. Felt 
Mr. Gale 


C.D.. 



I called Mr. Rod Kreger 
at 10:45 a. m. to advise him of the 
Director’s decision in this matter. 
He was out of the office at the time. 
He reamed my call at 11:30 a.m. 
and I informed him that his request 
had been presented to Mr. Hoover 
and it was the Director's decision 
that any discussion he wished to 
have concerning the buildings 
should be m^e with Mr. Mohr. 
Ht^nly replyV^ "Thank you. " 


Mr. Rosen <_ 
Mr. Tavel __ 
Mr. Walters — 
Mr. Soyars 
Tele. Room _ 
Miss Holmes , 
Miss Gandy. 
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10 / 28/70 


MR. TOLSON: 


, 1 I 1 Hi .1,11 •' - 

Mr. Sullivan^^^!.- 
Mr^lphr V*^ 

Mr^Blshop 

Mr. Brennan, C.D. 

Mr. Callahan 

Mr. r.asppir , 

Mr. Conrad - - 

Mr. Felt 

Mr. Gale _______ 

Mr. Rosen _____ 

Mr. Tavel ______ 

Mr. Walters _____ 

Mr. Soyars 

Tele. Room 

Miss Holmes _____ 
Miss Gandy 


Mr. Rod Kroger, Deputy 

Administrator of Public Building 

Services, called and requested that 

I ask you if you would be in a position 
to meet with Mr. Sampson, Commissioner 
of Public Building Services, and him, any 
time tomorrow at your convenience, to discuss 
the FBI building and the building at Quantico, 

He stated they would like to talk to you on a 
confidential basis, and then you can bring in 
anybody you wish. 


He asked to be called back at 


# 183 - 6077 . 


V DSS . I 




COPY MADE FOR MR- TOLSON 
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TO 
FROM 
SUBJECT: 

at 


O^tionm no. 10 

MAV 1*0 eOltiON 
OSA OEM. MO. NO. 27 


UNITED STATES GOVERNMENT 

Memorandum 



DATE: 11/4/70 


NEW FBI BUILDING 

• i • 



Soy»ri. 



When 4;he architects were last In town on 
10/30/70, they advised their most recent figure for the 
cost of the building was $129,000,000 which was set forth 
in my memorandum of 10/30/70. 


The architects advised today this figure has 
been revised downward to $120,000^000 . This change is 
caused by an error on their part in copying past cost 
figures from the General Services Administration. The 
estimating of costs of this building will change and 
exact information will not be known until the bids for 
the superstructure are obtained. 



RECOMMENDATION: 


For information. 
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UNITED STATES GOVERNMENT 

Memorandum 


To 


Mr. Callahan 


DATE; 11/6/70 



FROM J. p. Diinph; 


o 




j ...... 

T*v«i j. 
Walters -i 
,.$oyars 
Tele. Room , 
Holmes m._ 
Candy, 


sr 


SUBJECT.NEW ]f^I BUILDING 



My. memorandum 11/4/70 set forth ihformation; concerning the 
recent estimate by the architects on the cost of the new;building. The 
Director noted ’When will I get a written answer to my^letter- of protest to 

GSA Administrator?” ' , 

>•» 

* I a t. 

The Director’s letter to the GSA Admlnistratpf was dated 
10/15/70. On 10/29/70 a^meeting was held with Deputy Administrator Rod 
Kreger and other GSA officials at Mr. Kreger’s request. Mr. Mohr, attended 
and Kreger slated a letter would be prepared to the Director. • On 11/5/70 
Mr. William Sanders, Deputy Commissioner, Public Buildings Service (PB^. 
'advised a letter was prepared by Mr. A. F. Sampson, Comniissioner of PB^ 
on either Monday or Tuesday of this week and it is his understanding that it 
had gone to the Administrator of GSA for signing. He said we should be 
receiving it either today or the first part of next week. 

RECOMMENDATION: 

If the letter from GSA is not received today or Monday, we will 
continue following with GSA until it is received. 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


SUBJECT: 


Mr. Callahan 




J. P. Dunpl 
NEW FB^ BUILDING 




DATE:ll/4/70 






My memorandum 10/1/70 advised we had obtained on a confidential 

basi s a copy of a letter to the General Services Administration faSAl 

from] 


This letter asks a series of questions concerning. the history of the new ' 
building. ~ 


■b7C 

b7D 


During his meeting 10/29/70 with Mr. Rod Kreger, Deputy 
Administrator, GSA, Mr. Mohr asked to be furnished:with a copy of GSA's 
reply. This has now been received and is attached. It goes into some 
detaiUcOncerning the history of the building from the standpoint of funds, 
contract awards, unsuccessful bidders, amendments which have both increased 
and decreased costs and contemplated completion date which is listed as 
being summer of 1974. The letter is dated 10/14/70 and states that at present ig 

I time the total cost for the building is $102, 578, 000. Prom a review of the ^ 
letter, there appears to be nothing to indicate Bureau responsibility for any 
delays in construction. ^ 
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4001 I'icbracUa Avenue, NV/ 
Y/Cishinaton, DC 20016 


il/i' 

i 



The enclosed infovi^ation is in reply to your request concorn^g- tliC 
new Federal Bureau of Investisatioa (FBI) Building in Vrashington, 
v/hlch v/ao directed to Mr. Y»’alior Moisen. 


.The details of tlio construction project arc numbered to correspond 
with t::c questions in your request. The filo copies of the construction 
specifications for substructr.re v.'orU, Phase I and Phase la, arc 
available at the General Services /.drninistration office. You arc 
welcome to study that material at your convenience. 


Question I; (a) V/ho originated the/fcquest for .the nov> building? and 
v/hen? Answer (a): J, Sdgar lioovcr. Director of the Federal Bureau 
of Investigation, in a letter dated October 27, 1961. (b) What justi- 
fications v/cre given for the necessity for a new building? Answer (b): 
The Director cited cramped conditions, fragmentation, of the Bureau, 
at six locationy, and related security and efficiency problems. . 


Question 2; (a) What original price figure was quoted for funding; 
legislation purposes (original cost estimate)? Answer (a);' An 
estimalcd project cost of $60, 000, 000 was approved by the Public . 
V/orks Committees of Congress in April, 1962. (b) V/iiat was the * 
original time schedule for completion? Ansv.'or (b): At the time, ' 
the design and construction schedule was approximated at/oui; or 
five years, llov/cvor, Federal confitruction funds are appropriated 
in separate olagee - design and construction - and are subject to.'the 
priority review of the Office of Management and Budget. ' . 


Q uest ion 3; What was the legislative history (funding) for tho-nev/ 
FBI Building? Ancy/cr; Funds for site acquisitionj dcsigh'ar.d 


ENCauOStlKE. 
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management and in$pcction or construction were approprisitcd in 1963, 
1964 , and 1970 , for a total of $16, 653, 000, Another $1, 000, 000 is 
ponding in tho FY 1971 budget. Construction funds wore appropriated 
for tho substructure in 1967 and 1970 for a total of $15, 120, 000. 
$ 69 , 800,000 for the superstructure is pending in the FY 1971 budget. 

Question 4; (a) From whom was tho necessary land purchased? 

Answer (a); Tho land was purchased from 54 different property owners, ' 

■ .whose individual names are available, (b). When was it purchased? 

Ansv/er (b): Between January and September 1963. (c) Hov/ much did 
• it coot? Answer (c); $11,871,400.70, 

' P^Qsti.on 5: (a) What were tho (details of) requirements presented to 
tho General Services Administration by tho Federal Bureau of 
Investigation upon which sine-and type of building, characteristics, 
floor plan, loading schedule,* specifications, and architcctixral drawings 
were based. Answer (a): The original space request from the FBI 
called for 1, 560, 585 net asoignablo square feet, (b) What have been 
^the modifications and additions to these original requirements? 

Answer (b): Tho original space directive prepared February 1, 1963, 
called for 1,404,430 net assignable square feet foi* the building. 

-■ Since then 69, 570 sqiiaro feet v/as added for expansion spaco in 
April, 1963 , and 242, 000 square foot was added in April, 1970, to 
a.ccommodatc additional office and laboratory space. The present 
net footage is 1, 712, 000, 

Question 6; (a) When were tho specifications and architectural designs 

■ for the substructure and superstructure completed? Answer (a): The 
substructure design was completed in May, 1967, by C, F, Murphy 
Associates, Inc,, of Chicago, Illinois, The same firm is designing 
tho superstructure. The design cost for all phases of the building 

is $3, 040, 061,30, Tho total design is scheduled for completion in 
November, 1970, 

(b)(1) Who Nvorc the bidders on the Phase I substrucUirc contract? 

Ansv.'cr (b)(1): The bidders on the Phase I substructure were Norair 
Engineering Corporation, Yfashington, D, C, ; A1 Johnson Construction 
Company, Minneapolis, .Minnesota; McCloskcy and Company, Philadelphia, 
Pcnn.sylvania; and John S, Ca.soy Company, Pittsburgh, Pennsylvania, 
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(b)(2) To v/hat firm v/as the contract av/avdod? ^nev/cr (b)(2); Norair 
EngincGrintj Corporation. 

(b)(3) V/hat v/ac the amoent o£ the contract? Answer, (b)(3): $10, 873, 859 
plus a unit price of $36, 000 per month for maintainins tho subotrncluro 
after completion and until the contract for the next phase of construction 
v:a& awarded. 


(b)(4) V/hat type of contract was av/arded? Answer (b)(4): Fixed price. 

(b)(5) What wore the prices offered by the unsuccessful bidders? 
Answer (b)(5): The other bids were: $12,228,690 plus $22, 000 per 
month (Johnson); $13,406,028 plus $35, 000 per month (McCloshey); 
and $14, 989, 613 plus $100, 000 i>or month (Casey). 

(b) (6) What was the original completion date? Answer (b)(6): The 
aavarded conti’act provided for coaiplction of Phase 1 within 730 days. 
The contractor received notice to proceed on December 1, 19$7, and 
the original completion date was December 4, 1969. 

(c) (1) V7crc there any amazidmcnts to the original Phase I contract? 
Answer (c)(1): Yes. 

(c)(2) Y/hat wore they? Answer (c)(2): 

^ m 0 s'.d msnts Increaslnf; Cost of Z^roject 


Change Order 5 - 
Change Order 6 - 
Change Order 8 - 
Change Order 10 
Change Order 14 
Cha:\gc Order 15 
Change Order 17 

Ciiangc Order 20 
Change Order 22 
Change Order 23 
Change Order 24 
Change Order 25 


$1,430 - Additio::al Pile Uplift Teat 
$25, CIO - Additional Pile Bearing Test 
$945 - Drive 3 additional piles 

- $4, 125 - Iloj’.avo area of street 

- $4, 145 - Stop order for Eisenhower Funeral 

- $6,995 - Debar modifications 

- $4,457 ~ Devise building electrical grounding 

cyctem 

- $4,296 - Substitute brlch for .slab robar spacers 

- $7, 504 - .Modify rebars of one column 

- $7,261 .■ Add additional v/ator stops ■ 

- $641 - Change to Fire Alarm systeni conduit 

- $522 - Change sir'.e of iv/o colvmins 


Change Order 26 - $5, 178 - Modify sewer line location 

Change Order 27 - $17, 820 - Survey services for column alignment 

Change Order 29 -$5,000 - Revise stairs 

Total increased cost -$95,379 


' Amendments Decreasing Cost of Project 

Change Order 7 -$1,145, 000 - Foundation pile revision 
; Change Order 28 - $35, 569 - Omit backfill and wall waterproofing 

! Change Order 30, - $2,775 - Omit conduit 3rd basement 

I Change Order 31 - $1, 050 - Change elevation of slab 

Change Order 33 - $150, 000 - Raker penetration blackouts. 

Change Order 34 - $477 - Re-design changes for contractor's errors 
Change Order 35 -$13,777 - Re-design changes for contractor's 

errors 

Change Order 36 -$2,340 -Omit sealant of curbs 
, Change Order 37 -$8, 656 - Delete reinforcing steel 
Change Order 38 -$700 - Omit painting of pipe 

Total gross decreased cost -$1, 360, 344 
Total net decreased cost - $1, 265, 015 

I 

(c)(4) and (5) Were there any delays in construction beyond the original 
completion schedule? Answer (c)(4) and (5): Yes, as follows: 

Change Order 1-2 days - Civil Disorder 
Change Order 3-2 days - Operating Engineer strike 
Change Order 6-26 days - Additional pile load test 
' Change Order 11 - 16 days - Reinforcing craneworker's strike 
I Change Order 13-5 days - Stop order on shoring system 

I Change Order 14-1 day - Eisenhower Funeral 

Change Order 21 - 83 days Carpenter's, Laborer's and Cement 

finisher's strike 

I Change Order 23 - 20 days - Change water stop locations 
Change Order 32 - 30 days - Weather 

Total: 185 days 

(c)(6) How much. did the delays cost? Answer (c)(6): No change in 
contract price. 
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(d)(1) When v/ao Phase I conctruction completed? Answer (d)(1): The 
construction wps completed July 29, 1970. 

(d)(2) What was the final cost of Phase I construction? Answer (d)(2): 
$9, 649, 844 which included one month's maintenance of the substructure. 

(o) Y/hy v/as a second contract (Phase la) necessary for completion of 
the 'Substructure? Ancv/cr (e): The Phase Z contract was av/arded for ' 
, base bid and included site excavation, shoring systems, construction 
_ of basemont No. 3 and part of basement No. ' 2. 

« ■ 

The Phase la contract was awarded for completion of basement No. 2 
and construction of basement No. 1, removal of tho shorin<^ system and 
back-fill. 

Base bid v/ithout alternates v/as accepted in 1967 because of fund 
limitations. 

(f) Please provide details of Phase la as outlined in paragraphs 6(a) 
through 6(d) above. 

(f)(1) When were tho specifications and architectural designs for the 
substructure and superstructure completed? Answer (f)(1): The .sub- 
structure design Was completed in May 1967. The superstructure 
design is scheduled to be completed in November 1970. 

(f)(2) What firms or firm prepared the specifications and architectviral 
drav/ings? Answer (f)(3): C. F. Murphy and Associates 

(f)(3) TIow much did they cost? Answer (f)(3): The entire design cost 
is $3,040, 061.30. .. ■ , 

(f)(4) V/ho were the bidders on the Phase la substructure contract? 
Answer (f)(4); The bids v/erc received on Piiase la from Blake 
Construction Company, Inc., V/ashington, D. C. ; Norair Engineering 
Corporation, Vfashington, D.C. ; and Hyman Construction Company, 
Hyattsvillc, Maryland. 

(f)(5) Yfhen v/ac the contract awarded? Ansv/cr (f)(5): It was av/arded 
to the Blake Construction Company, Inc. , on August 27, 1970, for a 
base bid of $4, 678, 000. 


/ 
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(£)(6) What typo of contract was awarded? Answer (f)(6); Freed price. 

• • 

(f)(7) What were the prices offered by the unsuccessful bidders? 

Answer (f)(7); The bids of the other contractors v/cro $4,715,000 
(Norair), and $5, 098, 000 (Hynaan). 

(f)(8) Y/hat was tho original completion date? Ansv/cr (f)(8); The 
contractor received notice to proceed on September 14, 1970, .and 
contract completion date has been established as Juno 13, 1971, 

■ 270 days from the receipted notice. 

I i‘ f 

(0(9) V/oro thoro any amendments to tlic original Phase la contract? 

If 60 , v/hat wero thoy? Y/ore thoro any cost overruns? etc. 

Answer (f)(9): The request for information on delays, overruns, and 
amendments is premature for the project has just begun. . 

(f)(10) When was Phase la construction completed? Anosvor (f)(10); 

It is scheduled for completion in Juno 1971. 

' I 

(f) (ll) Y/hat was the final cost of Phase I construction? Answer (f)(ll); 

The award was $4, 678, 000 at this stage it is impossible to predict the 
final figure. ' 

(g) Please pz’ovido details of tho superstructure construction as outlined 
in previous questions, 

(g)(1) When wero the specifications and architectural designs for 
tho superstructure completed? Answer (g)(1); The superstructure 
is still in the design phase. The work is being done by C. F. Murphy ' 
Associates and is included in tho lump sum accorded for all design. 

' It is I scheduled for completion in November 1 970. ' • , ■ 

! ! 

Present plans call for contract award around Juno 1971, v/hon Phase la 
is scheduled for completion. 

I ' ' • 

I * ’ I , i 

The rest of tlic quostions (b) through (d) arc not applicable to the 
superstructure. . , ' 
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Qacstion 7: (a) It is requested that the General Services Administration 
provide one copy' of the construction specifications for the substructure 
and cuperstructurc. Answer (a); Tho construction specifications for 
substructure arc available to you at our office, \7c have only a limited 
number of copies of the construction specifications for the sub- 
structure, and arc reluctant to have thorn leave the building. The . 

construction specifications for the superstructure v/ill not be done 
until the completion of the design plans in November 1970, (b) It is 
also requested that an estimated completion date and total cost figures 
bs given for tho new Fedcx'al Bureau of Investigation Building, Answer 
(l>); Tho presont estimated total cost for tho FBI Building is $102, 57S, 000, 
Tho estimated completion date is tho summer of 1974 - subject to . 
approval of construction funds currently pending before Congress. 


Please contact my office if you need further information regarding this 
project. 


Sincerely, 


(Sfgnod) A. p. Sampson 
^ Sampson 


Pub], 


^^ildinQs Sexv 
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Mr, Freta - LB 
Mr, Berube « PL 
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Mr, Friedlander - PF 
Mr. Williams - PL 
Mr, Jack Galuarai - 3A 
Mr. Sampson - Pj 
Corres, Control - PLC 
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J, P. Dunph^Jp 
NEW^m BUILDING 


The architects and the General Services Administration (GSA) / 

have advised of the t 3 rpe of electrical service we will have available to, 
us’in the new building. The following is the technical description of 
this and should be borne in mind by recipients of this memorandum^^ ^ A 
when ordering equipment which at a later date will be utilized in theSistjOT^ 
new building: ^ 

Single -phase equipment may be served with 120 volt TtrW . 

or 208 volt branch circuits as well as 3 -wire 120/208 
volt circuits. Three-phase equipment may be served • 
with 208 volt or 4-wire 120/208 volt circuits. All 
equipment should be rated at a frequency of 60-Hertz, 
and single phase, 208 volt circuits should be considered 
' when the continuous duty rating of 120 volt branch 
circuits exceeds 14 amperes. 

It should be noted that each electrical closet includes a 
feeder for the 3-phase, 4-wire 277/480 volt distribution . 
system, and an associated branch circuit panel board. oLajO 
In general, each floor has an e^ctrical closet located in 
the vicinity of each stairwell. This system may be 
utilized for 3 -phase, 480 volt special equipment, but is 
not recommendfidifpr general use. -/ / , . ^ 

BEC.8Y,. (^6 "//a, o/- 7-31 

You should insure the equipment is compatible with this ' 
electrical system. ^ — «»• 


11 NOV 18 1970 


RECOMMENDATION: For information. 


1 - Mr. Casper^ 
1 - Mr. Conrad \ 
1 - Mr. Tavel 
1 - Mr. Walters 


1 - Mr. D. J. Brennan , AyT 
1 - Mr. McMichael v * 

1 - Mr. Bradley (Att: Mr. Finger) 
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UNITED STATES G^reRNMENT 

Memorandum 

MR. I.^jJCe>NiRAD 


# 




1-Mr. Conrad 
1-Mr. Jevons,Rm. 7133 
1-Mr. Alvarez 

DATE; 3/ll/7J> 


FROM 


SUBJECT: 





R. H. JEVON^^iS&f N 
BUILDING 

ABORATORY SPACE 
PHYSICS CHEMISTRY SECTION 


Our continuing review of existing and projected. workload and space require- 
ments shows at this time that it is . imperative that the space originally allocated . 
for the Physics Chemistry Section must be substantially increased if we are to v 
properly meet our obligations in the competent manner which both the Bureau ' 
field offices and local law enforcement agencies have come to expect from us. ^ 

This, need for providing for additional work space is due primarily to a continuing . 
rapid increase in the number and complexity of exaniinations which we are being ' 
called upon to make and to new developments in instrumentation which require the | 
purchase of new, equipment and provision for additional space for such new equip- 
ment and the personnel to operate it. In this regard, there are attached for 
information some bar- charts and figures showing the very rapid increase in wo 
being e^q>erienced by this section. , . 






.Unlike space requirements of certain other portions of the Laborator>^ , 
work of the Physics Chemistry Section requires special building constructions, 
including ducts for fume hoods, special acid-proof plumbing facilities, special 
electrical wiring and the like. It is notTeasible to add these special construction 
features once the'building is completed, but rather it is necessary that provision 
be made in advance at the time the building is being constructed. Accordingly, the 
combination of the. above circumstances dictates that we provide at this time a 
revised allotment of space, suitable to accommodate the rapi^y growing. facilities 
at such time as the building may be ready for occupancy. ^ ^ d f 

T, A ■ ■ K -I..- 

Based on our experience since the original planning for the.rmw budding..- 
and the great^;^^^than expected grov^h in the iHiyslcs^ph^iqi^jtry Section, itisxon- 
sidered esseHtial^that we provide approximately 18/5o6asq. iteet additioMl space..,.^ 
Certain units of the^Section which niake substantial use of microscopes ; require 
north light' (jin outside ^al^ or court wall opening to the north) for best use of the 
microscopesfAAccbrdingiyJ/^t is requested that approximately 5 thousand square 
feet of space on %e^tjnird floor,, north side of the new building be allocated for this 
purpose in* areas desisted as ’T" through:’*S’' and*'?2Vvthrough ”4", as the 
admtional work area oi]^ thejiorth side of the building. Similarly, it is requested 

tliat approximatel;^^ 


10 


the li 


designated as "K 

■ 

[r. Mo] 

1-Mr. C. 

EMA:ljw (8) EnSlViiUres (2) 


square feet be provided on the third floor in areas 
' to ”Q 10” in order that the mecessary special utilities, 
mjr be planned for a£ this time. 

%r. Callahan ( 


1-Mr. Harry Turner, B-116 . 





RE: NEW FBI BUILDING 
LABORATORY SPACE 
PHYSICS CHEMISTRY SECTION 


The additional areas indicated are shaded in red on the attached portion ' 
of the blueprint. 

From an over-all planning, standpoint the space originally allocated to 
the remaining three sections of the Laboratory still sppears to be adequate 
based on existing growth rate and projected requirements. 

RECOMMENDATION: 

Because of the special construction features which must be provided at 
the time the building is being constructed, it is strongly urged that the additional 
18,500 square feet described above be allocated for the Laboratory. We have been 
advised that it will be necessary in the immediate future to spec^ifically designate 
the location of special plumbing facilities, duct work, and the like, hence it is 
imperative that the additional space be allotted at this time. 
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PHYSICS AND CHE^nSTRY SECTION 

■' 0 

Last Six Months Last Six Months 

Volume of work , ^ 1968 (calendar year) 1969 (calendar year) % 

Specimens received 20724 .22727 +9, 6 

Examinations conducted 35216 44040 • * 22,2 


Mandays travel for i * 

testimonies and ' 

special assignments 1177 ’ 1331 +13*0 
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UNITED STATES GOVERNMENT 


Memorandum 


Mr. Callahan 


SUBJECT.: NE 


J. P. Dunph; 

A 




BUILDING 

/I •> / 



^ Totwn _ 


DATE; 12/3/70 


■ A1 Pi. M fJM/T 

* Mr. H urles^^fenbacher, Cluei, New''ConsIruction Branch, General 
i'dn *(GSA)VTias called to advise -that the contractor 





Ser^vices Administr 
presently .handling the work on the new FBI building here . in Washington laid 
off four men yester^y, two of these were carpenters and two were laborers, 
and three of tihe-men were white and one was a colored man. 


The colored man stated that he was a member of the Black Panthers 
and there would be trouble if he.wasTaid off. According to Offenbacher, the 
site engineer for the Blake Construction Company has since received two 
anonymous calls threatening damage to the building site if the colored man was 
not taken back on the job. 

The Washington Field Office has been instructed to determine if>any 
further information is’ available and to insure that the Metropolitan Police 
Department has beeminformed, SAC advises investigation being; instituted 
immediately. 



RECOMMENDATION: 

For information. 


1 - Mr. Sullivan 
1 - Mr. Bishop 
1 - Mr. Rosen 
1 - Mr. ,C. D. Brennan 
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Casper 
Conrad 
Felt 
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The purpdic oJ this letter is to express my j to .get out or jail, 
extrerae displeasure with the malieiousdis- 'Ji for Mr. Saeknoff. 
.tortions contsiaed, in the article entitled 
>« 


.30 daysflii the Distriet of. Colujab'’* 'Jajl- 
Many j^op'le must literally beg for the $10 
to .get out of Jail, while a phone coll sufficed 



f'FIH: Top Secrets at Top <Jost’* by Aaron > 
Latham, which appeared in the July 25 issue ! 
of your newspaper. ' , 

Contrarj' to the 'false Impression created j 
by Mr. Latham’s n^uckrak'ing article, I have ; 
nc\-cr ‘TefKr.v'4 oh a couch’* in my inner of-' 
. j fice while "aivhitects sat in an outer office." i 
I Nor have 1 alked through a closed door” to 
j Mr. Karel ; slto o? any other official of the! 
J General Services Administration. As a mat-i 
J ter of fact, hlr. .Yasko is completely un^ 
j known'to n’.e>,'j.ad there Is no record that he] 
.J dr any other architect employed by the GS.\i 
1 ,ha$ sa'am'ittw! a ‘request at any time to see' 

, j.me regarding the new FBI building. ‘ , 

! Mr. Latham’s assertion that I have caused i 
> “problems” for the GSA— pariieularly by in-'j 
dicating that I wanted our new building, to' 
[ . be in the shape of a box— is equally untrue, i 
j ,.\t no time have I, suggested to the GSA or; 
. {anyone .else that the FBI building should bel 
; shapediikeabox. '■ . A 

' I J. EDGAR HOOVER. 

Washington. , . ' ' 


■ Second, .the District of Columbia Jail of- 
fended the .<^'nsibilltics of Mr. Saeknolf. Yet 
over onc.thoiuand >>coi>le arc now living 
with the conditions that so shocked him. ‘Tne 
plight of poor people working off fines in 
the Distriet of Colu.mbia Jail rarely merits 
the front-page notice of The Washington' 
Post But. let me assure you tliat overcrowd-' 
inE ”cqckrbachcs and voniit-cncrusted Avails 
affect,' rich and poor equally and should be' | 
surfcrcd’oy by no one. | 

' THic less newsv/orthy immates of the Dis- 
triet of Colunvbla jail and defendants in our f 
■courts are no less dcsorving of individual 
humane treatnaent > than Mr. Sacknoff but ^ 
,,secm doomed to remain faceless, namcless j 
endurers of like treatment Perhaps egali- 
tarians will be pleased tlut rich and poor, 
black and white alike are the recipients' of 
<^ually bad. treatment 

.VWUART.I’ STILLER. ' 


Walters 
Soyars . 


Tele.' Room 
Holmes / 
Gandy 



! 


Editor’s note: The V/ashinstO'A Post 
evoted as its source erehiteet Karel Yes- 
^ko, ipeciaJ cssista/it to the Commission- 
er for Desl^ of the General Serviees Ad- 
ministration. Hr. Yasko has beeni i«- 
voloed with supervision of the design of 
jthe FBI building .'since it was first an' 



time the FBI refused, end re^ 
ferred him back to GSA. .'.•wts— 


Equal 'Jail Treatment 


Pardon me if I am not overly touched byi 
the plight of Mr. Craig Sacknoff, the subur- 
banitc who, for the, lack of $10 in cash, had, 
to spend !$• hours’^ in the District of Colum- 
bsa I »m vynical Veeause 'Mr. Saeknolf, 
cM'cy.w.'d w '.vav humlrcvls of DUtvlel oI 
Coluw.b;.' rcsi.'.er.ts experience wecklj.*. . ' 

The article brought out two points that in- 
ner<ity residents are well aware of but have* 
rarely been brought to public view because;' 
by and large, they are the only ones' af-j 
feeted. > • i 1. 1 

First, If a person 1$ fined by the court and; 
cannot pay— whether he Is Just without cash', 
but the iueky owner of a cash-filled bank ac-; 
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DATE; 


o 

EOT: NEW FBI BUILDING 

I <. 

Mr. William'^Ev^&^a^ Cleveland, OhiOj 

called 1/15/71. In 1966 this company was'hirell by the architects at "the 
instruction of the General Services Administration to. conduct a study of our 
operations with the view toward advising, what was needed in the way of 
mail handling equipment in the hew building. 


Evans stated Case and Company has been contacted by a 
Mr. Tom Carroll of the new Environmental Protection Agency (EPA) 
to assist them in setting up their records keeping procedures. Evans advised 
in responding to EPA he had noted their previous work in the survey for 
our new building and that he had listed' my name as one bf those contacted 
at the Bureau. He said he called to advise me of this and asked if we were 
contacted by EPA if we would acknowledge that Case and Company had 
conducted the survey and what they did. 
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We have reviewed the pre-final working drawings received from 
the General Services Administration for the new FBI Building on 
Pennsylvania Avenue. 

The attached sheets contain our observations and comments. 

We would appreciate these being studied and where possible the appropriate 
Items being either Incorporated Into or deleted from the plans. 

If any further Information or clarification of specific items is 
desired, we will be available to discuss these witii you or your representatives. 

Very truly yours, 


I 


John P. Mohr 
Assistant to the Director 
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* Mol'rirrriEnclosure 

Etshdp 

C D, .^PDrSjh JXr4) 

C«!talian ' g 

: Based‘on memo'Dunphy to Callahan 1/14/71 captioned ’'NEW FBI 

^illrrrrrBuiuDiNG.;^/ / 

izi-rrr: AnA /a / ^ 


I TEtETYPE XJNITO 


90f^t04 


^ • OfT»^Al FORM NO. 10 
MAY 1*42 fMTtOFi 
OSA ORW. »0. nO. '9F 


UNITED STATES Gl 




RNMENT 



Memorandum 


TO 


Mr. Callahan 


*4 


DATE: 1/14/71 




Tol»<» 

$uUiv«& 

Kukop 
8rea»Mi 
C*ll*kM 
C«»wr 
C«ar *4 

r*n«. 
c*i«^ 



Rc*«» . 

T*v.l 

V»Uer> 

Tel*. Room . 
Holme* 

--- 


FROM J. P. Dunphj 

o 

SUBJECT: NEW BUILDING 

We have received from the General Services Administration (GS A) 
the pre-final working drawings -for 'Phase II. of the building. These are for 
the superstructure for which GSA received $69, 800, 000 in their current 
appropriation. 

The plans have been reviewed and necessary comments are 
contained in the enclosure to attachediletter.to GSA. Among other things 
we are asking for a re-evaluation of the sufficiency of rest room facilities 
in those areas where we will have a high Concentration of personnel to 
insure they are sufficient. 

We are also asking for a reduction in the amount of masonry 
partitioning provided in spaces to ;be' occupied by the Files and Communications 
Division and the Identification Division to permit us more flexibility 
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Comments of FBI on Pre-Firial Working Drawings 
Enclosure to letter ^yalter A. Meisen dated 1/14/71 


i 


REST ROOMS AND DRINKING FOUNTAINS 


^ ' It is requested the sufficiency of rest room and drinking fountain 
facilities in certain areas be reviewed by GSA to determine if those provided 


^ -i-t 
MiM 


. f,!} 

■ 

I*' wl. 

i ‘ i" 

, i' I ■ fi*- 

^ -A tf 


are adequate. It a^ppears there may be only two drinking fountains, in each' 
of Quadrants A and D on most floors. Several areas appear to warrant a 
study of rest rooms, one of these being the class room-auditoriurn space, i, 

• First-Floor, Quadrant B, which now shows only two male watei* closets and four, 
itsnx urinals. The women's toilet has four water closets. Hus facility possibly 
I should be increased and if need be the lounge room 1255 and storage room 1256 ■ 
I may be utilized if necessary to accomplish this. Another example is the one i 
J toilet facility which can be utilized by tourists. A men's rooAi wi^th two t 
water closets and Iwo urinals and a women's rest room with four water closets 
are provided in Quadrant A of the mezzanine. We anticipate there; will be ^ 
about 270 tourists and Bureau employees in the immediate vicinity\' of these , < 

rest rooms, not counting those In tJie main exhibit area and on the, jtlUrd floor. 

At the end of the tour which is the firearms range, Secohd Floor,] there are, 
no rest rooms available to the pi^blic. We anticipate Ojbout 350 tourists in ^ 

'i this area at any one' time either entering, leaving, or' wat 9 hing a firearms | 
demonstration. ’ ' , ' » I '>.* 






I 


, „ i' , ' I " 'S , 

1 other areas are in Quadrants A and D on floors 7, 9, ahd 11 where 

the following employee population onithe same shift is anticipated at occupancy 


in 1974: 






4th floor 170 male; 490 female 
7th floor - 27 male; 513 female 
9th floor - 450 n?ale; 450 female 
11th floor - 14 male; 500 female 


Total/r-‘ 660 
” -540' 


I' i' 

.h 


\ 


- 900 


- 514 
\ ' 


' A small women's toilet is desired in the Execu^ert)ffice area. A 
portion of Room 7246 was shown to be 'such a facilityon a previous drawing. 
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V.PHOTOGRAPHIC FACILITY 


; 


Concerning the need for the photographic facility on the ^ 
10th floor A Quadrant at Mechanical Shaft No. 3, a requirement Exists 
for four' sinks with hot and cold water and drains. Also, a chemical j 
^ i^rain will be needed on one piece of equipment. Center floor drains, , i 
for rooms with sinks is desired. There is also a need to exhaust heat f 
from two 1500 watt dryers. . ! ' 


\' 


PERMANENT PARTITIONS 


r I; 


■ 1 . 1 / 


I. 

f 
' I , 
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In order to permit complete flexibility in layout, it is 'desiredjthat 
all permanent partitioning in files area'be removed except Uiat ■required'by ^ 
fire code. Phantom corridors to be provided. The areas involved are ' 

shown on tile attached schedules for floors 4, 5, 6, 7, 9, 10,, ai\diil. ( 

Phantom corridors will be maintained in our layout. The type > of lighting 
provided for these is being left to the discretion of GSA and/or^E, /; ^ 

Fk-oposal for, walls to meet fire code attached - schedule 6. | ,11,' v 

, i , ■ . . ; , i . ' 1 1 ' 


LOUNGES 


! '■ f . Y\' ' \ I ' r r ■ : 

Lounge areas in A and D Quadrants, Floors* 4, |7, 9, and 10 

should be relocated as shown on attached schedules. Lounge in Quadrant D, 
11th floor should also be moved, however, the one in Quadrant A should ; 
remain in its present location. We do not request any particular lighting * 
treatment over that provided in general office space' for the new lounge 
locations and no masonry w^lls desired. . J j i 

I. ' ■ I'i'! ' ' 
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MAIN CONVEYOR 




The main building conveyor, Quadrant'D^ is shown to discharge \ 
to the. east, while the pneumatic tube station in Mechanical Shaft 14 discharges 
to the west. Previous drawings have shown the- conveyor discharging to the 
west. These two devices should permit our mail functions' to be performed 
on the same side of the core. Splitting them will necessitate, duplication of ^ * 

some emplpyee function, which is most undesirable. ' - 

We request that both the conveyor and pneumatic tube discharge on 
on the west side of the core. This will necessitate an adjustment in layout of 
the Cryptographic Unit, third floor,, but will do away with handling files from 
conveyor on this same floor from a corridor. ^Atiachmerit Number 7 shows 
revised layout. 

: I 
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doors . r f !' • ' ' , / s ' 

' ‘ An additional number of doors in remaining masonry walls , • 

' J will be needed.' The exact location of these to be supplied when ' \ ' ‘, i / 
detailed layout is completed. The rertiaining doors shown on the plans’! 

. plus the additional doors required will total 1034 left swing, 1^P9 right ',, 

■! swing, and 488 double doors. , j i v '. 

■ I *' ' ' ' !'■'*, 'I 

BUILDING SECURITY ' 

Information as to building security is requested. | Included' in!' '" 
this should be whether or not there are guard stations at veKcle entrances ' 
which will be manned and/or can the power operated steel doo^iiibe , i 
operated remotely and if so, where? Are the stair tower doord secure 
) so as to permit Ipersons within the building to exit under erhergency ^ 
conditions but prevent entry of unauthorized individuals? Shoull^ these 
same doors be opened, are there audio and/or visual alarm^p'rOvided? , 

, Areas of pedestrian entry into the'building are critical also an^ |ocatlop , 

' ' Of switches or activation devices for the security gates is requested. ^ 
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January 18, 1971 


Mr, Walter A. Melsen 
Assistant Commissioner 
Oflice of Construction Management 
General Services Administration 
Washington, D. C. 20405 

WASHINGTON, D. C. 
PROJECT NUMBER 49920 


Dear Mr. Meisen: 

Reference is made to my letter of January 14, 1971 which 
furnished this Bureau^s comments on the pre-final working drawings receive 
from the General Service Administration for the new FBI Building on j 
Pennsylvania Avenue. / 

The enclosed comments will supplement those submitted on 
January 14, 1971. 


Very truly yours. 


<5^ 

^ i W • 


Tolson , 
Sullivan . 
Mohr , 
Bishop - 5 , 
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John P. Mohr 
Assistant to the Director 
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Supplementary Comments of FBI on Pre-Final Working Drawings 
Enclosure to letter M:.Walter A. Meisen dated 1/18/71 


Confidential Waste Chute - Service core which is Room 606 in D Quadrant 
does not have double door entrance shown on all floors of three series drawings 
as detailed on Sheet 5-71. 




'r* 


1 ,. 


^ £^ciliti0s 

Third Basement, Quadrant B. 23/A- B. No electricaVindicated for Rooms 
8 b 033 and 3 b034. 

I 

I Second Basement, Quadrant B 

I Exhibits garage is working area. Lighting either not shown or not sufficient 
I at 16-18 + /DE. No lighting shown in area of 19/C and in- Room 2B228. Venting 
for car exhaust fumes needed in area of 19/C. . ' , 


k 'f; 




‘t m 


First B asement, Quadrant A ■, 

’I. A<5T3ou6Ie door 16 Room 1B055 leading into corridor 1B047. (D/7) >> 

2, Add door from Room 1B091 Into 1B093 in third module north of corridor 
1B045. (H/4) , 

, 3. Room 1B078 install 3 foot door with glass In wall on south side of Column j/8. 

4. Install 208V outlets in Room 1B077 on Columns 6J and 7J. 

5. Install 208V outlet In Room 1B096. 

I i 

First B asement, Quadrant B 

iTI S^d'Hoor Melarshoplo corridor 1B242, vicinity 19 /d. 

2. Sink in Room 1B257 to be near Column Line D as on Sheet 3-18 rather than 

I as on Sheet 9-P-ll. 

3. Add a stainless steel sink 30" x 66" with drain board next to water'fountain. 

Room 1B247 at 15 + 10 feet/B + 25 feet. ' 

4. Add drinking fountain on east side Column 19/C, Room 1B264. 

5. Five stainless steel sinks are not indicated for Rooms 1B058, 1B253, 1B254, 
1B255 and 1B256. 

6. Add door from Room 1B239 to corridor 1B243 at south side of Column 14/b 

and another at north side of column 15/D. Add door from Room 1B243 tO' 
corridor 1B238 at ea^side of Column 15/B. , 

I . 1 . 

First Basement, Quadrant D. , 

I 

1. Room 1B656 is Files and Communications Division Mail Room. This operation 
is the same as carried on in general office space. Should have light fixtures 
in every module and finish Fl and PI with appropriate heating and air , 
conditioning. i j 




-1-ENCLOSURE^^ ^ 
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2. Rooms 1B696 and 1B697 will contain fumes from color film processing. 

These are toxic and we are unable to verify on plans the venting required ' 
to remove them. 

3. Room 1B696 should contain all facilities (air, etc.) of Rooms 1B697 and 1B693. 

4. Room 1B680 (0/ 3) requires three-inch chemical floor drain for ^ 

equipment in northwest corner. 

5. Room 1B672 (Q/2) - Chemical drain required. 

6. Provide emergency exit door from 1B670 (N/2) into Room 1B669.. ; 

7. Provide door for unnumbered room immediately south of 1B647.' (T/5) 

8. Four 208V outlets needed in Room 1B643 (?), Column 2 between Q and R. ,v 

9. Two 208V outlets needed in Room 1B671. (^2) 

10. Provisions must be included for filtering all water coming into the 
Photographic Unit of tho Mechanical Section. 

First Floor, Quadrants A and D 

The Adp area will not be completed in Phase 2 contract. A separate contract ' 
is to be awarded to complete this area as Phase 2 is nearing completion. Do 
present drawings permit the later installation of the UPS, additional emergency 
generator and suplemental air conditioning, if necessary, without major wall * - 
and floor removal to get equipment in place? ! 

Third Floor, Quadrant A i 

TI Provide emergency shower and drain at F/2 + 20 feet. Room 3051. 

2. Provide light door into Dark Room 3075. (J/6) 

3. Rooms 3065 (Pistol Collection) and 3067 (Rifle Collection) to have rolling 
security grills. 

4. RF shielding required for Rooms 3076 and 3081. This to be accomplished j 

by welding all steel reinforcing at junctions in the floor, walls and slab 
overhead into a bonded unit. l'. 

Third Floor, Quadrant D ’ ' ; 

II The door from Room 3666 into 3673 should be four feet wide. (L/3) ' 

2. The wall from K to L at 4 should be glass. (Tour Route) i ; 

3. Al door from Room 3689 into 3690 should be four foot door. ! 

4. X-ray Room 3694 should have lead lined sliding door. 

5. Door from 3690 into 3689 should be four feet wide. 

6. Move sink at Q -f 25 and install at Column R3. 

7. Wall from L/9 to L/9 + 20 feet should be glass. (Tour Route) I / 


Fourth Floor, Quadrant A 


be deleted. 



: i .. 


^ih p. , . , ,s . 


Sixth Floor, Quadrant A 

l^xminaie'interior walls in vault located at Columns 9 and 10 between D and E. 
Two exterior vault doors to remain as shown. 

S ixth Floor, Quadrant D 

t)pen shelf filing will be used in area Column 4 + 10 feet through 8 + 20 feet and 
Column K + 10 feet through Q. Sprinkler system may be required in this area. 

Seventh Floor, Quadrants B and C 

I Executive Office area. Add doors to permit interior passage between Rooms 
' 7241, 7243, 7244, 7245 and between Conference Room 7248 and adjacent 
j General Office Space. Add doors from 7443 and 7445 into 7444 and from 7444 
I into 7446. Add door into corridor 7238 from northeast cornerof Room 7242. 
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TO\ 


4 

UNITED STATES GOVERNMENT 

Memorandum- 


4 


Tolaon , 


Tol ! 

Mr. Callahan 

DATE; 

FROM 

J, P. Dunph^l^llj^ 



O 


SUBJECT: 

NEW FBI BUILDING 





The architects are in the final phases of the working drawings 
for the new building and have requested, if possible, I go to Chicago 
to go over the plans with their various departments. This would be 
very beneficial from the Bureau*s stan^oiht to help us in getting those 
facilities in the building "which we need to function efficiently. 


L 


RECOMMENDATION : 


That I be permitted to confer with the architects in Chicago 
departing Monday morning 1/25/71 and returning Tuesday evening 1/26/71. I 


JPDdco 

(2) ^ 
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OFFICE OF DIRECTOR 


OO-^*- 
€ 

FEDERAL DUREAU OF INVESTIGATION 

united states department of justice 


February 3, 1971 


The attached postal card (which is 
not postmarked) was sent to the 
Director from an anonymous source. 
The card reads as follows: 



MfC CONR 
MR. DAU8CY < 


MR. rcuT , 
MR. CALC . 


MRr R05CN 
MR. TAVCL K*. 
MRr WALTERS « 
M^ SOYARS 


The Geo McGovern^!^ “ 

tclc« room . 


MISS HOLMES 
MRS. M 


*’A11 decent law-abiding citizens are 
in favor of naming the new FBI Bldg, 
the Hoover Bldg, 
the Kenne'dys & the McCarthys & 

Robt. Murphy's hate Hoover because 
he stands for discipline, authority,^ 
law, order & the rights of others. 

Geo. McGovern of S. D. is a trivia 
fool & a malicious. troublemaker. P. Murphy* 
the N. York City-PoUce Commissioner is 
hanging around Uke a vulture & a buzzard 

waiting for Hoover to retire. 

* » 

Decent citizens for Hoover." 





COPY:nm . 

;i*l. HAvir 


I f 
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February ICT, 1971 


Mr. James R. Sharp 
1108 Sixteenth Street, N. W. 

Washington, D. C. 20036 

Dear Mr. Sharp: 

» i 

I have received your letter of February 0, 1971, v/lth enclosures, 
^ in which you suggest cooperation between this Bureau and the Capital 
7 Development Corporation to make possible the construction of a hotel* 

^ apartment project suitable for use in part by Bureau personnel visiting 
Washington, D. C* 

A new FBI Academy is presently under construction at Quantico, 
Virginia. The majority of our training will take place at this new facility 
which Includes dormitories; thus, while I appreciate your interest in this 
matter, there will be little need for the accommodations you suggest. , 


MAILED 12 

FEB 16 1971 


COMM-FBI 


Sincerely yours, 
Hoover 

John Edgar Hoover 
Director 


JPD:sjh!^\^'^ 

i:( 3 ) ft 

- NOTE: 

— Based on 




/' 


A/^ 


lum J* P. Dunphy to Mr. Callahan ’'FORMER SA t' 

INQUIRY RE PROVIDING LIVING ACCOMMODATIONS S' 
Personnel” dated 2/16/71.1 qi 







^PE UNITl 1 






FEB 11 1971 




t 
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COVNSCt 

uwRCNcc j. Mius, an. 


h 


tAw orncE^of 
James R. fSMj Mip 

1108 SiXTCCNTH STRCCT.N.W. 
WASHINOTON, O. C. 20030 

I 0 < STCRUN 4 3-3727 
CAece Aoprm»i SHARPtAW 


February 9t 1971 



Mr. Felt 

Mr. -- 
Mr. Ilps*n.«^ 

Mr. Tav<-1 

Mr. Walters^ 
Mr. r-',var$„„ 
TpIc. Koom«_ 
Mim Holmes ^ 
Miss Gandy__ 


Honorable J. Edgar Hoover 
Director 

Federal Bureau of Investigation 
Washington^ D.C. 

Dear Mr. Hoover: 


Living quarters for Agents and other Bureau personnel visibihg 
Washington for retraining or other purposes are in sho^ supply and^^)adly 
needed. The need vill become more acute vhen the new-^FBI Building is , 
completed. — ■ 

? 

I Capital Development Corporation^ of vhich I am President^ now 

owns a substantial portion of a half block Just three blocks away from 
the new FBI building. The property is in the half block bounded by H, 

]^e, and 9th Streets. Of the ^,137 sq. ft. in the half block we now own 
32,OS2f sq. ft. nie old BPOE building is in the same half block. It adjoins 
our assembly emd is now up for sale. If that 6,697 sq* ft. were to be added 
to our assemblage it would leave only 25,356 sq. ft. to be acquired to 
assemble the entire half block. If all lots were assembled, alley space 
of approximately 5^000 sq. ft. in the half block would be available for: 
return to private use providing a total of 69,137 sq. ft. of ground for 
Improvement. Owners of xsost of the remaining lots have indicated to me 
a willingness to Join in a syndicate or corporate development of the half 
block when such development appears feasible. 

The site if improved with a hotel -apartment project suitable for 
use in part for visiting special agents and other Bureau personnel would 
seen ideal. It is l/2 block from the new public libr ary and one block fr om 
new major downtown subway stations. 




The Federal Government has been 
and Housing Association to aid in the rehabilitation 
downtown by conBuitments to rent office or other space, In^downtown areas 


urged by tke^Wa^lIliigton ^ 

Labllitation and fene^aP of^Wasi[lngtoa*a 



il 


in., 
for 
In 

s Howing't he 




iW 


need of rehabilitation. Enclosed is a clipping from 
Friday, January 29th, which suggests the need for go 
downtown renewal projects such as this. Also enclos 
location of the Capital Development ^^Ojpg^y. j(EC~6 

I am writing to suggest the possibll^^^^ som^^fdtti^ofLcd^l^ration 
between the FBI and our corporation which would make possible the develop ment 
of the ^ferenced half block for fUmlshed residential usctW^^^Jecw^ibnal 
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Honorable J. Bdc®** Hoover 

February 9/ 1971 Two 


» v#vin'.’.l:vs 6iy»/ etc.) and dining facilities for rental by visiting 

IXircau personnel desiring to live within a few alnutes walk of the FBI's 
new headquarters. I have no fixed pattern in aind but the proxlalty of 
I this property to the new FBI building suggests the advisability of an ex- 
/ploratory conference to deteraine whether any fora of cooperation could be 
I developed which would peralt developaent of this site for partial or exclusive 
I rental by Bureau personnel. 

I As you Bust know^ to obtain institutional financing in an area such 

as that in which this property is located, contractual, lease or other coa- 
altaents of soae kind Bust be available which will reasonably assure payaents 
of the Indebtedness. 


I aa an ex*FBI agent owning Just over 20^ of the shares of the 
corporation* I aa prepared to explore the general subject of the development 
of an FBI residence facility with vhoaever you ai^t wish to designate to 
look into the subject. 



OFFICE OF DIRECTOR ^ 

FEDERAL BUREAU OF INVESTIGATION j 
UNITED STATES DEPARTMENT OF JUSTICE 

September 10, 1970. 

< I 

,1 ' 

An editorial regarding the n« 
I FBI building appears on page 13 
iof the attached publication. . 
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PROGRESSIVE MAGAZINE 
Madison, Wisconsin 
Septe.mber 1970 



j It's only a huge hole in the ground " 

|f now, but by 1974— if llic country lives j 
i; that long— a new headquarters build- , 
ing for the Federal Bureau of investi- 
I gallon will stand on Pennsylvania Av- ) ' 
enue. The cost by then will be well | ‘ 
above $100 million, a new record sur-^, ‘ 
passing even the price paid for thath. . 
lavish monstrosity, the Rayburn House i 'x 
Office Building. 1 

Whether the FBI building will also ; 
^surpass Rayburn in sheer ugliness re- ( . 

J mains to be seen, but we do have some j 
'indications of how i^ce will be al-| 

I lotted: 550,000 square feet for files;) 

1 190,000 for administration; 80,000 for ! 

; laboratories; 60,000 for training; 35,000 j ' ’ 
for “domestic intelligence,” and 23,000 1 
for criminal investigation. It’s easy to| 
tell where the priorities lie. | 

I According to architect Karel Yasko, * _ ' 

FBI Director J, Edgar Hoover has or-**^t' 
dered that the executive offices be kept * 
austere. “Evci> Hoover’s office svill be’* 
simple,” Yasko says, assuming—: { , 
soundly — that the Eternal Director will j).! 
still be on the job in 1974 and forever i‘, , 
thereafter. 1 1 

T/tf Washington Post reports that 
plans originally called for the FBI to,!' 
have its own nuclear reactor on the j 
premise? ;/but someone — no one will ‘ ‘ 
say who— killed the idea. The four- 
foot-thick concrete walls, which were 
to have housed the bureau’s atom-.'" 
driven electric generator, have been . ■ 


quietly $cruW>cd from the blueprints.” j ' 
It’s probably just as well. We’re in ' 
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TO 


FROM 


• .. . \ 

UNITED STATES GOVE^^MEN'T 

Memorandum 

Mr. Callahan 
J. P. Dunph; 




DATE: 2/16/71 




SUBJECT: FORMER 

INQUIRY Rri PROVIDING LIVING 




Wtlur* ___ 
Soytr* 

Tet«. Rood , 
Holme* . 
G*n4y , 


r 


ACCOMMODATIONS FOR IN-SERVICE 
PERSONNEL 



Former SAl 


[entered on duty 6/25/34, resigned 12/7/35, 

by letter 2/9/71 advised he is President of Capital Dwelopment Corporation which 
owns land on 9th Street three blocks north of the new ]^B1 Building. He inquires., 
of the possibility of some form of cooperation with FlK which would make possible 
the development of the land as a hotel-apartment project suitable for use in part 
by visiting Agents ^and other Bureau personnel. He states to obtain financing 
in the area where the property is located, commitments of some kind must be * 

I available which wiU reasonably insure payment of indebtedness. | | // ' 

I enclosed a copy of a Washington Post article concerning downtown rOneWal aridy 
a map of the area. The Director note<^ *7 assume we will quarter our agentsi^/<^ 
for in training etc. , at the new academy at Quantico. H. *’ /j/^ 

Agents attending regular In-Service training will be quartered at 
new Academy at Quantico. Only certain specialized schools such as Accounting i\ 
and Administrative In-Service under present policy are hdd in Washington, -D. 

Thus, the greater majority of our personnel coming to the Seat of Government 
for training will be quartered at Quantico and there will be little need for j 

accommodations of the nature suggested by Mr. Sharp. Training of new agents and ^ 
National Academy attendees will be conducted at Quantico and quartered there. 



^ CONTINUED - OVER5^BECORDEDb^ O 

Enclosures /^-7/ MAR 1 1971 


1 - Mr. Casper (Enc.) 
JPD:sjh/>lj 

(3) 6 


REC-145 


e> ') T^ 



L-,,. 


OUT OF SERVICE PERSONNEL BRIEF ATTACHED | ? 



« ’ ' • ' . ' i' ^ ' I ,j 

— — r I --i I [ i.i. i-ii I r ■ I 1 1 1 1 II n — I' — ~ > - - - , - , — ^ ^ — .J ... 




RECOMMENDATION; 


Hiat the attached letter be approved advising! 


]that there 


b6 

b7C 


will be little need for the accommodations he su^ests in view of the new 
FBI Academy at Quantico. 
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QNA( rgiM NO. 10 
«0 COITION 
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UNITED STATES GOVERNMENT 

Memorandum 


#• 


TO 


FROM 


MR. MOHR 


N. P. CALLAHANftf 




DATE: 3-1-71 


Bicliop j, 
l^ennon. 
CciUahAi 
' C»sj)er.: 
Conr»4 . 

D»lbeyj 

FeU„ 

Rosea , 
Tavel ^ 


SUBJECT: PRESIDENTIAL PROCLAMATION 

SUSPENSION OF DAVIS-BACON ACT 
EFFECT OIWEW FBI BUILDING AND 
TRAINING FACILITIES, QUANTICO 




Watters 
Soyars 
Tele. Room . 
Holmes ....M 
Candy , 






Reference is made to the attached memorandum of February 26, 1 1 

1971, from the Department transmitting a copy of Presidential Proclamation J 
4031 which sets forth interim instructions for the application of this proclama-\> 
tion. ^ 

ft f/ < ' 

I spoke to W. L. Lynn Johnson, Jr. , who issued the telegram 
announcing the President’s proclamation as Acting Administrator of GSA 
who advised that basically the suspension of the Davis-Bacon Act means that 
GSA can now award a nd negotiate contracts where the labor rate is less than 
the \mion; rate with potential resultant savings on construction being bid on 
subsequent to the issuance of this proclamation. The Davis-Bacon Act 
requires that where Federal construction is involved the Government shall be 
required-to pay the union rate of wages even though the successful bidder is a 
rionuniohucontr actor and uses nominion mechanics and laborers. 



V As to the effect of this proclamation on the FBI building on 
Pennsylvania Avenue, the solicitation of bids on the superstructure have not 
gone forward as yet and Johnson pointed out that the proclamation should have |S 
no deterrent effect on their going forward when they are ready, inasmuch as § 
the bid form will merely have to be revised to delete all Davis-Bacon Act [P 
requirements contained therein. It is to be noted that GSA had hoped to be able 
to go forward today, March 1, 1971, with the solicitation of bids for the super- 
structure; however, because of review and changes in certain of the final 
architect drawings the solicitatim willno^o imttl/S^et^^ 
middle of March, according to tne 

contacts at GSA. ' ^ 

9 MAR 23 1971 

With regard to the training facilities at Quaritic d" Virginia , whic h 
are currently under construction, you are advised dhat at the^time of this edict 
by President Nixon the bids for the building of the Auditorium Building in the 
new FBI Academy complex at Quantico were being received and due to be opened 
Ithe day ^/gllo wing the President’s Proclamation. This caused the GSA to advise 

Dunphy (OVER) 




Memo to Mr. Mohr (continued) 

Re: JPresidential Proclamation. . . . 
Suspension of Davis -Bacon Act. . . 




the bidders of the iProclamation in order that they might revise or withdraw 
their bids, the resulting effect being a delay in the official opening of the bids 
for the Auditorium Building until at least March 18, 1971. In addition, GSA 
must request funds in excess of two -million dollars for additional building to 
complete the complex as originally proposed. Two million additional' dollars 
would provide for construction of the garage and student services buildings, 
covering the . outside walks and paving of driveways and parking areas. 


The above is submitted for information. 


3/2/71 ADDENDUM BY MR. TOLSON: 

We don't say why we are asking for additional personnel 
throughout the full year of fiscal ’72. 


CT:DSS 
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FROM : 
I SUBJECT: 
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OV£] 


UNITED STATES GOVERNMENT 

Memorandum 




Mr. Callahan 


DATE 


. 3/11/71 


J, P. Dunphy' 


a 



$oy#r§ 


NEW FBI BUILDING. 


Mr. Bill Harris, Liaison Architect, General' Services 
Administration, advises the solicitations for bid for Phase II ft 
(superstructure) of thejj^st-«FSfc^ildi^ are being released'today 
with a bid opening-^d5l6^^5/3^'^ A* copy of the specifications 
(four volumesl'^d ninejaille'tjf^awings (727 sheets) have been 
obtained and ^e being reviewed. 



Phase n (superstructure) will be that portion of the building 
above ground level. The construction presently taking place is 
Phase lA which is to bring building up to ground level. This portion 
is scheduled to be completed in June of this year. 



1 - Mr. Bishop 


> JPDdio 


REOsS 


- // ^0 ! 




S MAR 19 1971 


ri 
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O^llONAt POKM NO. iO Mio^ 

MAV CATION 
OSA OCN. MO. NO. If 

UNITED STATES GO^RNME 

Memorandum 


UNITED STATES GOVERNMENT 



DATE: March, 25, 1971 


I. W. Newpher 


NEW BUIUJING 


TcIkw ». 
jSullivtii- 

Bititop .. 

, Conr«4 M 
> D«lbey _ 
FeU*«, 

G«t«^ 


,C.B. 


W»lter» 

-Soyw* 


Boytirt MM 

Telt. Rcora . 
Holme* uM» 

Cwi4]r .1I.-M.I 


National Security Agency requirements for use and storage of ^ 
cryptomate rials entail certain physical security measures and specifi- ^ 
cations which are detailed in General Services Administration Standard 
Drawings No. 6-15-25A and 28-10-2. ^ 

Concerning the construction of cryptovault for use by § 

Cryptanalysis-Gambling-Translation Section in new building, this is t'4 
to advise that an additional set of above-mentioned'detailed drawings ^ 
and specifications for . our cryptovault construction in new building B 

were resubmitted to GSA architects by Administrative Division on ^ 
March 19, 1971. [2 


ACTION: 


For information. 


1 - Mr. Conrad 
1 - Mr. White 
1 - Mr. Newpher 
1 - Mr. Dunphy 
1 - Mr, Alvarez 
1 - Mr. Bergquist 

GTB:mls 

^0) 


EX-103 
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March 31, 1971 







Mr. Walter 

As sistan t. Commi^loner 
oMce of Construction Management 
General ^r vices Administration 
Washington, D. C. 20405 . 

- T . 'ST-A'-*- VJS *-• ' ‘ 


Re: FBI BUILDING 

WASHINGTON, D. C. 
PROJECT NUMBER 49920 


Dear Mr. Meisen: 


Reference is made to my letter of January 14, 1971, submitting 
this Bureau's comments on the pre -final working drawings for the new 
FBI Building on Pennsylvania Avenue. A portion of those comments 
dealt with the necessity for the deletion of permanent partitions in certain 
areas to permit flexibility of layout and also the relocation of lounges 
and additional doors needed in remaining masonry walls. In furtherance 
of this, by letter January 21, 1971, a set of drawings was delivered to 
GSA indicating those walls which should be deleted. 


Toison 
Sullivan.. 
Mohv 

fiUhco? 
Br^Rnan, C.D 
CallahAn 

Conrad 
Dal,bey 
felt 

Gate 

Rosen 
f avel .. 
Walters 
Soyars 
tele, Rooi 

Gandy 


A review of the final working drawings reveals the majority of 
the partitioning which must be removed from the plans to permit us to 
function efficiently in the areas involved, is still not deleted. To further 
assist your office in this matter, there are enclosed seventeen reduced 
size final d^a^ngs on which are indicated the walls which must be removed. 
Also/attacHed is a tabulation as follows: 





1. Linear feet of masonry partitioning to be removed. 

2. Number of doors by type in this partitioning which 
will be deleted. 


9 ^ 




TELETYPE UNITm 



Mr. Walter A. Meisen 


3. Estimated amount of masonry partitioning 
and doors which may be necessary to meet 
fire regulations. 

4. Amount of partitioning. and type of doors needed 
for other areas. 

5. Number of doors and type needed in remaining 
masonry partitioning. 

In that bids are scheduled to be opened on May 3, 1971| if there 
is anything further we can do to expedite this matter, please advise us. 

Very truly yours, 


John P. Mohr 
Assistant to the ‘Director 


Enclosures IB 


NOTE: Based on memorandum J. P. Dunphy to Mr. Callahan 
dated 3/31/71 captioned "NEW FBI BUILDING." 


i 
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Enclosure to letter to Mr. Walter A. Meisen dated March 31, 1971, from FBI 


1. Linear feet of masonry partitioning to be removed: 

9918 

2. Number of doors by type in this partitioning which will be deleted: 

Left Swing Right Swing Double 

120 114 72 

3. Estimated amount of masonry partitioning and doors which may be 
necessary to meet fire. regulations: 


Left Swing ' * 

Right Swing 

Double 

Partitioning 

20 

20 

57 

590 linear feet 

4. Amount of masonry partitioning and type of doors needed for other areas: 

(Location of this to be provided by FBI when detail layout developed) 

Left Swing 

Right Swing 

Double 

Partitioning 

32 

32 

- 0 - 

2500 linear feet 

5. Number of doors and type 

needed in remaining masonry partitioning: 

Left Swing 

Right Swing 

Double 


144 

139 

30 


NOTE: Net Effect: 




Left swii^ doors: 
Right swing doors : 
Double doors: 

76 Increase 

77 increase 
15 increase 




Masonry partitioning: 6828 decrease 

NOTE: Linear feet of masonry partitioning removed INCLUDEs\hat 

•area where doors are also being removed. This comes td\1134 
linear feet, based on 3 ft. single and 6 ft. double doors, 


OftKXAV r««M NO. 10 MIO. 

MAf l««] tMTKON ;«. 

«SA 0(>1 IE«, NO. ]> 

UNITED STATES GO^RNME 

Memorandum 


UNITED STATES GOVERNMENT 


Mr. Callahan 


V 

FROM : J. p. Dunphj^ 

'■ er ^ 

sutuEOTi NEW FBI BUILDING 


DATE: 3/31/71 


'ir 


YotK>0 >w. 
$ullivVa _ 

jBitbOP 
BrenM», C- 
CUU>i*a J 
C**per 
CO»Jr*4 VAAA 

Ptlbey mm 

GaIa 

Ro.OQ 

T.vol 

Walters _N. 
Soyw.^N^ 

Tete. Swm 
tiolnw* 

K 




During our review of the pre -final working drawings for the new U 
building, one of the things . we requested of the General Services Admini- ^ 
stration (GSA) by letter 1/14/71 was that there should be a reduction in the *7 » ^ 
amount of masonry partitioning in space to be occupied by the Files and ^ 

Communications Division and the Identification Division to permit flexibility 
in layout. Theyy were sub sequently furnished with a set of drawings on which 
it was indicated the partitioning to be deleted and since that time we. have had 
several meetings with GSA explaining our position and the need for this^ g 
deletion. ^ 

At a meeting yesterday GSA representatives advised if a reducW^ze ^ 
set of drawings could be prepared showing the walls to be deleted, there was 
a good chanqe this could be published as an amendment to the bid documents g 
which are currently being reviewed by prospective bidders. Bids are to be ^ 
opened 5/3/71. Attached letter to GSA forwards these reduced size dravdngs g 
along with a tabulation of the linear feet of partitioning and doors to be re- Et 

moved, number of additional doors that will be needed in the remaining B 

masonry partitioning and that 2500 linear feet of. masonry partitioning and 
doors be included, the location of which we will provide GSA when final layout g 
is completed. 


RECOMMENDATION : 


rf 

Tetter 


That the attached Tetter be approved. 
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April 6, 1971 


Mr. Walter A. Meisen 
Assistant Commissioner 
Office of Construction Management 
General Services Administration 
Washington, D. C. 20405 


o 

Re: 501 BmLMNG ' 
r^A|Hn?GK>N,.p. C. 

, PROJECT NUMBER 49920 


Dear Mr. Meisen: 


The final working drawings for the new FBI Building on 
Feimsylvania Avenue have been reviewed and items noted which 
need to be corrected. Attached is a compilation of these items, 
the majority of vliich have been brought to the attention of the 
architects and the General Services Administration on an individual 
basis. 

1 ' I 

It is thought the attached list will assist in an overall picture 
in order that these matters may be corrected. 

Very truly yours, 



V f* n 1 


John 'P, Mohr 

Assistant to the Director > . 

REG-68* 
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Attachment to letter to Mr. Walter A. Melsen dated 4/5 Al from FBI. 


Those paragraphs preceded by an asterisk (♦) deal with items previously 
brought to the attention of General Services Administration. an^/or the 
architects. 


♦ 1. DELETION OF FLOOR DEPRESSIONS FOR CARPET 

All carpet depressions throughout the building should be 
deleted with the exception of the entire area of the Executive Offices 
along the Pennsylvania Avenue side of the building and the Executive 
Dining Room, both on the 7th floor. The area is generally boimded 
by Column lines D and S and 20 and 22. Also.between Column Lines 
C and D and 18 and 20. 

♦2, ALARM.SYSTEM 

This is set forth as Door Monitor System in Section 1655 in 
specifications. As now written, this applies only to the Commimications 
Section space on the 6th floor, Quadrant B. An alarm system is also 
needed for the entrance doors on the 1st and 2nd floors including fire 
exit doors in the stair towers on the 2nd floor. 

♦3. WASTE DISPOSAL 

Specifications Section 1341, paragraph 10. 1 contains a typo- 
graphical error. The capacity should be 1500 lbs. per hour instead 
of 150 lbs. per hour. The same paragraph callsf for a waste sizing 
ring but does not specify the size. It should be amended to call for 
a' 5/16 inc. ring. 

The architectural drawing 5-71 shows an input chute on the 
2nd floor. As there will be no ottice space on 2nd floor, this chute 
should be deleted. Sheet 5-71 does not indicate the doors on the 
entrance chutes are equipped with locks. They should be. This 
same sheet shows the trash chute discharging directly into the 
pulper. This should be reconsidered in view of the probability of 
backup during peak periods. 
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* 4. CRYPTO VAULT, THIRD FLOOR, QUADRANT D 

Architectural drawing 5-109 should show the crypto vault 
as being built to GSA standard specifications, drawings #6*15>25A, 
and 28404!. 

Crypto vault is a workipg vault and thus lighting must be 
upgraded to the level of general purpose office space. 

* 5. CONVEYOR NO. 1 

» I ^ I ■ 1 ^ 

Section 1480 of the specifications should be amended to 
indicate that the conveyor #1 has station on the 4th floor. Archi- 
tectural drawing 5-69 ^oiild also be amended to show this, bi 
addition, drawing 5-69 should be changed in accordance with 
Masonry Partition Removal Drawings submitted to GSA by letter 
3/31/71. 

*6. DEMOUNTABLE PARTITIONING 

Architectural Sheet 5-1 calls for 22, 744 linear ft. of 
partitioning. This apparently Is a typogr^hlcal error and should 
be chained to read 32, 744. 

7. EIGHTH FLOOR FINISH 

Architectural Sheets 3-62 and 3-65 in Quadrants A and D 
should be altered as follows: Portions of Quadrant P which are 
marked assignable area should have finish F*1 and not F-27. In 
Quadrant A the area C -i- 10 ft. to D and 3 to 6+15 and from Column 
Line D to F and 3 to 4 in addition to the area from Column Line G 
to H and from 3 to 4 should be marked assignable area with Hnlsh 
F-1. 

♦8. REST ROOMS AND DRINKING FOUNTAINS 

As sU forth in enclosure to Bureau letter of l/14Al» it is 
requested tl^at the sufficiency of rest rooms and drinidng fountains 
in certain areas be reviewed by GSA to determine if those provided 
are adequate. An additional area to be of concern for sufficiency 
of drinking fountains is on 1st floor in Quadrant B in the area of 
training classrooms. 
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* 9. SECURE TELEPHONE SYSTEM (DRAWING 9E126) 

A. The four triangularly shaped secure telephone closets 
adjacent to stairv;ells in Quadrants B and C should be marked as 
typical of tt.ose located on floors 3 through 7 , inclusive. 

B. Details should be pro/ided to show that 4 in. empty welded 
steel conduit runs vertic^ly from the 3rd to the 7th floor Sj inclusive 
through each of these four closets^ with a pull-out in each on each 
floor, and access into secure duct headers traversiz^ the corridors 
in the front half of the building. 

C. A 4 in. empty welded steel conduit runs from the secure 
phone closet on the 7th floor above the 6th floor communications 
complex and proceeds south in the suspended ceiling of the corridor 
to D/17 + 20* where it turns west to a secure phone closet at E + 16* 
and 17 + 16*. This portion of conduit is marked "Typical** whereas 
it applies only to the 7th floor. 

D. Due to the sensitive nature of the commuidcations center, 
it is essential that the proper filtered circuit breaker panels be 
utilized in the secui’e phone closet on the 6th floor. These filtered 
circuit breaker panels shall consist of approximately 20 bircuit 
breakers and single phase 60-amp filters all contained in a single 
radio frequency interference enclosure. The panels shall be: 

Filtron Company 

FDB*13A*2N or 
Filtron Company 

FCB43A-3 or 
Genistron Company 

GFP-7100-2X50-1-B or 
Genistron Company 

GFP-7100*3X50-1-B or equivalent 
Number of circuits contained in each panel not critical. 

Inasmuch as it is necessary to identify the panels by brand 
name in order to be sufficiently specific, it is requested they be 
Usted as above with the *V)r equivalent*’ alternative. 
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10. MORGUE 


Room 3655, 3rd floor, must have capability of being 
washed down with steam. The controls for this wash down should 
be outside the room. 
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1 - Mr nr ad 
1 - Office 7133 
1 - Mr. Alvarez 
1 - Mr. Johnson 
DATE: 10/3/69 


SUBJECT: REFERENCE FIREARilS COLLECTION 
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A snail arns carrousel storage systen has been 
approved and has been ordered fron the JerVis B. Webb Conpany, 
under purchase order 87293, to house the Reference Firearns 
Collection. 

The architects ha^^advised that the ceiling of the 
Laboratory space in the new FBI Building has now been lowered to 
nine feet. The lowering of the ceiling height has necessitated 
^a change in the original design of this carrousel. The carrouse 
is being ordered for use in our present location; however, we* 
will use it in the new building. The lower ceiling height there 
will require that the drive unit for this systen be changed fron 
the standard unit to the "low profile" unit. The "low profile" 
unit will cost an additional $900.00. 



itN 

V 


In order to provide for the expansion of the Reference 
Firearns Collection in the new building additional carrier panels d 
can be added to the carrousel. However, the nanufacturer cannot ^ 
guarantee unifornity of design or color of future deliveries of ^ 
these carrier panels. The additional panels needed for the ^ 
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PORM NQ. 10 
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UNITED STATES GO 
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Memorandum 


Mr. Callahan 
J. P. Dunph;^!^ 
NEW FBI BUILDING 



DATE: 4/I9/7I 




T^vtl 

,Soy«r* 
T?I», Room 

Gui4y 


The General Services Administration Construction Superintendent,. 
George Colfegenious,and his Supervisor Harry Bokow have been contacted 
to insure they were aware of information concerning the forthcoming 
demonstrations in Washington, D. C., and to determine what protective 
measures GSA intended to take -with respect to the construction site. 


On 4/19/71 Mr. Ira R. Meyers, Federal Protection Division, 

GSA, Code 13, extension 23185, called to advise he had surveyed the 
construction site last week and also spoke with the Blake Construction 
Company Superintendent. Mr. Meyers advises there are no items such 
as brick and gravel immediately available to any potential demonstrator 
and that the Blake Company has a night and weekend watchman on duty who 
patrols the site. 

According to Meyers, GSA will rely on the Metropolitan Police 
Department in the event of any demonstration and that technically the site 
is under the control of the Bl^e Construction Company and GSA has no 
jurisdiction to physically patrol it. 



SAC, WFO has been instructed to alert the appropriate Metropolitan 
Police Department precinct to the very inviting potential of the new building 
as an area of demonstration. 
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UNITED STATES GO^RNMENT 

Memorandum 



pBrenoan, C.D 


= 'Mr. Callahan date; 4/19/71 

<t.i« - - 

Ko»en 

T.V.J 

from ; J. P. Dunphy^Jt 

^ Room , 

SUBJECT: NEW BUILDING 

Bill Harris^ General Services Administration Liaison Architect, ^ 
has called to advise the original bid opening date for the bids on the 
superstructure for the new building which had been scheduled for 5/3/71 
is being extended to 5/27/71. 

This additional time is needed by GSA in order to permit them 
to get additional drawings and other material into the hands of the bidders 
and still give them sufficient time to review the material and prepare 
appropriate bids. 


Ca.pe^ ..M 

Coarai 

Dalbey - -t 

IF«lt 

ft*'* - - 

Ro»en r ri r 
T»voJ 
Walter. 
SoyM. 

Tele, Room , 


For information. 
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1 -'Mr. Bishop 
1 - Mr. D. J. Brennan 
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April 21, 1971 


Mr. Lawrence^^By^peel /|yA|^ 

TSershey Medical Center 
Hershey, Pennsylvania 17033 

Dear Mr. Speel: 

I received your letter of April 16th and in response 
to your inquiry, the FBI building presently under construction will 
Jje bounded by ^ee of the streets which form the perimeter of our 
present building. These are 9th Street, 10th Street and Pennsylvania 
Avenue. However, the new FBI building which is directly across 
Pennsylvania Avenue from our Headquarters will be bordered by 
E Street on the north. 

, V 

I regret that we do not have any material" concerning 
the new structure which we can send you. > 

Sincerely yours. 


' mailed lU 

ftPlilZ 11971 


Bdgai: Hoover 

John Edgar Hoover 
Director 


NOTE: No recbrd J^flles Identifiable with correspondent. 
^WE:amw. (3)' , 
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Box 1241 Hershey Kedical Center 
Horshey Pennsylvania 17033 
April 16, 1971 


Departnent of Infomation 
Federal Bureau of Investigation 
Washington, D.C. ^510 




-yScx / / 


Sirt 


Could, you please provide m with information as to the location 
of the FBI building that is currently being constructed in 
Washington, D.C. What streets will border this edifice? Any 
otter data concerning the plans for this structure of the future 
that are available to the public should be greatly appreciated. 
Thaxik you for your anticipated acknowledgenent . ' 


Sincerely, 



Lawrence F. Spee 



i 
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UNITED STATES GO^NMENT 

Memorandum 


Mr. Callahan 
J. P. Dunph£^ 
NEW^^, BUILDING 


DATE; 



4/21/71 


Tol»o» 

SulUvu 
Mohf 





My memorandum 4/19/71 advised the General Services 
Administration (GSA) had extended the bid opening date for the supers 
structure from 5/3/71 to 5/27/71. 


In this solicitation to bid the GSA asks for price on three 
completion times, 2 years, 2 l/2 years,, ^d 3 years. Bill Harris, 
GSA Liaison Architect has furnished us on confidential basis a copy 
of a letter dated 3/25/71 (attached) to Arthur F. Sampsonj, GSA 
Commissioner of Public , Buildings Service, from* John A. Wacker, 
President of tte J. W. Bateson Company, Inc. , Dallas, Texas,, and 
Sampson’s reply to Mr. Wacker dated 4/12/71 (attached). 


In his letter Mr. Wacker states the request for bids on 
different time allowances could lead to serious problems with the 
government and the bidding contractors. He points out one contractor 
could be low bidder for one time and another contractor could be low 
bidder for another time and the award could then become a political 
football’ getting the General Accounting Office involved, delay award, 
and cause GSA and the low bidders considerable unnecessary effort. 
He points out the two year time span is too short when.the Washington 
labor and weather conditions are considered. 



Mr. SampsonDuhls reply advises they have found the 
requirement for three bid times on our new builchng is severe and that 
GSA was amending the specifications to require only two bids. Pre- 
sumably they are dropping the two year period. 



Bufiles contain no identifiable derogatory information on 



V 




D;,^Tr3ESO»a>^ <oo>ivj:jF>*-i^x<r':3ir, j:.3>to. 

.^.'™ J ’A SUSSI DIARY or CENTtX CORPORATION 

J P. O. BOX 20677 ■ 10150 MONROE OR, ■ OALUAS. TEXAS 75220 “ 214 357*1891 

March 25, 1971 


Mr. Arthur F. Sampson, Commissioner 
Public Buildings Service 
General Services Administration 
18th and F Streets, N. W. 

Washington, D. C. 20405 ‘ , 

* 

Dear Commissioner Sampson: 

We are planning on submitting general contract bids for the Social Security 
Building in Baltimore and the F. B. I. Superstructure. Both bids have a provision 
for bidding under different time allowances. We believe this could lead to serious 
problems, both, for the Government and for the bidding contractors. Here is why: 

1. There is no criteria for award. One contractor could be low bidder for 
one time and another contractor low bidder for another time period. 

The award could then become a "political football", even get GAO in- 
volved, delay award and cause GSA.and the low bidders considerable 
unnecessary effort. 

2. For both projects the low time period shown is too short when the ^ 

Washington, D. C. labor and weather conditions are considered. We \ 

doubt that even using the acceleration procedure of multi-shift, which , ^ V/'., 
would be extremely costly, would be productive. We presently have five 
projects underway in the Washington area and have an. extremely difficult 

time in obtaining sufficient men for certain crafts for one normal shift. ' 

It would be impractical, if not impossible, to obtain sufficient men for 
the kind of acceleration required to meet the short-time construction 
period. Thus, if the Government paid any premium whatsoever for the 
short-time periods, it is our very sincere belief that this premium cost 
would be wasted since the contractor woul^ not complete the project 
within the short-time period. 

, 3. ■ If the Government paid extra for acceleration, other contractors in the 
area would have claims against the Government because those other 
contractors would be damaged by the one accelerated job pulling men 
. away from the jlr job. ' 

VI..,; '.u ..A'. ■ ■ " // /•;* 

V*- ■' ■ . iv> 4.- " 


* .1 ‘ ^ * 




Mr/ Arthur ■«F. -SEmpso^kCoirimissioner 
Washington, D. C. -> 

i 

4, You cannot imagine the increased complications in preparing a bid when 
there are two or, three time periods and corresponding base bids. A 
completely different bid would have to be prepared for each time period. 
Different subcontractors could be low on different base bids, making it . 
necessary to list different subcontractors for each base bid for the same 
, ■ item of work. The F. B. I. bid has 11 alternates, all of which 'would 

have to be figured three times for the three base bids. Already, preparing 
a bid under today's conditions of sub-bidders frequently submitting bids 
within the last hour (sometimes ; within 'the last 10 minutes) is an unbeliev- 
ably hectic procedure. Having'to work up an extra one-or two^base bids 
* will greatly increase the possibility of. error frona the standpoint of the 
bidding contractors, * 
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March 25, 1971 


5.' 

4 


t * '* 

Listing a contract time that is; too short can seriously mislead subcon- 
tractors and suppliers who cannot determine a realistic construction time. 
Without question it is today takingmorettime to build a biuilding than it 
took in the past because of labor conditions. When too short a time is' 

against the general 
7 ^ 


estimated costs overrun and subs' stert filing claims 
contractor and the owner. ^ 


■ f 


We hope you will take this letter in the, spirit in which it is intended; counsel, rather 
than criticism. Having built the;federal office buildings in Baltimore, Boston, 
Cheyenne, Los Angeles, Cincinnati; "Oklahoma City,. Omaha and Huntington, plus 
five contracts with GSA for buildings ^in' Washington, we feel we can counsel as an 
authority. Your consideration in changing the bid do‘cuments to eliminate. all. but one 
reasonable time period or, at the very 'least', to giving^the' Government's criteria 
for the basis of award will be very mdch appreciated. , 

'' X , ' 

Very truly yours, » 


J. W. BATESON company; INC. 



JAW:mlm 


I 


i . 
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Mr. .John, A. Vl&ck&v 
Frcsificnt 

J« V/* Batoson Company, lac, 
P. O. Bo:c 20677 
10150 Moaroe^Dr. 

Dallas, XX 75220 

Dear Mr. Packer: 




Than!< you.jfor your thoughtful letter of March 25. It wao acccptotl^- and 
is still being reviewed - in the context o£ ’’counsel, " as yon have 
suggested. 

As you know, wc'did amend the Social Security Building specification to 
increase the construction completion time. Vie regret tliat you were 
unable to bid on tliat project. 

la regard to the other points of your letter, v?e didn't find similar 
grounds for total agreejoent, Y/c did determine, however, tuat the 
requirement for three bids cn a'^froject of t!;is complexity is s overs. 
Accordingly, we are amending fcJio FBI specification to require only two 
bids. YVe expect to issue the amendment in the very near future. 


Vie appreciate your writing U3 on thla matter and hope that you v/iU fesl 
free to offer further suggestions for impro'-’ing our contracting techniques. 
V/e looh forv/ard to»yonr continued participation in our ccnctr action 
program. 


Sincerely, 

tf 


CC: Official file - ?CF 
’Samps on (?) , Fr ice iio'us h(PM) , 
Melsen(PC), DUHX(FCC), Begga^CG), ’ 
Harris ( PC Jh), ‘ JORGFXSBisr( PCDK) , 
Burns (PCCP) Corres. ControP(PLC) 
10X931 due 4/8/71 


PCC?:)RSBurns:meh 4/9/71' x-4103 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr. Callahan 


DATE: 4/28/71 


FROM : J. P. Dunphj 

SUBJECT: ^EW FBI BUILDING 

DEMONSTRATION ACTIVITY 



G«n4y r r- 






At 11:20 a. m. today a call was received from an individual 
requesting. the telephone number of the construction superintendent , 
at the new FBI Building on, Pennsylvania Avenue. Ue was referred to 
General Services Administration (GSA), Public Information Off ice^^ 

o 

Whelr*€i8l;gdjWhy he was calling, the individual said his<name 
was Brother Johiu^Sltl^a^ from St. Francis Priory, Carmelite Order, 


Hare^od Road«‘N.'D.. Washin gtoru u , 0. He and two other 'brothers 
intend to visit the construction site tomorrow, Thursday, to pass 
leaflets, out to -the workmen and then attempt to have lunch with them at ^ 
the. site on Friday. Sullivan said he wanted to talk to, someone in-authoruy 
at the site to get permission to 6o this. ' / 

1 1^^ 

The above information has been furnished to Washington Field ^ 
i Office who in turn are notifying GSA. 
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Memorandum 


1 - Mr. Conrad 
1 - Mr. Griffith 


4 ^ 




FROM 



DATE: 5/4/71 



SUBJECT: 


W. -D. Griffiths ^ » 

POSSIBLE THREA T TO'N E^EM 


BUILDING SITE 


Laboratory employees 


During th eir lunch period today. ^ approximately 3: OiP^ 3- 10:p. m. , 



end 


were 


walking on E Street between uin ana iuih aiongsidelthe new FBIjbuilding site. 
Approximately midway between,9th and *10th!they observed five disrepu^ble 
looking ’!hippie"typei^ who seemed certainly, to ;be. among the group currently 
dembnstratingj'standing and-peering at the. construction. As the girls. passed 
.them thdy heard speculative reference that bombs thrown into the open shafts 
^ 3:00 al nu',. in the morning could effectively blow the entire construction. 
SJince^these^people, all-male, had their backs to our employees they-were not 
inCa position'to. obtain detailed descriptions and could only, note that. two wore 
green y^igue-type jackets and dark trousers. All had* long hair and .were most 
disreputable in ^pearance. The girls proceeded immediately back to 'the office 
and advised me concerning this niatter. L immediately, accompanied them back 
to the place on E Street where they had observed these' individuals, -however, 
there was no one in the area whom; they, could identify , as being the "hippies" 
referred to earlier. 





I have closely questioned^ 


and 


concerning 


b6 

b7C 


the description of these people, however, the-factHhat they could only'observe 
them from, the rear and the great similarity of . hippie attire caused pur employees 
to feel that they would have great difficulty, in identifying any, of these people if 
they were to see them again. 


I I have advised Supervisor] | Administrative Division, 

concerning this incident and he assures 'he will pass: along the information to 
Washington Field Office.** 7^ / 

ACTION: None. sFor ihforination./ ^ ^ - - , — ^ ^ 


1- Mr. Sullivan 
1- Mr. 'Mohr 
1 - Mr. Rosen 


' '*.'1 

♦ ^ Jl 
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GSA Central 
Control Center, advised 5-4-71^^,^^ 



advised 5-4-7i. 


l and Inspector 
frotection Force 
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UNITED STATES GOVERNMENT 

Memorandum 


■TO : Mr. CaUahan 
FROM ; J. P. Dunphj^^ 

SUBJECT; new* ]^B1 BUILDING 



PATE: 5/2A/TI 


TolMm 

$ulli^i 



Tel*. Room , 
Helmet > 
C»n<ly. 


The bids for Phase II (Superstructure) of the new building are 
scheduled to be opened at General Services Administration (GSA) on 
Thursday, May 27, at 2 :00 p. m. The current appropriation for the . GSA 
contains $69, 800, 000 for this award. 


The bid opening will be covered and you will be advised as soon 
as the bid figures are announced^ 




^ ' 

1 - Mr. Bishop 


. JPD&o 
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M 

Memorandum 


UNITED STATES G< 


RNMENT 




Mr. Callahan 




DATE: 


FROM : J. P. Dunph; 


SUBJECT: FBI BUILDING 

BID OPENING - PHASE n (SUPERSTRUCTURE) 



This afternoon at the General Services Administration (GSA) bids, 
were opened for Phase n (superstructure) of the new FBI Building. There 
were two bidders,, the first the Blake Construction Company, Inc., which 
concern is presently working on Phase lA scheduled for completion the 
latter part of next month. The second bidder is a joint venture consisting 
of the Hyman Construction Company, Bethesda, Maryland, and tiie J. W. 
Bateson Company of DaUas, Texas. 


Blake was the low bidder overall and the followingjis a tabulation, 
of the bids which callior completion times of 2 1/2 vea r&j f900 ca l PDdflr^afly j<j) 
fn d S.years (10,50 cal eiid^davs). In addition^ fe^^ere 13-a^^ 
requirin^igids under &ese two completion times, that is, 2 1/2 years and 
3 ye^s. M alternate gives price on items not in base bid, ' 

r» 

BJD - 2 1/2 years 

m 

B^E Bi 6-- 3 years 


BLAKE 


HYMAN & BATESON 


$69,838,000 

$68,338,000 


$80,000,000 
$70, 970,000; 


It is noted that on the following alternates, the Hyman & Bateson 
joint venture did not enter a bid for completion of the alternates iii the 2 1/2 
year time period but only for the 3 year period and also the Blake Construction 
Company listed the, same amount for each alternate for both 2 l/2 ‘year period 
and 3 year period. The following is a list of the alternates with the bids 
from each: * = 


BLAKE 


HYMAN & BATESON 


ALTERNATE A 
Venetian blinds 


t » 






.$35,000 

ex-113 IX sbjun 2 


1 -^Mr. Bishop 
rPDdko (3) 
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' Memorandum to Mr. Callahan 

Re: NEW FBI, BUILDING 

BID OPENING - PHASE H (SUPERSTRUCTURE) 



BLAKE 

HYMAN & BATESON 

ALTERNATE B 
Air conditioning control 
panel 

$260,000 

$246,000 

ALTERNATE C 
Pneumatic tube systems 

$360, 000 

$390, 000 

ALTERNATE D 
lighting fixtures 

$3,300,000 

$3,450, 000 

ALTERNATE E 
Mail conveyors 

$150, 000 

$146, 000 

ALTERNATE F 
Resilient floor tile 

$415, 000 

$435,000 

ALTERNATE G 
'Dirbine emergency 
generator 

$230,000 

i 

$250,000 

ALTERNATE H 
Confidential trash 
disposal system 

$65,000 

$50, 000 

ALTERNATE I 
Courtyard fountain 

$385, 000 

$340,000 

ALTERNATE J 
Pathological incinerator 

$25, 000 

$22, 000 

ALTERNATEIK 
Spray booths 

$53, 000 

$37,000 


- 2 - 


Memorandum to Mr. Callahan < , 

Re: NEW FBI BUILDING 

BID OPENING - PHASE H (SUPERSTRUCTURE) > 

1 t 

ALTERNATE L , BLAKE HYMAN & BATESON 

Sealed air conditioning 

units): . $425,000 $565,000 

(GSA and the architects will choose between this alternate 
and alternate M) 

ALTERNATE M 

Open air conditioning 

units $525,000' $600,000 

The above alternates for Blake total $5« 703. 000 if Alternate L is 
chosen and total $5, 803, 000 if Alternate M is chosen. 

GSA has 60 days within which to award the contract and normally 
in one of this size would set aside 5 million for what they call reservations 
^d contingencies which is an amount to provide for unexpected cost increase 
items. There is also an additional 4- milUon to be added to reservations for 
elevators for a total of 9 million. Thus, if the 3 year bid by Blake is accepted 
and their cost of alternates is added to it along with this 9 million, the total' 
comes to $83,041,000 which amount is $13, 241, 000 over the $69,800,000 

( .^propriation for Phase II. Approximate total cost_of building would be 
$f 15, 8 19, 000,' 

We will maintain contact with GSA to determine their decision with 
respect to awarding the contract to Blake and then(.|^ing to Congress for 
the additional funds necessary. 


RECOMMENDATION : 




For information. 


l/6 t -S -Wffi 


.(Rev. 9-27-66) 

• 

• 

m • 



OFFICE OF THE DEPUTY ATTORNEY GENERAL 
Legislative and Legal Section 


^^jllver to: 

FBI 

DATE: JUNE ^ 

ATT: Mr. Bishop 



HR 8196 


ADVISORY UNITS: 


FBI 


I Reporting Unit please prepare report addressed to: 


BUDGET 
S. CCMM. 


H. JUD. 


S. JUD. 



I Mr.BrermanCD. 
Mr. C*llahan_>_ 
Mr. -■ 

.Mr. Conra(J,«__ 
Mr. 

Mr. F<>lt ' . 

Mr. Gale 

„Mr. R6«en 

Mr. Tavel .- 
•Mr. Walters 
Mr. Soyara . . 
Tele. Roo m. 



M 


H.I.& F.C. 



HOUSE COMMITTEE ON PUBLIC WORKS 


Advisory Unit please prepare memorandum to : 

Reporting Unit, copy to Herbert E. Hofltaan, Room 4117, Main Justice Bldg. 

Deputy Attorney General, Attn, Herbert E. Hofftaan, Room 4117, Main Justice Bldg. 


Advisory Units please respond In time to permit Reporting Unit to comply vlth 
deadline of : 

^ 30 days 15 days 


Department File No . 

44-2-01 



Return Attachments 












'*■4 


r' 

* 1 V 

» ‘t ^ 


Sil^6b 

CReV. 12-4-69) 

• 

DEPARTMENT OF JUSTICE ^ a 

t , t ^ 

TO 





REMARKS: 


Q ATTORNEY GENERAL 

Q EXECUTIVE ASSISTANT 
r~1 OFFICE OF PUBLIC INFORMATION 
Q DEPUTY ATTORNEY GENERAL 

r~1 EXECUTIVE OFFICE-U. S. ATTORNEYS 

D EXECUTIVE OFFICE-U. S. MARSHALS 

□ SOLICITOR GENERAL 

Q ADMINISTRATIVE DIVISION 
Q LIBRARY 

□ ANTITRUST DIVISION 
D CIVIL DIVISION 

D CIVIL RIGHTS DIVISION 


D COMMUNITY RELATIONS SERVICE 


D CRIMINAL DIVISION 
Q INTERNAL SECURITY DIVISION 
Q LAND AND NATURAL RESOURCES DIVISION 
Q TAX DIVISION 

QlAW ENFORCEMENT ASSISTANCE ADMINISTRATION 

Q OFFICE OF LEGAL COUNSEL 
r~1 BUREAU OF PRISONS 
□ PEpei(AL PRISON INDUSTRIES, INC. 

[0FEDERAL BUREAU OF INVESTIGATION 
D IMMIGRATION AND NATURALIZATION SERVICE 
Q PARDON ATTORNEY 
Q PAROLE BOARD 
D BOARD OF IMMIGRATION APPEALS 
O BUREAU OF NARCOTICS AND DANGEROUS DRUGS 

Q ATTENTION: 


O r~l NOTE AND RETURN 

f~l APPROVAL □ see Me 

f~l ReCOMMeNOATION Q] PeR CONVeRSATION 

□ coMMeNT □ AS ReouesTeo 

f~l NeCeSSARY ACTION □ NOTe AND PILe , , 

□ YOUI INrOIMATION D CALL MB . V 

□ ANSWER OR ACKNOWL* 

eoGE ON OR sepoRe 


a PRePARe RePLY for 
THe SIGNATURe OP _ 



IS 








^2 d CONGR^S 
Tst Session 



H. R. 8196 


TIIE IIQU.se OlMUiPKE^ENTATIVES 
May 10,l97t 

Mr. Collier introduced tjie followinj; \yhich was I'cferi'ed to tjio Coin- 

initteo on Public AVpiks 


A BILL 

To name the now Federal Bu^ Investigation Building 
the J. EdgarJ ^over Building. 

1 Be it enacted. hyAhe, Senate and House of Bepresenta- 

2 tives of the United States of America in Congress assembled, 

3 That the building assigned Genera! Services Administration 

4 project number 49920 located on Pennsylvania Avenue in 

5 I^asliington, District of Columbia, shall be named upon com- 

6 pletion the “J. Edgar Hoover Building" in honor of the 

7 present Director of the Fcdeiul Bureau of Investigation, J. 

8 Edgar Hoover. Any reference to the General Services Build- 

9 ing, project number 49920, upon completion, in any law, 

10 regulation, document, record, map, or other paper of the 

11 United States shall be deemed a reference to such building 

12 as the “J. Edgar Hoover Building". 


I 


92* CONGRESS 
1st Session 


M R. 8196 


To name tfie new Federal Bureau of Investjga' ; 
tion Building the j. Edgar -Hoover Build- 


ing- 




■ By Sir. CottiE R: 

■ Mav. lO/mi 

Reletted to. tbe C<»»ialttee oni Rublic Works;. 




■ ^ 





^ y Q€ y'P 


I 






Office of the Deputy Attorney General 
Legislative and Legal Section 


6/7/71 


Director, FH //,Xo /I * 7 ^ 7 ' 

BEC-41 ' 

Reference is made to your Form G-7 dated June 3, 1971^ 
concerning captioned bill, Department File No. 44-2-01. 

This Bureau has no comment to make with respect to HR 8196. 


.NOTE: Based on memerandum Dunphy to 
Mr. Callahan dated. 6/4/71. papja^e^NEW FBI 
BUILDING - JOHN EDGARvROOVER BmLDlHG; 
HR 8196” r*’— *■'” 


1 - Mr. Bishop _ ■') J • 

1 - Mr. David W. Bowers V. ‘ 


' ' ( C\J. >■ 

5 V 









QfTiONAb MO. JO 

MAY If 42 COiTtOM 
OSA OCM. SCO. MO. 17 


UNITED STATES GOVERNMENT 

Memorandum 


TO 


Mr. Tolson 



DATE: June 12, 1971 


FROM J. P. Mohr 


o 

SUBJECT: new EBI> building. 

pennsycvSnia'avenue, n. w. 

\ 



c**pe' 

Coi>f»d 

D»ibey 

Ros«ii . 

T»v*l 

W*lters 

Soyw*, 

8e»v« 



Mr. Larry F. Roush, Assistant Commissioner, Operating 
Programs, General Services Administration (GSA), . telephonically advised 
the writer last night that he wanted to alert us that GSA was planning on 
f making the award of the contract for the superstructure of our.new 
building across the street on Monday, June 14, to the Blake Construction 
Company. 


Roush further advised that the contract being awarded will 
not provide for full completion of the superstructure within the funds 
currently available. He did state, however, that through savings by 
GSA from other projects they will be able to provide'for the necessary 
items to complete the building and if necessary, they will go to Congress 
for any funds over and above those they can obtain from. other savings to 
get the necessary fundings to complete the superstructure. 




This current information'with regard to the new building 
is'being incorporated in the material- sent to'the Director today for his 
use before the Senate Appropriation Subcommittee on June 24. 


The above is submitted for information. 


JPM-.dls 

( 7 ) 

1 - Mr. Tolson' (Sent DirecD 
1 - Mr. Bishojp (Sent Direct) 
1 - Mr i Caliban (Sent Direct) 
1 - Mr. 'Dunphy 'i| (Sent Direct) 


gl-lOS 


® JUN 14 ,97, 



PniOMfk POftM^Np.f 0 
MAY It A CMftpM * 
OSA GCN. «fO. MO. >7 


UNITED STATES GOVERNMENT 

Memorandum 


Mr. Callahan 


DATE; 


6/9/71 


■■ D. J. Brennan, |J, 

sUBjEcr7!^CUEEEiaL'SjCPyRTJ3ARAGE,JXX;Aaaa3- 
AT REAR OF FBI ANNEX 


•P^ 

a 


Tot ton 
Sullivw , 


C P 

CaldiHu 

CMper^ 1 1 .... .. 

Conrad «» ...i 
Palbey ,, . 

FoUji ....... .....I...... 

Calo 

Roaen 

Tavol 

W altera - - - ■ 

Soyara 

Tele. jRoom 
Hotmea : ^ WZX -~ 
[ Candy 

Ml, Beavot 


The June 9, 1971, edition of the Washington Post Times >Herald 
carried an article, the last of a three -part series on the iFBI, by.W'alter Pincus. 
He wrote that a brownstone residential building across the street trom the FBI 
Cryptanalysis Section was listed by the General Services A^dministration (GSA) 
as a place where FBI operations were maintained. The Director inquired ’’just 
what is this? H. " t * ' 


The building referred to by Pincus is believed to be the'Ruppert's 
Court Garage which' is located behind 203 and 205 Third Street, S. E. This 
building cannot be approached by oiher than using Ruppert^s. Court. This building 
is Government-owned and has been occupied by this Bureau since February, 

1961, when we occupied the building housing the Cryptanalysis - Translation 
Section at 215 Pennsylvania Avenue, S. E. , the FBI Annex. At the time we 
moved into the building on Pennsylvania Avenue the Ruppert's Court Garage was \ 
empty and unused. Because we were the agency having space closest to this 
empty building, GSA offered it to the FBI for its use. We have used this building \ : 
since that time for storage of materials and supplies and for some employee 

EXIOI 1 

It is apparent that Mr. Pincus o bserved a brownstone residentia l ^ 
building^a t 203 Third Street, S. E. , an d not the smc e which is currently ^ 

assigned to the FBI which is behind the aforementioned residence. « «»m wm 


For information. 




f£C.0-C*rf»HVH 




• IJUN w myid 

^ "f 


d - Mr. Bishop 
DMGijldW. ; ' ^ 

(3) ' i ' 

67 JuN 1 8 


m 


r ^ I f I 


0-19 (Rev. 2-2-71) 


i/Kd^ 




-t 





■;f^} -• 

■‘iV '• ■ 



Vu-. 

1 >, 



Lcsvof thrtt CTticles > ^ 

■ By.Waltef^^ cus ft'v 

, '. ' Ssemi t« Tb« Ni^Tjji't»n>o,t i 
j' When the Federal Bureau of 
_• Investigation’s new headquar- 

■ tors building J$ completed in 
• 1974 it ’will be a crowning 
^fmonument to jr. Edgar Hoo- 

Iver’s 50 years ‘as FBI- direc- 
' tor. ,, . 

The huge' strueture is ex- 
Ipected; to' be called "The J,' 
Edgar Hoover Building.” 
-With the cost esiimated fit 

■ »$102.5. millioh,.it will be the’ ■ 
most expensive government^- 
building ever erected ‘‘in* 

.Washington. ' - i' 

It will dominate the 
Pennsylvania Avenue -^Inau-, 

■ gural parade route from the’ 
White House to the Capitol. 
'Symbolically, its eleven 
stories win .dwarf- the- 

I nearby headquarters of its, 

( bureaucratic parent, the De-f ^ 
partment of Justice, a mere ; 
.seven stories high, whose-,' 
boss, the Attorney '‘General, / 
theOTetically.' presides over. 


Br^rmsin, C - 

/yJ^^^EJallahan -JiC 

Casper 

Conrad 

Dalbey 

Felt 

Gale 

Rosen _ ■ - 

Tavel 

Walters - ■ ■ - - 

Soyaxs - 

Tele. Room 

. I » ■' ‘‘1 ‘ '■■1 - ~w • — — * ’■»* f.. 


I’l' .. JSini^ Jm perlal Rome e m-* I 
L barked^ oh its HrsT'public 
I works spree, there has been ■ 
'V'in the Western world some 
’ ‘ relationship between ■ ■ the 
. ' scale of official buildings - 
. and the importance of their 
.1 ,, occupants. 

' 1 In this sense, perhaps. tbe>' 
;'rJ. Edgar Hoover Building" 

, —lf.it is called that— testi-’ 

I ’..fies to the extraordinary sta- 
I ' (ture held by director Hoovct . 
in the esteem . of Congress . 
and American folk values. 

This detailed public glinv' 
f '.pse of the new building, was 
' compiled from a complete 
'• set of blueprints •, obtained . 
through official government 
, -.sources. ■ 

■it ’ The structure .will be ex- | 
ceeded in square footage <2.4 ' 

' ' million gross square feet) on-,; 

' ly by the Pentagon, and the 
jv Rayburn Congressional Of-, 
fice Building. Its $102.5 mil- ' 
, I lion estimated price exceeds.! 
^'ithe $95 million Rayburn ; 
■'"r Building cost of ten. years 
ago. (The Rayburn Building,' 
,.'*say ' government- officials,; 

[might have topped the FBI 
>' ^buil ding ’s .-cost ■ a t_.ciirre ntv 
ji! -nrlfegs ry'r 


J 


EX 101 

-tej3 


The Washington Post jCi ^ / 
Tiiaes Herald » »- ^ 

The Washington Daily News ___ 
The Evening Star (Washington) . 
The Sunday Star (Washington)... 
Daily News (New York) 

Sunday News (New York) 

New York Post 

The New York Times 

The Da^ World,, 

J^I&Ls^eet Journal — 

•The National Observer 


CtJUHlf'tSW 


$ World , 




yir ^9/'^ 

oYJUN 


'"'f , 

■ ' ‘it 


n ri 




■t* 


i bids ' forl.£e.c:tr^ ■ ' ‘ f’ 

tion'olt tfie building’s $up«r- , 
structure were, opened Isst > • | 
' *rhursday, only two contrac- 5 _ 

tors b»d rnsde proposals- ; ,, J 
Low bidder, at $63 million.; ,| 
was the Blake Construction , , > i 
Co. of Washington, whieh Is.. , 

" now finishing the first base-, ; 

ment level. (The rest of the 

i $103.5 mllUoa Is accoynWd' 

, for. by. the cost of the huge. ' 
basement, architects’ - fees' 
and other Items). , ‘ ! i . 

- , The Blake superstructure ; . 

■ bid was based on completion^- ■ 

' of the building within three ^ , 
ycsrs, vrhichp if icccptcdt ‘ < 

' • would delay occupancy untile , 

'1X974. .'At that time, dirertorv ^ 
iHoover will be close to 80 a 
' ' years old and In ' hl$ ' 50th \ 
year of service- ‘ ' 

The- most recently, built ; 

' federal office ■ buildings ap- ^ 
Iproaching the -size of the.; 
IFBI structure,' the 1.9-mil* 
s lion-seuare-foot ‘ ' Forrestal-t , 
Building finished last year, ' 
cost' .about' 45 per -cent', as 5 
w .much. ■ ' ' 

■ Some of the, cost and'’ 

» square footage will ■ go for 
’i • amenities on a • par with •*,( 

those Congress traditional 'J 
V ' lavishes on itself: a 700-seat -j 
theater and auditorium; a., 

‘ complete' medical' center; a;.,, 
; i Iwo-story basement gymna- . 

: ’’slum with basketball court, 

; and . exercise ' rooms; photo-f 
graphic studios and labor^ i 
tories for producing^^stul,-! 

' afid-moviAg pictures as well ■, 
U‘. 

as^!a-Jiltij ' librax^^^^Ji^J^h ,■ 

■ houseTlTpublishing .facility, | 
capabli" of spewing out pub-^ 
ilieatibns ‘ of all ' varieties.^ 
from ,..the' 'FBI’S “mostj 
! wanted” posters , to such| 
pamphlets as “What. Young! 
People Should linow - About ^ 

The. top floors. ’ in ,the.| 
‘‘towcr”> - section . facing 
„;Street,f will boilw'.thc bu-S 
4‘reau’s- Identification (finger- 
1’‘print) '■ Division.' iThere ;are>J 
• 74'more '^thsirv- 200. ’ t 


f ^ ^ -kl' 


I, March tthat - a consoiiaai on s 
1 and , purging project would | 

3 be undertaken to 

I at least -67 '.million sets -of •« 

I:'- cards, or^about half > 

t , 'Mncriminal . print . cards :on 5 

t ■ file ' ■ . ' ' • 

^ , 1 Director Hoover hw Jwtl* 
i'.Iied construction of *ii*^^*’ 

. n, .'enormous 

.i,> ground, that the bureau.^ 
''•needed tbconsoMat^tsac^', 

. ;-!tiv!li«’fOT efficiency a nd.se- , 

'{ -curity : reasons. He.’ testified? 

, -:S;|that' ' ■FB^^'operationSi’i.Cur-t • 
* 'rently arc . , spread ^ tlwoi^b; 
,^,‘,;six downtown 'Washlngtoni 
' ' buildings,'* ‘.'■•'•j.. ' .>*■ 

■ ‘ 'a fact sheet*. issu^ 

. ' ^cently by the'.Gencral^ery-,) 
fr'' lces '''Admlni$tratIph>r^lso, 

' »>' listed ' ■ six '. lections %wbere - 
S I the FBI' was .said, to occupy * 

, • k space., Included walthe pr<>{' 
sf'Viously'’,'. confidential -■ 'jSixi, 

. ■ fjfloors lh\the'.FcderalsTrian-4' 
,' ^i^gle' Building: >t< 9th- land tP* 
Streets NW; where ;tb4-«mi^ 


, I <y|il 

■ g,sa. ■ 

Muchly ‘ l square -J 

k, According to pSA® Ji*” .j 
RthC bureau ^rently c^_. 
k<pjc$ slightly, more tha^ 
t ’rSOO'' square 'feet. 

' i ’new- 'building.' accordint. to -jj 

fact sheet., would- 
■' th^FBX - 'about 40'‘pcr >i 

, Mar^tIy>has^ow., . , 

fe-feeSfeictipn . 

'. :f''Wan-^tlcle.ln*^f^;i 
f 4diti'pn$i'lt>a^^^^ 

• ' pmed.usly "tha,t’',-t^ • J®,* 

1 L.‘re:quc$tlrig;fun& for-.;^**^® 

' - ^1'1972 budget;now;-,bef6re thc,^ 

■ ' ft Cbifgrc«.*ln 
' ' I- ^ the -1,036 wercito be new 
,)^;‘-ragent$;Hhe rest 
' X-?- budget esW^Ver 1 


n: staff, shouia \ 

At tho ‘^nd of iisca* 

r 1972 '' rather than 9500 as r^ . 


. The GS A'l'Ust, ’< how>yer,^ 
1 fails . to- Inclu<^e -.the, Burtauv- 


f .Avenue ,ox,,,ju». 
ptol Hill, where the FBI cryP -4 
>1 "''-tograhy section now, works. 

1 ' ' '.It doesVshow the bureau? 

' , renting at a brdwnstone res-^- 

t , Idential , b'uilding across 'the; 
street, at 203'3d;Strec.t, SE{' 
7 : “Garage' space” 'was the cx-^ 
i : 'splanation 'given for the 1.435; 

: jsquare; feet', by-* -Thomas; 
'i^jBishop,.;-FBI,''p,rcss_ 


r 





T.-^ ’ 



!±i}il 


;'l 'Kii" ~ 4'^j« 



'<^^4 



K/.'v:;/,’ -r- Ky-f i 


'‘i'tXv ' 





itr'* - F:y,Yy r’ f-'h 

‘F.4'V ;>S;r- 


. ir ,.,, , < s . -, y;t-/ 4y ;:>af >■ - As;?.: 1 

^»;l^% < ^>^»^ll MW ^^<■ n ll^« ^ l rt ll ^ l■l k ^l U ll n l 


1 ■ J t • ''•*(.> 

A model of the planned FBI, headquarters, expected to 4 by NBC-TV. The 11-story structure wUI dwarf the 7-story 
/• y aaym biai**T^ice Pcpytmeat; to which FBI I s off iciaUy res^fn^le^ 


s 0 



To: SAC, WFO 


Fr»m: Director^J^ 

mornincA n^^ com pany 

U50 CONNECTICUT AVENUlS; N.W. 

= RckM 81 : , . “ ■ ■ ’ ‘ ^ ^ ^ 


!^:V ' 


IMEW-t'Bl BUUiDING K’ ;f 

The 6/1/61 presentation of the NBC television series, "First Tuesday', C" i 
contained a portion dealing with the FBI and depicted a model of the new FBI | ^ ^ 

Building under construction in Washington, D. C. Narration accompanying [ r J , * 

the presentation indicated plans for the building had been obtained legitimately^^j 

A list of prospective bidders obtaining building plans from the General;,;... ' . 
■■ ^orv i ctf i Administration indicates the only one listed indicating an affiliation F \ ^ 

I wfth“Si »ews media was the Mornii^News Company, 1150 Connecticut Avenue, j V ’y ’,. 

^ NW, Bpom 81, Washington, D. C. 20036. Bureau indices negative. . / .. 

r— ml i.'j : , ‘’t 


a ^ , 

^1 It is noted the building directory at 1150 Connecticut Avenue, NW, also, f; 
i l^s ^ Waltey? Pincus in Room 81. No identifying data re Pin cus was in ^cate^ if. 


.i i*.. » ' . I *• '^7 ? 

^ .b6 


, however, he may be identical to Walter Haskell Pincus, born |at f^b 7 c < 

— Brooklyn, New York, Washington Journalist and subject of applicant type 
1 investigations in 1962 and 1969 (WFO file 161 1633) and who has been iinfriendly>| / ; j ^ 
[ to the Bureau in the past. 

WFO discreetly ascertain Identities of affiliates of Morning News 
^ whether Pincus is identical to Walter Haskell Pincus, and if so, submit any 
, / current infor na tlon available on him . , ■ ' i h ■ 

ST 10^' JF 


thoj> 

Wan, C.P. - 

[ \ahah' 


1 - Mr. Bishop 
EGPac^(5) 


ll^ol 


7^-:k 


t9 JUN 


ly?- 


^ ' ‘‘j . 


( . .i,vB^*S 0 d‘on memo Dunphy4o:Callahah 6-4-71 EGP:ko. 


hi-,'’ V <,l" 

’f'-- i\ 




OFTIOMAk rC«M NO. 10 
MAY ■««> tOITIOM 
OlA «EN. >E«. NO. >7 




UNITED STATES GC^ERNMENT 

Memorandum 


TO 


:Mr. Callahan 


DATE: 




FROM :J, P. Dunph; 


SUBJECT: new FH BUILDING - JOHN EDGAR HOOVER 
BUILDING - HR 8196 



6/4/71 


Mi. Beaver 






[R.8196 was introduced 5/10/71 by Congressman Harold R.* Collier 
(R-Ill. )Vhich would name th e new FBI Building on Pennsylvania Avenue 
the ” Johi^Edgar Hoover Building .*' The Department has requested views 
on this legislation. ! ' 

By letter 5/11/71 (copy attached) the Director thanked Congressman 
Collier for his support expressed on the floor of the House of Representatives 
on 5/10/71. The letter also stated the Director was particularly grateful for 
his personal interest in introducing the bill. (We have had cordial relations' 
with Congressman Collier. ) 

RECOMMENDATION: 


That the attached letter be approved advising the Departmenjtjthe^ 
Bureau has no comment to make on HR 8196. 





'Enclos&r^ 



^-7- 7 / 



y- 






1 - Mr. Bishpp (Encs.) 

1 - Mr. ^avid W. Bowers (Encs.) 




SS-''-'- 


JPDdco (4) 

. oJUAi 231911 


LvrrvHVH 


i; '' 


TJf 3 UEC.D-i 

k U y a JUN 16 






”*■■* '! D‘ '■■'^ ■ '•-*' ’ ■■'^-* 

, V»? ■ ' <1 -• *'• ^"7 •, • ’ - 


I ' . .1 * ', ( 


May 11, 1071 


IToaorable U^olcl H. CoUicr 
House of Representatives 
Wasbiagtoa, D. C. 2CS15 ‘ 

My dear Coagresewant: * ; 


s » .. 

, K ‘ ' 

>.t l T I I 


; ; , j ; ■ , Ycur cjcst gvaclons comments in connection ■< 

• 1 ' }'• with tho 47th Anniversary ol my appointment no Director ^ 

, ‘ -/Ol the Federal iSureau of Invcoligatloa havo been brousht 

' to my attention. 

■ ■ ■ ' ' ■• ' ’'m 

I am most appreciative of the support you i 

, and your coUoajpics expressed on tho Floor of tho House of | 
' , 'i Representatives yc.slercUy. I vault you to teiow ihatl am 
'■ , ; particularly grateful for your coatrUaiUcas on this occasloa, 

*. I ; ' and year personal interest la latrcducing a bill to have tho 
. j fuluro hcadiaarters of the Federal ihireau of lavostigatioa 
' named after me. This v.as most considsrato ca your part, 

/ , and my associates and I kopo uro will contlaao to merit 
your coafldeuco. 

' ' ' . , i'- i • ' 

‘EInceroly youro, , 'V'!' '•"['i 


' ''>1 


1- Chicago ■ ,, ' '* -’'F' .’Fv'' ' 

l^Mr. r/[almfeldt 

Eowero ' ^ 

I - M. A. Jones , ' i . . 

' , ' ' ! ' i’ 

* » % ■ 'I I 

NOTE;. V/o have had cordial relations with Congressman Collier (R-Ill). 




DJH:pJp(6) • 
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.UNITED STATES GO^RNMENT 

Memorandum 


TolKm 
$uUlVliA . 


To : Mr. Callahan 
FROM : J. P; Dunphy 


DATE; 6/2/71 




SUBJECT: MR. .LOU'BROTT 

J fe/QUIRY REGAR DI NG LIVING 
^UcCOMMODAIlQNSJ^BJM^ Ein^CE 
AND OTHER BUREAU PERSONNEL 


T*vrl 

Soyari 
TeU. Room 
Hotm«* - - 
f'.undv 

Mr. 









On 6/1/71 Mr. Lo i^footf^ a public relations man of the Lou Br 
Associates, Wash ington, D. C . , calle'd'advi'sing a frieji^ of his owns IHH 
biTthe"east side oi ym street, north of the site of the n^ FBI Building . 
This individual has been considering the construction oi a motel on this 
land for some time and Brott desires to know, ,ifs when our new building 
occupied, there will be a large number of out of town personnel coming her 
who would need temporary loc^ng. 



-Mr. Brott is on the Special Correspondents* List. On 4/14/71 the 
Director accepted the "Golden Eagle Award" from the National Council of 
Invest -In-America. Among those present during the presentation in the 
Director’s: Office was Mr. Brott as Vice-Chairman of the Washington Area 
Council of Invest -In-America. 


b7C 


Mr. ‘Brott’s inquiry concerning living accommodatioAs is similar^to 
requesl^eceived by letter 2/9/71 from former Special Agenfl 



who mad 6 inquiry concerning the p»ssibility of some form of cooperation wun 
tH^ FBI avhich would make possible the development of land on 9tn Street as 
ho^^mo^ apartment project suitable in use in part by visiting Agentiand 
oth^r^^fe 0 u personnel. By letter 2/16/71 Mr. Sharp was advised of the new 
FBI^^dew under construction at (^antico and the majority of our training 
will^^e pTSse at this new facility which includes dormitories and, thus the^ 
wiula'.be lifj^ need for the accommodations he ^suggested. 

*■ 

Agents attending regular In-Service training: as', well‘d Agents and 

National Academy attendees will be quartered at Qdantico'. Only certain special- 
ized schools such as Accounting and Adminisfrative In-Service under present 
policy are held in Washington, D. C. ^ 

RECOMMENDATIO?l’;l(X]^at Mr. Brott be, advised the confe^rq 6 tipn of the new 
FBI Academy woidd indicate little need by the Bureau for &e mot^VAWitemplated 
byhi^riena. ^ 

JPDto C4) 


I 


io'(4‘ 


1 - Mr. Caspe 


6/>oHASi,^ 
^ -7i 



June 2t» 1971 



H onorable Rober t 
A<iainistrator 

General- Services,.M&lnlatratlon 
General., Serylces Building 
Washington . . 20405 


Dear Hr. Kunzlg: 


i 

!l 





I 

Your letter of November 17, 1970, reported that at 
a high-level meeting between yo\ir staff and mine on October 29, 
1970, relating to construction funds for the FBI Acadec^, 
Quantico, Virginia, and the FBI Building, Washington, D. C., it 
was agreed that we would meet again to determine a course of 
action, should , that be necessary, once bids were received on 
both projects. 

• 1 
I. » 

On June 14, 1971, a contr^t was awarded for Phase II 
(superstructure) construction of the FBI. Building. Additional 
fundlhg is needed to complete the construction of that building* 
With the awarding of the contract for the construction of the 
Auditoritjm Building of the FBI Academy complex at Quantico, 
additional funding is also needed to complete these sorely needed 
facilities as originally planned* 





ToIiOb 

Svlliv.ii 
I U Mohr 
Bi>ho(> 

BreivuM, C.D.- 
CalUhM 
C«»per‘ 

Conrad 
DaJbey 
F*lt 

T.V.1 

Walter. 

Soyara’ 

Beaver 
Tel,. Room’ 
i Holme, .w 
ICaody 


It is still imperative that the entire FBI Academy 
complex be constructed and placed in operation as soon as possible 
in order to fulfill our responsibilities under the Omnibus Crime < 
Control and Safe Streets Act of 1968.«, ^ 2 ^/— / 

to Mohr . I 



Callahan r> NOTE: 

r-%rv 


Mooney 

Dunphy 







Jdohr 






memo Casper to Mohr, 
dated 6/ 1^/71, captioned 
"Expanded' Training Facilities, 
Quantico, a - " TPff>Tr.»A. 


:ox 

JUN i24. ’1971 


mailroomO. teletype UNITI 1 



IWBDOmJEDCOPYfUlDHI 


Honorable Robert L» Kunzlg 


V 

I 

Since 70U assured me Iti your letter that the 
General Services A^inistration will do everything it can 
to supply the FBI with the buildings it needs to fulfill its 
very important mission, I am requesting that you ask for the 
necessary funds as soon as possible ♦ Should you feel it 
necessary to again call a meeting of out hi^-level staffs 
on this matter, representatives of the FBI vill be immediately 
available. 


Sincerely yours, 
I. Bd@ar Booveir 


June 23, 1971 


]\ 
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Mphr , 
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Mr, Walter .X!^^eiseii _ » 

Assistant Commissioner 

uener.al Services Administration 
WasMngtom 'P, C. 20"405“*T ' 




KeTLmJ51IIJ2INGL- 

WASHINGTON, D. C. 

PROJECT NUMBER 49920 

I 

Dear Mr. Meisen: 1 

On June 14, 1971, a contract was awarded for the Phase n ^ Q 

(superstructure) portion of sthe construction of the new FBI Headquarters 
buildii^ in Washington, D# C. , in the total amount of $69, 383, 000. 

This award included the base bid of $68, 338, 000 plus alternates for the 
air conditioning control panel, refrigeration machines and pneumatic tube 
“ystems. Funding for the Phase n portion of this'pro]ect is $69, 800, 000. 

Other alternates upon which bids were received but awards were 
ot made included those for Venetian blinds, lighting fixtures, mail con- 
fveyors, floor tile, emergency power generator, trash disposal system, 
courtyard fountain, pathological incinerator, and paint spray > tooths . 
Unacceptedbids for these items total $4,658,000. 

There are several other items not presently being obtained under 
contract without which the new building will not be suitable for use. Notable 
among these items are elevators, escalators, and demountable partitioning 

Other features .Wfdctmg^e project cost whictoe-understand are 
under consideration are the fittishing of a first floor areawH4ri^ computer 
location will present specializedVequirements, and re-examinatioA^dl^ fire 
and smoke controls basbd upon some recent developip||)t£i^^ose fields. 


JT\ 



TEtETYPE UOTTCH] 




E2 JUN 24 1971 


Mr. Walter A. Meieen 


In an attempt to keep the cost of the bailding ydthln funding 
limitations, we have cooperated with your Administration in the acceptance 
of numerous cost-reducing chaises to our original requirements. Some 
of these cost-reducing items, such as the neutron generator, 40, 000 square 
feet of basement parking, the.tunnel to the Justice Building, and a granite 
finished exterior we recognized as being irretrievable in nature, but we 
acceded to their deletion in a sincere effort to lower costs. 

Other items, such as the elimination of the soiled dish conveyors In 
the cafeteria and the reduced capacity of the pathological incinerator, were 
accepted by us in deference to your Judgment. Further, we were willing 
to budget for and ultimately supply additional items, such as the uninterrupted 
power supply system for the computers and the carpeting, drapes, lockers, 
and other furnishings. 

Two features we felt to be essential, the escalator between the 
fourth and fifth floors and an expanded pneumatic tube system, were 
eliminated over our objections, but with the provision that it would be possible 
to incorporate them Into the building at a later date. Accordingly, a stair 
has been designed Into the opening where the escalator could be added in the 
future, and tubing has been designed to allow future installation of active 
pneumatic tube stations in addition to the twenty -one active stations presently 
specified. 

Inasmuch as it now appears our mutual efforts to retain cost within 
the current funding have not been successful, it is timely that consideration 
be given to the reinstatement of some of these features into the Phase II 
portion of the project. 

In particular, it is desired that the number of initially active 
pneumatic tube stations be increased f rom the twenty -one presently speci- 
fied to a total of thirty-nine. Further, reinstatementof the escalator between 
the fourth and fifth floors is needed, and it is noted an ultimate savings to 
the government would result if this feature could be incorporated into the 
initial construction rather than build a stop-gap stairway which we would 
plan to later remove to install the escalator. 


Mr. Walter A. Meisen 


Other features of less ultimate cost to the government if 
incorporated into the construction contract rather than being added later 
might be worthy of consideration. The uninterrupted power system, 
additional emergency power capacity, and various fume hoods might lend 
themselves to being more easily and inexpensively supplied and installed 
as part of the Phase n contract. 

! 

If clarification of our requirements is desired, members of our 
Bureau are read/ to meet with you or your staff in order to arrive at a 
mutually agreeable coimse of action. 

' ■ ^ 

Very truly yours, 



N. P. Callahan 
Assistant Director 
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SUBJECT: .jqE5«J&BUBUILDING ^ 

NBC TV COVERAGE 7^ 

"FIRST TUESDAY" PRESENTATION V 

JUNE 1, 1971 

Memorandum Dunphy to Mr. Callahan 6/4/71 advised a scale model 
of the new building had been featured on captioned television presentation 
and a set of plans for the new building had been obtained by the Morning News 
Co. 1150 Connecticut Avenue, N.W., Washington (WDC) which firm shared 
office space in Suite 81 with one Walter Pincus. The Washington Field Office 

1 (WFO) was requested to identify the Morning News Co. and ascertain if 
Pincus was identical to Walter Haskell Pincus, who was previously known to 
the Bureau as a WDC journalist and who had been unfriendly to'the 'Bureau ift 
the past. ' / /. 

( By airtel 6/8/71 WFO advised telephone company records list j 

Walter Pincus as the Executive Editor of the Morning News Co. , and’other ^ I 
data identified him as being Walter Haskell Pincus. Dun Gissard, not furthqn I 
identified, was also reported affiliated with the Morning News|Co. .WFO.andij^ 
Bureau files contain no identifiable record of Gissard. N 

^ j 

WFO further advised that Pincus, on 1/25/71 was contacted by Boris 
Yarochevskiy, WDC correspondent for the Soviet Tass News Agency, for the^^ 
purpose of planning lunch together and an evening for dinner and to attend th^ j 
performance of. a Soviet dancing company. On 3/2/71 Yarochevskiy had an ^ ^ 
appointment to visit Pincus at the office of the Morning News. Yarochevskiy 
is suspected of being affiliated ^h.tl^ Soviet KGB (Committee of State . 

«'■ I 


RE COMMENDATION : 

^ For information. 

1 - Mr^*C. D. Brennan 
l!jf; Mr. Bishop 

I . ] ( f ii I /ftr J 

'•“n ^ XE.WX 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


Mr. Callahan 


DATE: 6/4/71 


FROM : J. p. Dunph; 


o' 




bJect: new FBI BUILDING 



NBC TViCOVERAGE 
"FIRST TUESDAY" PRESENTATION 
JUNE i, 1971 

The J^e 1, 1971, presentation of the NBC TV series, "First 
Tuesday” contained a portion dealing with the FBI and depicted a large 
scale model of the new FBI Building under construction in Washington, 

D. C. Narration accompanying the presentation indicated the model had 
been constructed from plans obtained legitimately. 

^ A list of prospective bidders obtained from the General Services 
A^inistration (GSA) indicates the only one listed with an apparent 
aJ^iliation with a news media was the Mornin g ^ews_C o. >. llSOjConnecticiit 
.Ave V^ N.W. a Roo m_81, . Washington «JD. _^C. ^0 03 6, jvhich obtained one ll 
set of ^ani^ Plans for buildings being coni^Hedlinder bi^s^rough / 0 
GSA are aTailabte on a $100.00 per set refimdable deposit for.'ithe first /* 
set, with noh-refundable charges imposed for sets in excess of one in ' 
number. 


I I 






X 


..-.Bureautindices are negative on the above firm. Examination of the 
building ^directory, at 1150 Connecticut Ave., N.W., indicates that, in 
additioh to the .Morning News Co., one Walter Pincus is also listed for 
Room 81. No identifying data re Pincus was indicated, however he may be , 
identical to Waiter Haskell Pincus, Washington journalist who made inquiry^ 
in 1959 regarding our usage of .the Bethesda Naval Hospital facilities for 
physical' fitness examinations and who in 1961 wrote an article in the 
Washington Post regarding our use of armored cars. At that time, the 
Director commented *TIe is just a human 

RECOMMENDATION: 

Ti{at the attached airtel to Washington Field go for^ai; ^ f ^qu esting 
WashingtoiijField^djffice fto discreetly identif^^ thfe MorMrIgr^v?!> CO.-^ 
if Pincus is ljien4ca]^o Walter Haskell Pincus. »» . < ' \ 


\ 




SI 


cored cars. At that time th^— » J (5 

I 



P‘4 

c:> I 


/.'3 

0 

1 


^:|teGPico'(3) 


fO*!* S-24-64)i 


1 1 Mi'. 'I'^ilson 

i LMit. S'ttllivan^- 

M Mr: M.-Ar,_/7, 




F B I 


6/8/ri 


Transmit the ifollowing in 


AIRTEL 


(Type in plaintext 'at code) 


(Priority) 


DIRECTOR, FBI 

SAC, WFO ( 161 - 1633 ) 


■ * a-Tw ' r.J • . _ 

I ?!r. V'-. M ' ^ 

j; :.:r. c^io I 

’Ir. Er.‘sril__:Ji. 
i Mr- 

I Mr.' \ValtcftaL-5 

-4 M'r. S’ 'y.ii-3 — 4 

i Tele. Room 

■ fe «WE^_ 

I Miss Candy — 


Wi 


FROM: 


morningswewe company 

1150 CONN^TICUT AVBNtE, N. W. 

RbOM~^l v<\ 

WASOTiMisi). C. 

NEVPPBf BUIBDING 

- 



ReBU airtel dated 6/4/Yl. 



The "Morning News", II 5 O Connecticut Avenue, N.W., 
telephone number 659-9020. This service is one telephorie locate 
in Suite 81 and was installed on II/I 8 / 70 . At the time oi* 


installation the executive ed1 
PINCUS, telephone number 
the record is DUN GISSARD, bui 
regarding this persori. 


-was identified as VALTER 
_J Another name appearing on 
ere is no additional informatioA 


WALTER H. PINCUS, 3303 Cleveland Avenue, N.]?i, hgs 
telephone number 333-7770. This service was installed^ ’ 

April, 1962 , at which time -PINCUS indicated he was enffiloyefu-^as 

a free lance writer. " ' <0 - 

^ " 

WFO files reveal special Inquiry investigation in 
March, 1969 , which ind%4fiJ^WALTER HASKELL PINCU^rb^ed at 
3303 Cleveland Ay^nue,.!^. REQ^I /4 ? 

<2^ Bureau , a, ^ ^ I 

1- WFO ^ ^ g^*^^4*iuN25l971 

JJG:|cvn - " - lf£C.O- c vrrvif "1* ) / 

Approved: Sent M Per ^ 


JUN 251971 


Special Agent in Charge 



WPO 161-1633 

Since the special inquiry investigation was 
completed the only additional information received is as 
follows: ^ 


.bo j\ 
hi 
hi 


No further action in the above matter is con- 
templated by WPO, UAGB. 

Indices at WPO contain no identifiable reference 
re GISSARD. 
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United states government 

Memorandum 
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Mr. Callahan 




DATE: June 15, 1971 



FROM^If'J. P. Dunphy 

0 

SUBJECT: NEW FBI BUILDING , 

PHASE II CONTRACT AWARD ^ t7\'^ iU 

XXt > ^ 

On 6/14/71 Hurley F. Offenbacher, ContracSn^ Officer, 
General Services Administration (GSA), Washington, D. C. , advised 
aicontract award had been made on that date for the superstructure of 
^‘e new FBI Building. He stated the award was made to the Blake 
Construction Co., Inc., which firm is presently completing the 
Phase lA construction, and was in the total amount pf $69; 383, 000. 
Funding for Phase n is $69, 800, 000. ’ 


The total bid includes the lowest base bid received, ;$68, 338, 000 
(based on completion time of 1050 days) plus Alternate B (Air-Conditioning 
Control Panel) in the amount of $260, 000, Alternate C (Pneumatic Tube 
Systems) in the amount of $360,000 and Alternate L (Sealed Air Conditioning 
Units) in the amount of $425, 000. 

^ Offenbacher said that although no formal press release was being 

made, the above information was available to the press. 

f 

'’I 

It is noted the following Alternates and corresponding bids by 
iBlake were not accepted by GSA due to lack of currently available funding: 


V 


Alternate A 

Venetian Blinds 

Alternate D 

Lighting Fixtures 

Alternate E 

Mail Conveyors 

Alternate F /J . 


35,000 


-C-IAASI 3,300,000 
^ /- 
150,000 


REC- 66 


Tii 


Resilient Floor ‘Tilet// i , 

C 'l'*| , 

■ I'tc.iF . j 

Mr. Bishop 

I . ' . 

CONTINUED - OVER 


... '-^JUN 29 1971 
415,000p | . 





COPY SENT TO MR. TOLSON 




Memorandum to^Mr. Callahan 
-RE:’ ’NEW^FBI^ BUILDING 

‘ ‘PHASE^n'CONTRACf /AWARD 


/Alternate G- 


'Turbine Emergency/iPower 

' . ^ I ' . I Mil ' I 


'' ' Alternate ;»H’ ' ' 

' ' ’ * ' '*Cdnfidehtial'Trash> I 


Disposal' System 


sh'i I ^ 

i ‘ I .M ■ " - I 


* ' /. ‘ f 


Alternate ^ ' ' 

Courtyard J Fountain ‘ / 

' '' ' I ' . 'i 1 I 

Alternate J ' 

' ^PathologicalTlncinerator 

‘Alternate 'K ' 

•Spray Booths* ' 

^ ' TOTAL, uiiawarded alternates 


;230,000 


.,65,000- 


.385,000 


25,000 


53,000 
$4, 658, 000 


f ’ p ; > 


: J i rj 


Inasmuch as Alternate L was chosen. Alternate M, for a 
dUfereht'type of air*cdnditionihg:machine, is no longer^ applicable. 

•i jt ' • 

I 

■GSA'has been estimating $6, 110,000 forifuture expenditures, 
termed reserved items and which are listed as: 

-i ) A. i I 


Great Seals of the U. S. (2)’ 
•Light-Bulbs- ’ 

Landscape Planting 
Fine Arts 

•Movable ' Partitioning > 
•Carj^ting « 

•Seating s ' ' . 

Drapery 
Lockers 
Elevators 


' 10,000 

I 5190/000 
' 203,000 

25.000 
. Jl, 310, 000 

:254i000> 
1 , 55/000 

'40,000 

23. 000 
4, 000, 000 


- 2 - 











June 25, 1971 


Mr. Walter A« Meisen 
Assistant Commissioner 
Office of Construction Management 
General Services Administration 
Washington, D. C. 20405 

Re: 


Dear Mr. Meisen: 

Recently the question has arisen regarding the potential 
vulnerability of a portion of the new building to an explosive charge 
on the open second floor plaza area. Below a portion of this open 
area our automatic data processing section will be located on the first 
floor and the computers are, of course, sensitive to vibration, tempera- 
ture, and humidity. 

Would you kindly advise us the extent to which the structural 
composition of the second floor slab would provide protection for this 
sensitive area of our operations against a possible explosion in this open 
area. 




B IJBUILDI HG 

Washington, d. c. 

PROJECT NUMBER 49920 


/ 


Very truly yours, 


Tolu>n - - - ■ 

uUiv«n j v j,-.- I. 
■ ■ 

r — 1 „ , 

Brennu. C.t>, 




John P. Mohr 

Assistant to the Director n 1971 
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UNITED STATES GOVERNMENT 

Memorandum 




Mr. Callahan 


DATE'. 


FROM 



ti 



J. P. Dunphy^ 

0 

SUBJECT: NEW FBLBHLLDING^ 

NOTICE TO PROCEED 
PHASE II CONSTRUCTION 


WiJter* 

Soyut,..^ 

B^tvce wmmm 
T»l«. Room , 
Rolme* 

C«>4y 



Ralph B. Harris, Liaison Architect, General Services 
Administration (GSA), advised on a confidential basis 6/17/71 that 
GSA anticipates a notice to proceed will be issued to the Blake Construc- 
tion Co., Inc., on 7/1/71 to start work on the superstructure of the 
new building. ‘ - 


Computerized work schedules based upon a 7/1/71 starting 
date indicate the iinal activity by the contractor should be on-5/14/74. 

( These schedules allow for an average number of bad weather days for 
the Washington; D. C. , area but do not allow for strikes or 'Other 
unforseeable delays. 

Harris further advised on a confidential basis that GSA 
^employees have received instructions not to discuss GSA financial 
I matters outside of GSA. Harris was the source of estimates upon 
jlwhich a total projected cost of the building would be $116, 885, 000, 
lland he should be protected as the source of this information. 


RECOMMENDATION 




sjf 



901^10* 


OfTiONM *iO, 
mM Jt«2 4C»t^N 

OSA ocN. «eo. NO, tf 


t 

Memorandum 


UNITED STATES Gd 


RNMENT 


t 


TcJ»<>n 


TO 


FROM 


Mr. Callahan 


DATE; 6/23/71 


M. F. Row 


’yfy 



SUBJECT: emergenc'jMpower 
COMPUTER SYSTEMS 
<^EW^BI BUILDING 

Re memo Dunphy to Callahan dated 9/4/70, captioned 
^EMERGENCY POWER, NEW FBI BUIDDING. »' 

GSA has requested a meeting at 10:30 a. m. on 6/24/71 
at which time they propose to discuss the operating power, air conditioning, 
uninterruptible power and emergency power requirements for.the Computer 
Center in the new building. It is known that GSA will have to request a 
supplemental appropriation for completion of the new FBI Building; and 
they wish to settle all aspects of the Computer Center for the: new, building 
so that any increased cost in that area will be includedlin.the, forthcoming 
supplemental appropriation. ■ , ' 




m 


In the referenced memo approval was requested to include 
an uninterruptible power supply in the new building so that the Computer 
Center will not be adversely affected by commercial power fluctuations or 
short-lived power failures. The uninterruptible power supply will also 
allow for an orderly shut down of computer operations if a commercial 
power failure should last for more than 15 minutes. In referenced memo 
it was also pointed out that emergency power generators would be available 
for 1,000 KVA emergency power; however, only approximately 200 KVA of 
this power would be available to the Computer Center. This would not be 
sufficient to provide for continuous operation of the NCIC during an extended 
commercial power failure. However, at the time re^^^jmdf^^mo wa^^«^ 
written it was decided an additional emergency power supply iov A 
continuous operation of the pertinent computer systems would noirteeTfegct^ed ~ 

^ REC’32 ''' E2JUL 1 1971 

In view of devd^^ents since the referenced me mo.was - 
written, it is desired to ag^j^^ise the^^uestion of emergency power for 
the Computer Center. By the time the new building, is ready for occupanr 
the state ;andslocal law enforcement agencies wiil have^mfcreased their ^ 


CDN 
(4) 



58JUL8 


rr-Aunphy 
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SEE PAGE TW( 
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Memo Row to Callahan 
Re: EMERGENCY POWER 

dependency on the NCIC operation to the extent that an extended power 
failure of that system ■ could not' be tolerated. More and more of these 
agencies are relying on NCIC for information on wanted persons and 
stolen items and they are no longer keeping a manual indices in their 
organization. The possibility of using the NCIC computer equipment for 
communications functions will also increase- the dependency of the local 
law enforcement organizations on the NCIC system. The computerization 
of criminal histories will have become a totally operation system and very 
likely the use of the FBI computers will be the only means of obtaining a 
criminal history. It is also anticipated that a number of Bureau -functions 
such as the fingerprint classification work of the Identification Division, the 
general indices, the Personnel Records Section file locate system and others 
will be relying heavily on the Computer Center for their day to day operation. 

This section of the country has experienced some extended 
power failures to date. Experts ;in the commercial power field have 
predicted that there will be more and more severe power failures and' 
brownouts in the future. 

For the above reasons it seems imperative that emergency 
power be provided ;for the Computer Center. It is estimated that 1, 000 KVA 
of emergency power is the minimum necessary to run even a limited operation 
because the emergency power will have to be used to operate the more critical 
computer systems as well as the air conditioning required for the operation of 
these systems. It is estimated that a 1,000 KVA generator will cost approxi- 
mately $250,00Qbut this cost, when compared to the cost of operating the 
NCIC and criminal histories systems, is reasonable. 

RECOMMENDATIONS : 

(1) That approval be granted to install additional emergency 
power generating equipment in the new FBI Building solely for the use of 
the Computer Center. 


(2) That at the meeting with GSA on 6/24/71, GSA be advised 
that we will’ require the emergency power generating equipment and that they 
be instructed to provide the necessary space and environment for the installa- 
tion of at least one .1,000 KVA generator. 


- 2 - 


OVER 


• # 


Memo Row to Callahan 
Re: EMERGENCY POWER 


(3) That negotiations be held with GSA to include the cost 
of this emergency generator as ' well as the uninterruptible power system 
in the supplemental appropriation for construction funds of the new FBI 
Building. 
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FROM 


SUBJECT 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Callahan 
J. P. Dunphy 

O 

EW, FBI BXnLDlNG 
PROTTECTION OF ADP AREA 


DATE; 







In view of recent bombing attacks upon government buildings, 
re-examination of the design of the new FBI Building has been undertaken 
by the architects, C. F. Murphy Associates (Murphy) and the General 
Services Administration (GSA) at our request in an attempt to identify 
vulnerable areas of the new building and determine what action may be 
taken to minimize potential of a bombing and reduce the extent of damage 
should one occur. 

It has been noted the second floor will be a generally open area 
I \ \ where tour groups and other pedestrian traffic will have access and where 
n I a hand-carried bomb could be most easily placed. The Automatic Data 
Processing (ADP) area will be located on the first floor and a portion wiU; 
extend under the open area of the second floor. ADP machines and thei 
support equipment are sensitive to vibration, temperature, and humi(fivj,, 
and as such are vulnerable to a possible explosion on the second floor^slhb 
above. 

Accordingly, Murphy has been requested to examine the structural 
ability of the second floor slab to withstand a bomb explosion to the^ extent 
that ADP equipment on the first floor would be protected. 

Murphy has advised they are considering the hiring of a consultant 
to assist in this determination, and say Professor N. M. Newmark, 
Chairman of the Department of Civih Engineering, University of Illinois, 
has been recommended to them as an authority in this field. 
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Memorandum to Mr. Callahan 
Re : NEW FBI BUILDING 
PROTECTION OF ADP AREA 


b6 

b7C 
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Professor Newmark has quoted a fee of $2500 to Murphy to 
conduct the study, consult with associates, and make recommendations. 
Murphy is awaiting authorization from GSA to proceed with the consultation, 
and GSA has inquired of the FBI if we have any authorities in our Laboratory 
Division who could provide the same stucfy'and recommendations. 

Ralph B. Harris, Liaison Architect, GSA, who made the inquiry, 
was advised our Laboratory Division enjoys expertise in matters of 
explosives; however, the current question involves one of construction 
and structural design as well. He was advised an inquiry of the Laboratory 
Division would be made to determine if such a study by the FBI would be 
feasible. 

The second floor slab, as now designed, consists of a 9 l/2 in. thick 
slab of reinforced concrete over which will be placed a film of elastomeric 
waterproofing, a, 3 in. layer of asphaltic insulated concrete, a 1/8 in. thick 
protection board, a 6 in. layercdf crushed stone and faced on top with a 3 in. 
layer of precast concrete. The l/8 in. thick protection board is described 
as being a cellular membrane impregnated with asphalt. 

Data pertaining to the size. and type of explosive which could be 
logically encountered in a currently typical pedestrian-planted bomb would 
be of benefit to GSA and the architects in ascertaining design requirements. 

It is anticipated that an order to proceed with Phase H construction 
will be given l/\/’l\ and the second floor slab will be the next major slab 
poured. Time, therefore, is essential in! determining what design changes 
may be ,required>and incorporatingtany changes needed. 
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Memorandum to, Mr. Callahan 
Re: NEW FBI BUILDING 
PROTECTION OF ADP AREA 


RECOMMENDATIONS: 

1 

(1) That the Laboratory Division determine if it is feasible for 
that Division to conduct a study as requested by GSAleading to a 
determination, as to what structural design of the second floor slab would 
be adequate to protect the ADP area on the next-lower floor. 


(2) That the Laboratory Division furnish data pertaining to the 
type and size of explosive charges which could be logically expected in a 
pedestrian-planted bomb. 
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NEW FBI BUILDING 
NEWS INTEREST BY RADIO 
STATION WWDC 



DATE: July 1, 1971 
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George A. Culfogienis, Construction Engineer in 
Charge, General Services Administration (GSA), assigned to the 
site of the new FBI Building, advised that on 7/1/71 news reporters 
representing radio station ViAVDC were in the vicinity of the site 
near 10th Street and Pemisylvania Avenue, N. W. They were reported 
to have conducted and tape-recorded interviews of a foreman and a 
carpenter employed by the Blake Construction Co. , Inc. , in which 
the Blake employees were asked for their reactions to President 
Nixon’s comments at the National, Academy Graduation the previous 
day. 


* 


Culfogienis stated the interviews were apparently 
very short and the reporters left before he became aware of their 
presence. They had not visited his on-site office or cleared with 
GSA prior to conducting the interviews. Culfogienis said he under- 
stood the comments of the Blake employees were favorable toward 
the Bureau and President Nixon. 

/ — 


RECOMMENDATION 


For information. 


1 - Mr. Bishop 



j , 



5 






I 


J 


I 

*AAf .If 41 fOtV^N 

^CN. K^yMO. i7 




UNITED STATES GO|piNMENT 

Memorandum 




MR. TOLSON 


DATE: 6/29/71 


FROM I J. P. MOHR 

SUBJECT: NEW FBI BU1LD ING5— 

WASHINGTON, D. C., AND QUANTICO 









}. 

I' 


With respect to funds for the FBI Building here in Washington and 
the Academy at Quantico, a meeting was held at GSA on 10/29/7b as a 
result of which the Administrator of GSA, Robert L. Kunzig sent a letter 
to the Director 11/17/70 advising that as soon as bids were received on 
both projects, a meeting would be held if necessary to determineVhat ^ 

course of action would be taken. By letter 6/21/71 the Director reminded 
Mr. Kunzig of the above and asked that funds be obtained as,^^^ as possible. 

This morning at his request I met in my office with Arthur F^^^afiipsoriy^ 
Commissioner, Public.Buildings.Service^ GSA. 

Sampson advised GSA desires to complete both of< these pVojects^rj Q 
the Bureau and in their best judgment, the time to go to Congress for additional 
funds for the new building here in Washin^on would be in their next germrai' 
appropriation for fiscal year 1973. Theyffeel'tnoney obtainedrin that appi^^pri- 
ation wiirbe less likely to draw the attention tharwoqld be focused on a 
supplemental for the building at this time. He was informed that while this 
made some sen^ he should insure that the construction schedule beinglj ut 
■ together by thfe,^ake CpnstructioaCpm^ not result in a hassle 13 some S 

of the items to be put in via the adchtional funds are not available when Blake - 
feels'they should have them in place. He advised he would check into this. 


u* 

cu 

o 

o 
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Concerning the new FBI Academy, I told him it was most imperative 
that this project be funded and completed as soon as possible. I went over 
the items remaining to be handled and emphasized that the Director felt GSA 
should get a supplemental appropriation at this time in order that the w^ 
can continue. 
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Memorandum J, P. Mohr to Mr. Tolson 
RE: NEW FBI BUILDINGS 
WASHINGTON, D. C., AND QUANTICO < 


Sampson advised he would get together with his people, discuss 
it with Mr. Kunzig, and that in all probability they would go forward 
with a supplemental request. 

Sampson stated he would confirm our conversation by letter. He 
made the comment that GSA is being very cautious in making no comments 
concerning the cost of the FBL Building here in Washington other than to 
indicate the amount of money which has been appropriated thus far. This 
figure is $102, 578, 000. 


RECOMMENDATION: 

We will continue to follow with^GSA on both of these projects. 

^%y 
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JuneSO, 1971 
1 - 


Mr. Walter A. Melsen 
Assistant Commissioner 
Office of Construction Management 
General Services Administration 
Washington! D. C. 20405 





Re: FBI BUILDING 

WASHINGTON, D. C. 
PROJECT NUMBER 49920 


Dear Mr. Melsen: 


Reference Is made to your letter of June 23, 1971, regarding 
the requirements of the Automatic Data Processing (ADP) facility which 
is intended to be placed on the First Floor of the ♦captioned project. 


Based upon the best available information at this point in time, 
our requirements for this area of the building presently marked ^'Unfinished 
Space" will be as follows: 

EX~ 10Q ^ /“ 


POWER 




Commercial power required for the normal operation of the 
mputers and telecommunications equipment will be 951 e 7 
ibuted as indicated in the enclosed sketch. 
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Fluctuations or short-lived failures in commercial power can _ 
have adverse effects. on the operations of the ADP Center, and a no-break 
or uninterrupted power system (UPS) will be required. The capacity of 
the UPS should be sufficient to maintain full normal operations for short 
periods pending, either a return to full commercial power or in lieu therepf, 
an orderly shutdown on noncrltlcal equipment, ^d ultimate reduced 
operation imder p^er from the emergency power generators. . 
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Mr. Meisen 


In the event of a long-term failure in commercial power, , 
emergency power from an in-house generator dedicated solely to the 
Computer Center will be required. The "critical'* sector of the 
operation contains equipment which' requires a total of 473.8 KVA. 

Since 150 KVA from the building generator will be available, it is 
estimated that an additional 1000 KVA of emergency power, represented 
in the generator dedicated to the Computer Center, is necessary for 
operating the "critical" systems and their supporting cooling. It will be 
possible to selectively shut down limited additional functions of this 
critical equipment if this is necessary to bring the power requirements 
within the provided 1150 KVA of emergency power. Therefore, it will be 
necessary to provide for this 1000 KVA generator and its use coordinated 
with the presently specified building emergency generator. 

It' is understood the appropriate design features will be incorporated 
into the Phase n building constructicm to allow for the installation and 
operation of these power sources* 

AIR CONDITIONING 


Although some computers currently available are partially water 
cooled, it is not possible to guarantee this feature will be available in 
the future, and accordingly we are basing our air conditioning requirements 
on the assumption that water cooling will not be utilized. 

We estimate that 2,106,820 BTU/hour will be generated by the 
equipment used in normal operations, and that 968, 500 BTU/hour will be 
generated by equipment needed for emergency operations. These figures 
are based upon heat generated only 1^ the equipment, and you may feel 
adjustments for lighting, building heat, or other factors may be necessary 
to determine total air conditioning load. The recommended design con- 
dition for the equipment, is 75 degrees Fahrenheit temperature and 50 percent 
relative humidity. ■ 

TENTATIVE LAYOUT 


Enclosed is a sketch of our proposed arrangement of computer 
systems and communication equipment. The telecommunications equipment 
and computer systems numbered One and Two are considered "critical" 
in that it will be imperative they continue. in service even in the event of an 
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Mr. Melsen 








extended commercial power failure. State and local law enforcement 
agencies are becoming increasingly dependent upon these systems and 
more and more agencies now have abandoned manual indices in favor 
of these services. The protection of all f ive computer systems and 
the telecommunications system against acts of sabotage, such as an 
explosive charge placed on the Second Floor Plaza, is the subject of 
my letter to you dated June 25, 1971. 

In selecting the tentative layout, an attempt has been made to 
group the critical equipment in order to facilitate furnishing of electrical 
power and concentration of emergency cooling. If the ability to close off 
the critical area during an emergency, by folding doors or otherwise, 
were supplied, concentration of cooling could be more easily effected. 

The broken lines on the sketch are intended to indicate the perimeters 
of the systems and do not indicate walls or partitions. No partitions are 
planned for the Interior of the Machine Room. 

Further, grouping of the critical equipment where indicated places 
a larger percentage under that area of the Second Floor Plaza where 
pedestrian access is limited, thus providing additional protection against 
a possible explosive assault from the floor above. 

This tentative layout is flexible in that in the event mechanical 
problems are ^countered. It can be altered to some extent. If such an 
alteration is necessary, we would like to examine your changes prior to 
final design for the purpose of determining if such changes may have an 
adverse effect on our functional operatlcms. 

In view of the sensitive nature and extreme value of the equipment 
in this area, it is preferred the location details be maintained in confidence 
and your limited diistribution of this data would be appreciated. 

The raised or false floor requirement would appear to apply (»ily 
to that area on the enclosed sketch which represents the locations of the 
Telecommunications System and Computer Systems One through Five. 

FLOOR LOAD 


The greatest concentration of weight in this area is anticipated at 
100 pounds per square foot. 
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Mr, Meisen 






MISCELLANEOUS 


GSA standards for computer room design, such as air filtration, 
raised floor, acoustical ceiling, lighting and s^ety and fire precautions 
are all applicable. In view of your experience in setting these standards, 
there is no need to comment on them here. 

Very truly yours. 


John P. Mohr 
Assistant to the Director 
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LAWRENCE^mCHNER 
3405 WOODLElLE QAn^.W. 
mSHINGTON .^.-CM 
NEW^Pm BUILDING 







DATE: -7/21/7L 
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Mr. Gichner called on 7/20/71 advising he has an old picture Of | 
the site of the new FBI Building showing the old stores, etc. He was 
interested in contacting whomever might be concerned with the historical 
aspects of the area and that' they might want to make use of his photograph. 


Mr. Gichner was thanked for his interest in calling and informed 
that while the Bureau would not have an interest in his photograph, the 
building was being constructed by;the General Services Administration 
and that he might want to contact their public information officer. He 
stated he would do this. ^ 


Bureau files contain several -references to Lawrence E. Gichner 
of the same address. Included among, these is information that he was 
arrested by local police in 1958 and charged.with the illegal possession of 
obscene material. These charges were subsequently dismissed. On: 

7/1/63 same individuar was indicted on a U. S. Postal violation and charged 
with mailing obscene material. 


RECOMMENDATION: 

For information. 
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MR. MOHR 
T. E. BISHOR 
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DATE. August 20, 1971 




DEPARTMEI 
MBJR%A33EDJU5EN0ES — 
HOUS^^PROPRIATIONS HEARINGS 


FISCAL JffiAR-ia7^ 
5 Of 

been reviewed. 


the above captioned hearings (copy attached) have 



On page 50, during the discussion of funds for the National 
Capital Planning Commission (NCPC), Congresswoman Julia Butler Hansen, 
(D) Washington, questioned Mr. Charles H. Conrad, Executive Director, 
NCPC, regarding approval of various building plans. Mrs. Hansen stated, 
"Did you approve the FBI Building?” Mr. Conrad indicated that he did. 
Congressman Del Clawson, (R) California, stated, ”Do you mean the big 
hole?" Mr. Conrad replied, 'We did not approve the big hole.’^ We just 
approved the building. " Mrs. Hansen, "Are you happy with your approval? 
Mr. Conrad, "I think this is one of the projects that we feel is in keeping 
with the overall Pennsylvania Avenue plan and the dignity of Pennsylvania 
Avenue, but it is not one of those real happy projects such as the National 
Gallery of Art extension, which is going to add so much to the Mall. It is 
1 1 so sensitiyely done. The FBI Building is going to be rather heavy in its 
II architecture, along Pennsylvania Avenue. " At this point it was indicated the 
remainder of the discussion was "off the record." 
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SENATE APPROPRIATIONS HEARINGS 
FISCAL YEAR 1972 




been reviewed. 


iTEAR 1972 

Volume two, of , the above-captioned hearings (copy attached) has 


Pages 2061 - 2063, M r. CMrles Miller^ De p uty. Assistant 
f Secretary, Budget, Department of Health, Education. and^W .eifar.e, discusses 
. the "r equbsFforlunds"^ conslf uctidiT of tlR[e" National -Technical Institute for 
the Deaf. He cited construction cost increase pointing out that ’We have to 
get this thing settled before July 20 because the bids will then run out and we 
will have to advertise again and the cost will go up. You will be review- 

ing an item when the other HEW bill comes before you for planning the first 
phase of construction for the National Institute of Environmental Sciences in 
North Carolina. The projected cost of at least the first part of this construction 
project is $43 million. The FBI Building, which started out at about $60 million, 
is now more than $100 million. " Senator, Warren G. Magnuson (D -Washington) I 


statedj ’’What you are say then is that building costs are going up 20 or 30 percent 
a year? I can’t^elieve that. I know they have gone up but not 30 percent 


a year. The bids for th e j£BI Building were called for 6 years ago, I think. ’’ 
Mr. Miller replied, ’’They went up almost 100 percent. " Mr. •Magfluson^" 
continued, " But they have added to it from their original plan . They need more 
sp ^iT~down There . Tti ev need more space to take care of the Mrra^ tha t is 
coming a gainst them. -If Laughter. ! They have added, to it . *~ They 'always add to 
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^OM : J. P. Dunphj^^ 

SUBJECT: NEW^^gySUttiD^ 

DOOlfecIggir^^ 


Tl^ contract for the Phase II (superstructure) construction of the 
new building was awarded 6/14/71 and a notice to proceed was given the 
contractor by the General Services Administration (GSA) 7/7/71. 

Specifications require the contractor to furnish a schedule of door 
finish hardware, and GSA anticipates this schedule will be forthcoming 
within two months. The schedule will identify the hardware supplier and 
describe types of hardware, including locks, to be supplied. Samples of the 
locks will be obtained for our evaluation at that time. 


Thereafter, the contractor is required to furnish GSA a key system 
layout and GSA advises the contractor will necessarily rely upon the FBI 
for guidance in the preparation of such key system layout. 

■h 

"Each SOG Division has been surveyed to ascertain its desires in i 
keying of locks within that Division. 





Interchangeable lock cylinders will be furnished, allowing for 
flexibility in chan^g locks as needed after occupancy. ■ — 


(^iPiURS 

Enclosure ^ 

1 - Mr. Bishop (Enc.) 

1 - Mr. Brennan (Enc.) 

1 - Mr. Casper (Enc.) 

1 - 

1 - Mr. Moey (Enc.) 


EGP.ko 

l/* 
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1 - Mr. Tavel (Enc.) 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
DOOR LOCKS 


The overall system has been coordinated with the Laboratory 
Division and with GSA. It will provide guidance for the contractor in 
the purchase and installation of locks under the present contract as 
well as under a future contract dealing with interior partitions of non 
masonry construction. 


RECOMMENDATION: 

That the suggested keying system as illustrated in the attached 
diagram be approved for use in the new building. 
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SUBJECT: NEW FBI BUILMNG 

PUBLICATIONS ' INTEREST 



DATE: 8/19/71 
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J. Raymond Jones, Construction Branch, Design and 
Construction Division, GeneraL Services A^inistration (GSA) advised 
^^SA has received a letter from William D^^C^bbins . Publications fManager, 
l-^ Leasco Corporation. 280 Park Avenue. New York._N. ^« . ..encloses* an " 

\ article contemplated for publication in a forthcoming issue of th^j^Ceasco 
I Magazine.” 


\ Jones identified the Leasco Corporation as the corporate parent 

of CPM Engineers, Inc., a Philadelphia, Pa., firm having responsibility 
for preparation of the computerized work schedules (known as the Critical 
Path Method) Tor the construction of the remaining portion of the new FBI 
Building. CPM Engineers, Inc., was hired as a consultant by C. F. Murphy 
Associates, architects. for the new building. 


Jones stated the article addressed itself mainly to the application 
of the critical path method to a large construction project, but also referred 
to a water -filled moat surrounding the structure and the cost of the building pv 
I as being, ".. .$102 million and climbing. " It also mentioned, the possibility 
I the builchng may be called the,, ”J„ Edgar Hoover Building, ” and observed 
J, that some critics of'the Bureau may term it the, **Hoover Memorial. ” 


A photograph of representatives of CPM Engineers, Inc. , GSA 
and the architectural firm was taken at a meeting held at the construction 
site on 8/17/71 for possible illustration to accompany the article. 


< Jones stated he was referring the letter to the public relations 
section- of GSA, noting the article contained errors. He did not know the 
nature of- the publication "Leasco Magazine, ” but suggested it may be a news- 


letter type magazine intended to inform stockholders of corporate activities... 

“''®. ......REC-36 IIAJ; 


^ Bureau files contain' no record^l^William D. Dobbins, and no 
derogatory information re Leasco Corpor^mnV / ^ — 

6 For information. /mi 
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FROM :N. P. CALLAHAN 

o ^ 

SUBJECT rNEwjmaiiiLmiCL 

NINTH AND PENNSYLVANIA AVENUE, N. W. 

i 

I 

This afternoon Jack' Click, General Accounting Office representative 
who now-heads up the Site Audit Group at the General Services Administration(GSA) 
and who was formerly in the same capacity in the Department of Justice group 
and who is a very good friend of the Bureau's, telephonically advised the writer 
on a strictly confidentiai basis that his group had received a request from the office 
of Senator William Proxniire~(Democrat— Wisconsin) concerning the new FBI 
building being constructed across from the, present Department of Justice Building. 



questions: 


Click slated that the inquiry requested responses to the following 


1* 


J 1. The original estiniated cost of the building. 

2. The current estimated cost of the building. 

3. The cost per square foot of the building compared with the cost per^ 
square foot of other Government and commercial buildings in this sam^ 
g^eral area. 




I 4. '^e*re any special security requirements requested by the agency? \ 

I ^ any special facilities requested for officials? 

G^k stated that the inquiry submitted did not indicate for what purpose 
it was wanted, that is, whether Proxmire intended to use it himself in some way 
or whether he was obtaining this information to respond to a constituent's inquiry' 

Click further slated he was not calling us for the answers as he will ^ 
lobtain the information requested from GSA and he was merely calling the writers 
(to alert us to the nature of the inquiry they had received and would be respondin^o 
The above is submitted for information and should be kept in confidel^e 

1 - Mr. Mohr 
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: CHARLES J. FOX i G*s<Iy ■ 

REQUEST TO PAINT PORTRAIT OF DIREC TOR 

BACKGROUND: i 

By letter dated captioned individual advised he was 

. in Washin^dh.for the dedication of hiis portrait of Congressman Clarence 
. j Cannon. He niontioned while in Washington he observed the construction of 
the new Bureau . buildin g and said he would like the privilege of painting the 
Director's portrait for the building. He also mentioned the Director had 
complimented him on a portrait he did of Mr. Hoover some years ago. 

INFORMATION IN BUFILES: 

In 1962, Fox, on his own initiative, painted a portrait of the 
Director which was subsequently purchased by the FBI Recreation Association 
and presented to the Director as a Christmas gift in December,, 1962. Fox 
subsequently called at the Bureau and solicited a letter from Mr. Hoover 
concerning his opinion of the painting. Such a letter over the Director's 
signature was sent to him on 6/22/64. . | 

,A, .i. On 11/15/68, Fox again called on the Bureau in an attempt to 

obtain a contract to paint the Director and at that time advised the painUng ’ 
would cost between $5, 000 and $6, 500. He was advised by letter dated v 
11/18/68, that it would npt be possible to accede to his proposal at that time. 

RECOMMENDATION: i ^ ' 


Since it is apparent Fox is urn 
it is recommended attached letter be sent t¥ 


ShTbeGOBUED , ■ ■ . 

raO to no for an answer ^ 

lim declining his request again. 


Enclosur9^<2-*=-<'^^ 


1 - Mr, Mohr - Enclosure 
1 - Mr. Bishop - Enclosure 
1 - Miss Holmes - Enclosure 
1 - Tour Room - Enclosure 
1 - Mr. Malmfeldt - Enclosure 
1 - M. A, Jones - Enclosure, , 
xai). ■ . ■ ■ 

g?WuncbA''^“’ 
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0^t»Omai, mo. 10 

MAV 1942 eOlT»OM 
OSA OCN. *00. 29 




TO 


FROM 


f 


SU3JECT: 

1 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Callahan 

J. P. DunphyX 

0 ^ 

NEW ^li BUILDING 

funding — 


Tot ion 
P«K 


DATE: September 29, 1971 



T«lo. Room.. 
Holmes , 
Gw4y.. 


Ralph B. Harris, Project Coordinator, Public Bmldings. Service (PBS), 
General Services Administration (GSA) has .cohfidentialiy/ad\dsed that GSA 
plans to forward to the Office of Management and>Budget (OMB) a request for 
funds regarding the new FBI Headquarters Building. ,,'He stated this request 
is to be forwarded 10-1-71 with hearings scheduled for, 10-6-71 at which time 
he anticipates PBS Commissioner A. F. Sampson and Acting Commissioner 
Larry F. Roush will appear. • - 




Harris.stated the total amount of the request is. still^ot finalized, but 
would be approximately $23^000,000. This amount-would’purpdrt to cover all 
features required for compiletion of the project, including:all2:^^ces for cost 
escalation and contingencies. , 


zc 

o 

CJ 




He stated he has .been instructed not to discuss tlqs-^^tter outside of GSA 
\ and our knowledge of this proposed action should be trp^te^ ^cordingly. Contact 
iwith Harris will be 'maintained to obtain additional data a^it becomes available- 
Ito him. Cj ctj 


o 

Ui 

S3. 




Funds appropriated to date for .this project total $102, 57^00. If the 
additional amount is -approved^ the total appropriated would be $125.578.000. 


RECOMMENDATION: 
For information. 


EGP:ko/jlk^^^ 

1 “$ 
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Memorandum 


0010-100 


UNITED STATES GO^SrNMENT 


t 


iTotson . 


TO : 

MR. TOLSON 

DATE: 

FROM : 

MR. MOHR 



O 


SUBJECT: 

NEW F^BI. BUILDING 





• f 

II 



10/5/71 


Ttl9. jKoom ,.. 1 ^ 1 ... 
Holmes - 

On 10/4/71 1 met in my office with Jack Click and-Wayne 
Carberry of the General Accounting Office (GAO). They are GAO on-site 
representatives at the General Services Administration (GSA). Glick has 
been known to us for many years and is a friend of the Bureau. They 
advised GAO has received a letter from Senator William Proxmire (D-Wis.) 
asking for information to respond to a constituent’s inquiry concerning th^ # 
new FBI Building. Specifically, the original cost estimate compared to y f 
current cost and whether the cost of the building has been substantially 
affected by security requirements and/or facilities being provided for ( j 
executive areas. He also asked for comparative cost iigures between this J 
building and other government office buildings and privi^te office buildings. 

Mr. Glick made available a response he had received from 
GSA when they made inquiry as a result of Proxmire’s letter to GAO. This 
letter dated 9/27/71 contained a list of special design features of the 'FBI 
Building not' normally associated with a typical office building. Copy of this 
letter is attached. Included in the items are increased floor load capacity 
because of files. Laboratory » areas, Firing Range, Auditorium, conveyer 
and pneumatic tube systems. 

I pointed out to Messrs. Glick and, Carberry that the list as 
furnished to them by GSA was certainly not responsive to the inquiry GAO 
had received from Proxmire and. that many of the items included are 
certainly found in standard government buildings, such as the conveyer 
and pneumatic tube. systems. In addition, the additional cost of this 
I building should more properly be attributed to the current design which is 
I the brainchild of the Pennsylvania Avenue Advisory Commission (PAAC). 

I pointed out GSA and the Bureau, when this building .was first conceived, 
had in mind a block structure. At that time the estimate was 60 mi 

Eqplosures 

1 - Mr. Bishop (Enclosures) 

CT 15 197.1 

JPD4CO (3) CONTINUED - OVER 

Y4, fcOPY TOK T,ra.. 7 0I-S0N | 

Vm * 



fe OCT 7,4 1^-7 



/ii( 


Memorandum Mr. Mohr to Mr. Tolson 
NEW FBI BUILDING 


With the advent of the PAAC, block design was discarded 
in favor of the thing we have now which includes an open second floor 
which will only be a wind tunnel. The Director did not ask for this design 
and has never thought well of it and certainly their inquiry with respect 
to any cost on the building should include the additional funds needed 
) because of the drastic change in design. 

I pointed out that in an effort to keep costs to a minimum, the 
Director had agreed with cost saving steps totaling over$ll!nillion'’. including 
the elimination of the tunnel under Pennsylvania Avenue, the neutron 
generator, the granite exterior, 40,000 square feet from the 2nd and 3rd 
basements. Detailed list attached. 

These gentlemen were very thankful for the information 
1 1 furnished to them and advised they had difficulty obbainijig direct and 
correct responses to their inquiries at GSA. 


RECOMMENDATION : 

For information. We will maintain contact with Gltck in the 
event there are any further developments in this matter. 




TO : 
FROM : 
SUBJECT.: 



O^^ONAl >OllM MO. 
MAY 1*49 CO<TtOM 
OSA OCM «EO. MO. if 


UNITED STATES GOVERNMENT 

Memorandum'' 

4r 



Mr. Callahan 


DATE: 10/20/71 


J. P. Dunph 

o 

NEW FBI BUILDING 




J >9 \ 

' MJftr. E4. 
CtdUkaii ». 
Casper 
Conrad 
Dalbey_«^ 
Cleveland « 
Ponder umi_ 
Sates - 
Tavel I 


W.lter. ■ - 
Soyars - ■ ■ 

Tele. Room , 
Holmes 
Gandy - - 


^ My memorandum 10/18/71 advised of information received 
^from Joh^$aderson^ project architect on the new FBI Building, C. F. 

/^ Mur ph y] Associ ates, Chicago, Illinois. He informed us they had received 
a call fi^ a J^ihS uang. Associated Press, setting up an interview for 
10/19/71 on the new FBI Building. 

On 10/19/71 Anderson advised that he an d Carter^j^nny , a 
partner in the firm, met with Lang on 10/19/71. Lang advised"lie was 
from Washington, D. C. , and had been doing some research on the 
background of the new building but did not indicate if this was for an 
article or just research data for them to have on file. He obviously had 
done a good bit of study in this field as he was aware of the actions taken 
by the various commissions in town, such as the Fine Arts Commission, 
and the National Capital Planning Commission. 




Anderson advised Lang was very polite ^d not pushy but he 
did sense a possible anti-GSA feeling when he got around to the question 
of any delays on the project. Anderson pointed out to him that he should 
not attempt to point a finger at anybody concermng delays as a structure^ / 
this large and having to have the approvals of the variousicommissions jf 
would naturally be a more time consuming procedure than the normal 
downtown business office. 

L^g asked them for permission to take photographs of the 
site and they referred him to GSA on this. During conversation he 
indicated he has a transcript of the NBC First Tuesday program which 


dealt with the new building. Andean advised he did not anticipate any 

fiirthpr mntnr.f'ipTniYi T-prur. 


further contact-from Lang. 

^ ’ I * 

RECOMMENDATION : 








That,^this .memorandum be referred to Mr. Bishop's Office 


in the event ofpressUnquiry. 


-5& 


»n 
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UNITED Sl'A'IJi^GOVERNMENT 

Memorandum 


^ »«“0 


TO 


Mr. Callahan 


DATE, 9/27/71 


FROM : J. P. Dunph; 



SUBJECT 




COURSE IN FUNDAMENTALS OJE^PROJECT A ' ' 

SCHEDULING OFFERED BY THE U. S. 

DEPARTMENT OF AGRICULTURE, ' 

WASHINGTON, D* C* 



/ / \’ 
MM 


Progress of construction of the Phase ITportion of the 
new FBI Building is being governed by application of the^britical; Path 

•» <r _ j_t .1 ^ i? X- - ^ f— ^JST/^y>rKir ^Ll^Z m 


Method of project scheduling, known as 
Tnanagement utilizes computerized wor 


;PM. This ’form of project” 


schedules in, an effort to insure 
timely attention to variou^onstruction activities and thus avoid delay 
in completion. Computg^^rganized project scheduling is of recent 
development and the new FBI Building is one of the first construction 
projects of major size being managed under this system. It is essential 
for us to obtain a better understanding of CPM in order to provide 
appropriate attention to our interests in the completion of the project. 

The U. S. Department of Agriculture Graduate School is 
offering a one -semester course entitled "Fundamentals of Project 
Scheduling" which is given every Thursday evening from 6:10 p.m. to 
8:40 p.m. at the Central Office of the General Services Administration, 
Washington, D. C. , commencing 9/23/71, and continuing for sixteen 
weeks. The material to be presented involves the latest developments 
in project scheduling and will include emphasis on CPM. 


I 

n 


be 

b7C 




Cost of the course is $82. 30 for tuition and books. SA 
who has responsibilities regarding the new FBI Building, 


§ 


registered for the course 9/23/71. 





has executed stating 


Attached is an agreement which S 

that he will remain in the FBI for at least two years from the date of the 
completion of the course. NOT^BicOEliD" 

RECOMMENDATION: It is recommended, that si^oSIsk^le ^authorized to 
take the Fundamentals of Project Scheduling cour se from tha Department 
of Agriculture and since this training would be for the benefit of the Bureau, 
that expenses be paid by the Bureau and this be cor^sidered an^icial 
assignment. , 

fOf'Ky /mM b 'A 



1 - Personnel file of 
EGP&0^'(4) 
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MAT If 41 .COtTtON 
OSA OCN. MO. NO. i7 
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UNITED STATES GOVERNMENT 


f 


r> 


;ro 


FROM 


Memorandum^ 

Mr. Callahan I 

4^ 



DATE; 10/13/71 


C**per^ 
Conrsd ■ 
D«n»yj 
ClcvtUnd.. 



J. P. Dunphj 


T«v«l 




Winters , 
Soysrt , 


SUBJECT ; NEW F,Bj[ .BUILDING 


TeJe. Room , 
Holmes .w-i 
Gsndy 


Richard :P 


enski, Vice -Presidentr^lake Co nstruction 


Compan v»_Inc^. on-site supervisoKf^iTtHe’constfir^ of the new FBI 
(Building, advised 10/12/71- his company, had on that date discovered the 
theft of approximately 500 pounds of ”cad weld” powder and a number of 
sleeves used in conjunction with the powder. This powder is used to weld 
reinforcing steel bars together by packing it with a sleeve holding the ends 
of the bars and igniting it, the resulting heat welding the two bars together. 
I He stated the number of sleeves missing would be sufficient to use about 
I half of the missing powder. The materials were storedin a trailer on the 
I Pennsylvania Avenue side of the construction site and were valued at 
Japproximately $1000. 


Gar lenski presumed the theft took place' during the night of 
10/11-12/71 and he has reported it to the Metropolitan Police Department. 
Although this powder is incendiary in nature, it is hot considered an 
explosive. Gar lenski presumes the materials were taken for the benefit of 
another contractor since both the powder and sleeves are missing. 


WFO advised. 


RECOMMENDATION : 

y For information. 

''' /s 



1 - Mr. Bishop 
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UNITED STATES GOVERNMENT 

Memorandum 


S T^Iwk. 

s ryit 


Mr. Caillahan V/ 


FROM : J. P. Dunphy 


turn 

,jtM 


DATE: 


10/18/71 


SUBJECT 




EW FBI BUILDING 


m "Anc 


This ^ternoon John T^derson, who is the project architect 
on the new FBI Building for the C. ;F. Murahy . Company, Chicago, 
called to a^ise one of the partner^ .Cartei^anrty, had received a call 
[from a Joh^jf^ng of the Associated Press amng to interview Manny 


concerning the FBLBuilding. 


P 


( When asked if he had cleared this with GeneraT Services 

Administration (GSA) Lang replied that it had been approved by Peter 
Boulay, GSA Public Affairs Officer. ! 

Anderson stated, he and Carter Manny, are to meet with 
Lang on Tuesday, 10/19/71 and will advise us of the nature. of his inquiry. 


RECOMMENDATION: 

That this memorandum be referred to Mr. Bishop's Office 
in the event of press inquiry. ✓ 






1 - Mr. Bishop 
JPDdco 



^^^■30, 


lb- 1 1 3.01 


* / *> 
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A;chitectural^’aphics Incorporated 


Three Tidewater Executive Center 
Norfolk, Virginia 23502 
Telephone (703)499-4121 


Norfolk • Atlanta * Columbus 
October 25 , 1971 


Mr. ,J. Edgar Hoover, Director 
Federal Bureau of Investigation 
Washington, D. C. 



Dear Mr. Hoover 

1 have been following with considerable interest the two construc- 
tion projects currently in progress — the new Academy at Quantico 
and the new FBI Headquarters Building. 


Our firm specializes in the design, supply, and installation of 
signage systems to direct and inform 'both vehicular and pedestrian 
traffic. Projects have included several of large magnitude for 
many government installations and facilities. We are in the 


process of completing the John F. Kennedy Center for the Perform- i 

ing Arts as of this writing, and the enclosed brochure will give 
insight into other projects. ^ 

I would appreciate the opportunity to discuss the need -for planned 
signage systems for the above referenced projects with the appro- 
priate people, at their convenience. 

Your personal cooperation in forwarding this letter to the appropri- 
ate party will be greatly appreciated. ^ 

REC*4 jt- 

Very truly yours , _ 

EX-104 -^e liQy 


*MaS3S|| 


Fred T. Knowles 
President \ 


FTK/jb 


^ /97l 






f, 









Projects Clients 


The John F. Kennedy Center for. 

The Performing Arts 
Edward Ourell Stone. Architect 

Edwin J. Thomas Performing Arts Hall 
Caudill.’ Rowlett; Scott. Architects 

B.F. Goodrich Company World 
Headquarters — Oalton-Oalton- 
, Little. Architects 

Midland Mutual Life Insurance 
Company Headquarters 

Virginia Conunonwealth Bank^ares 
Corporate Headquarters 

The University of Akron 

George Washir^ton University 

The Portsmouth Civic Center 

Metropolitan Memorial Park 

‘ Roanoke Memorial Hospital 

Military Circle Shopping Mall 

Ohio Historical Museum 

Madison College 

Medical Center. University of 
Alabama at Birmingham 

Opportunity Park Municipal 
Parkir^ Garage 


The Rouse Company 
United Air Lines 
Virginia Natiorral Bank 
Cleveland State University 
City of Akron 
Ostendorf-Morris Company 
Peoples Bank of Virginia Beach 
Koger Properties, Inc, 

U.S.Navy 

Army & Air Force Exchange 
U.S. Coast Guard 
Fifth/Third Bank 
State of Virginia^ 

The Terry Corporation ■ 

Paine. Webber, Jackson, & Curtis 

The Bank of .Virginia 

The Sheraton Inn 

The Federal Government 

First Natiorrat Bank of Birmingham 












Architectural Graphics Incorporated 

Three Tidewater Executive Center 
Norfolk, Virginia 23502 


Commission 


Design 


Product Service 


Modem architectural structures de- 
mand enviornmental, signage sys- 
tems designed and constructed! to 
exacting ^requirements. The design; 
of .interior .and exterior signage 
systems to identify, direct, and! 
inform; pedestrian; and! vehicular 
traffic is the commission, of Archi- 
tectural. Graphics incorporated. 

Total! control! of movement tfiVough; 
an.environment is achieved by a pro- 
perly designed and! executed sign- 
age system. The balanced! marriage 
of design, and product selection, will! 
enhance the total! environmental! 
experience. ,AG.,is staffed .to design, 
furnish, and install interior and, 
exterior architectural! identification, 
systems. 

Clients of the corporation; include: 
architectural! firms; graphic and , in- 
dustrial! design. !hou$e$; government 
agencies;- .financial! institutions; .in- 
dustry; and! commercial! accounts. 

Executive offices and design studios 
are focated! in; .Norfolk, Virginia; 
sales ■'offices are maintained! in, 
Atlanta, Georgia, and! Columbus, 
Ohio with; plans to open , offices in; 
New York and! Chicago ..in, the near 
future to allow the corporation, to; 
best serve its diversified, clients and! 
accounts. 


Knowledge obtained from, under- 
standing Problems inherent with; 
architectural! identification; .and the 
mass, ;movement of people .is, the 
Prime requisite for functional! sig- 
nage design. Whether the project is. 
a sports, complex, hospital, office 
building, airport, theatre, financial! 
.institution, shopping complex, or 
other facility, the basic problem; is 
to control! the movement of people. 

"Total! -design,"' offered by Archi- 
tectural, Graphics Incorporated does, 
not end! with, esthetic design; con- 
cepts; detailed! Working drawings, 
material! specifications, and signage 
manual, (if .required) complete the 
design; Program. .No detail! is left to; 
interpretation by the .fabricator. 

The design; team; of graphic and! 
architectural! designers and mechan- 
ical! and. civil! engineers, insures . not 
only esthetic conceptual! designs, 
but demanding control of product 
implementation. 

,AG. frequently assists pure design; 
firms. on a; consulting basis .in, pre- 
paration. of working drawings, to; 
best implement desired , desi^. con- 
cepts. The vast knowledge of ma- 
terials, products, and manufacturers 
of identifying ;devices. .makes, the 
firm; unique within; its profession. 


Architectural! Graphics fncorpo- 
,rated!;maintains a staff of experts to 
assist in. obtaining quality signage 
materials to meet specific .require- 
ments. The firm represents over, one 
hundred! and! forty selected manu- 
facturers. throughout the world, 
allowing AG to recommend! the 
most qualified firm to manufacture 
required, devices at the b«t obtain- 
able price. ,AG can coordinate large 
signage systems, involving a; wide 
variety of materials by processing 
orders, with, many firms, to, assure 
the best ^possible product imple- 
mentation, for the client. Continued 
service after .the initial! installation; 
is another unique philosophy of the 
corporation, 

.Product research and material analy- 
sis... insure the selection, of the 
finest quality identifying devices 
available. To .maintain; total control 
of the signage environment. Archi- 
tectural Graphics Incorporated! 
furnishes, and installs all! signage 
materials, purchased! for the client 
directly from; national! manufac- 
turers represented by the firm. 

Contracts are usually negotiated, 
however AG .invites the opportun- 
ity to competitively bid projects 
demanding the finest in, signage 
materials. 
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Toi$on , 
Fell^ 


Itoscn", 
N!<>)if . 


B»^o|> -T -- 
Millw, E 5 . . 

C«>]>cr 
Conrad 
> Dalt>«y . 


CI«v«lan4 , 
t! ^wJ«T . 


• =*■- 
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October 20, 1971 







?:r. James Er^O'Connor ihf' 
''nicnt DIsintc:;:rr,tion Gy stems 
207 0 EolaTavc Avenue 
Bi-uUins'ton Parle, CaliforMa 


Dear Mr. 0*Connor : 

f 

I have received your letter o£ October 11, 1971, In vvliich^ 




be 

b7C 


yoxi advise of the availability of the document destruction system proi^ 




duced by your company in connection wltli the new FBI Building. y. 

This building is being constructed under the supervision o2»>* 




the General Services Administration, Tiiis organization may be intorerjed 


in your product and you thus may wish to contact thorn. I note that encxgjsedtef^ 
v;ito your letter is the General Services Administration Federal Supply 
Schedule Price List for your equipment which would indicate that they ^ 

already have some Imowledge concerning it. i 

vD 

Your kind comments concerning my policies and the personnel Vi) 


of the FBI arn nnnrnr.1a.t.ed. Thnv; will be brought to the attention of 
Special Ageni 


) 


MAILED 3 

0 CT 20 i 971 

•FBI 


who I am sure v/ill also be most appreciative. 

be 

Sincerely yours, 


J. Edgar Hoover 


John Ed?.ar Hoover 


Director 


:xi - Los Angeles (Enclosure) (Advise SA| 
— comments concerning him) ! 



bf Mr. O^Connor’spti, 


1 - Personnel file of SA 


jshclosure) 


ilJPDdco 


!i 

MNOVIJ teletype UNITCm 


fff 




SEE NOTE - PAGE 2 





NOTE: 


SA| 

5/28/58, as Special Agent 8/31/64, 


assigned Los Angeles, EOD Clerk 
GS-12, services satisfactory. 


Supervisor St. Vincent, Los Angeles Office, advises 
0*Connor is victim in an Anti -Racketeering - Hobbs Act case involving 
tra sh collec ting business. Case is presently before Grand Jury and 
SA | ~| ls the case Agent. No derogatory information on O’Connor. 
Bureau indices contain nothing identifiable beyond this Hobbs Act case. 




D.D.S. 


^V MrJlJiy r 

> DOCUMENT DISINTEGRATION SYSt^^j -Sf; S 


Mr. Tolwr 


Mr. P/^cn 


Pf,- Bifihoi 
MrliJiy r. 
>^^r. CallaV 


October 11, 1971 




J. Edgar Hoover, Director 
Federal Bureau of Investigation 
P.B.I. Headquarters 
Washington, D.C, 




oir. oonK. 
Mr, DaUO 

Mr, am 

Mr. Pond«i 
Mr. Bat«s, 
'Mr. Tavtl 
Mr. Walter 
Mr. Soyars 
Tele. Room 
Mi«y Holme 
Miss Gand} 




Dear Mr. Hooj^r: / 

Whil^ xn vVasnington, w.c. a few days ago we noticed with interest, thfi^ 
^new_^ederal Bureau of Investigation facility that is presently bein^' 
constructed and know you must have a need for the installation of a W 
I document destruction system, such as we manufacture and install, Thls^ 

• ^ — X- j - .a - — .3 A-_ — .3 1- _ ^ 


letter should probably be directed to some other department, however(^ 
we are not aware of the exact personnel that should receive this and^ti 


we are not aware of the exact personnel that should receive this andjy«w 
are taking the liberty to write to you direct, ^0 

For your information and some of your associates, we are enclosing a 
brochure giving more detailed information about our System, and the * 

GSA Price List contract. 

' 

Our destructor units have been installed at Arrry, Navy, Air Force andw'. 
A.E.C. Facilities in various parts of the country and we are presentl^f^ 
planning for additional installations for a number of military facilitie 
We are in the Washington area quite regularly and would be pleased to., 
counsel with some of your engineers with the thought of helping in the 
installation of destructor equipment at your new facility. Planning ^r 
such an installation should be done prior to the time the new facility 
is complete. ^ 


We have the highest regard for your policies, and your personnel. 
a period of the last twelve' to fifteen years we have worked very do 
with a number of your agents here in the Southern California area„in,Sn 
attempt to help them solve certain specific projects or problems. More 
recently we have done a considerable amount of work with your Tom Bevans 
on a particular assignment. In our opinion he has donean outstanding 


^ . 


job. 


NOV 5 








2075 liehrave Avenue, Huntington Park. CnUfomla 00755 • (217) ' 


,*#r «r. i.-v f 


J . Edgar Hoover ,^|pirector 
Federal Bureau of Investigation 


Because of this background and relationship we would be particularly 
pleased to counsel with your people and help in any decision that would 
be reached in the installation of a system for destruction of sensitive 
records . 


Cordially, 


DOCUMENT DISINTEGRATION SYSTEMS 



* •• ♦ 




• • 


REC-4 


// /* 


■_7l? 


November 3, 1971 


Fred !P^ Knowles 
Jgre^dent 

^Archlt^ctui^ Graphics hicorporated 
f TIureeTrdewa 

Norfolk, Virginia ^3502 

• « »-* - • -•< ■ • s n a -p ^ s j 5 • • - ' ( *i» ii •■ 1 

Dear Mr. Knowles: 

I have received your letter of October 25th, with 
enclosures, and appreciate your interest In writing. Regarding 
your proposal, I suggest you communicate with the Administrator 
of the General Services Administration, General Services Building, 
18th and F Streets, Northwest, Washington, D.^-t!* 2040&, since 

I 

that agency is supervising the construction of the new FBI facilities. 


Knov 


^LED20 

NOV 3 -1971 


Sincerely yours, 
J. Edgar Hoover 


-Fell**.™. 

Rosen j 

Molir 

Bbho® 

Miller. E.S, 

P»llah»B ^ 

Cssper . . 

Conra4 

Dalbey 

tleveUnd 

Ponder 

BstM 

Tivel 

Walters 

Soynrs - 


NOTE: No record of correspondent in Bufiles. Answer coordinated 
with Exhibits Section, Administrative Division. 
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TELETYPE UNIT.O 



r 


TO 


FROM 




>< 0 . 10 

MAY fOlT4^ 

OSA^tur.HK^.^. 27 

UNITED STATES! 


VERNMENT 


Memorandum 


Mr. Callahan 
J. P, Dunphy^^ 


Tol»on , 
feU, 
Gosea, 
Mohf , 


DATE: 11/16/71 


SUBJECT; 





NEW Fm_RTITLr)TNr> 

PHASE n CONSTRUCTION DRAWINGS 


A construction contract was awarded for the Phase n 
(superstructure) portion of the new FBI Building on 6/14/71 followed by 
a notice to proceed 7/7/71. The contract calls for completion of construction 
in 10 50. days, and current work schedules indicate a capability of completing 
on schedule, which would be 5/24/74 . 

Contractors have already made requests of the FBI for verification 
of positioning of piping and lines on the first basement and 3rd floor to 
facilitate later installation of Bureau-supplied equipment. Such requests can 
be of mutual benefit, assisting the contractor in properly directing his 
activities and providing us with an opportunity to verify existence and positioning 
of services to assure easy installation and proper functioning of equipment. 
Requests of a similar nature may be anticipated throughout the duration of the 
project. 

To assist in responding to such requests, additional sets of con- 
struction plans have been obtained and portions are being separately furnished 
to Divisions to which requests for information are most likely to be made. 

It is not anticipated that Divisions utilizing only general purpose office space 
will receive inquiries. 

It is noted equipment and furnishings indicated on the drawings 
by broken line outlines or a "N.I.C." designation are **Not in Contract" items 
and will not be furnished under the construction contract. Review of the 
drawings for NIC items ;may serve to point up future^ purchase requirement^ 
for purpose s of budget preparations . ^ 
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Mr. D. J. Brenjian (Rm. B-114)(Enc.) 
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Memorandum to Mr. Callahan 

Re: NEW FBI BUILDING 

PHASE n CONSTRUCnCN DRAWINGS 


Layouts of file and oHice areas are being prepared and/or 
updated and are not included in the drawings being furnished. 

A list of drawings being furnished is attached. It is requested 
each recipient retain the drawings for review purposes and for reference 
In the event inquiries are made. 

Drawings indicated for the Washington Field Office have been 
furnished WFO separately. 
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CT: NEW FBI BUILDI NG f \ 

V^AB0Ra¥6rY ACH) waste drains //ft 

Tat :. t:, -^ mli j ^«i ■i ww i ^y a. \g\. I 

Reference is made to the memorandum from Mr. Dunphy to 
Mr. Callahan dated 11/15/71, advising that the Maurice P. Foley 
Company, mechanical sub-contractors for our building are reported 
to be in the process of preparing a value engineering suggestion 
that polypropylene pipe be utilized in the acid resistant waste 
and vent piping in the Laboratory. 

The current specifications for our building specify that 
either a special high silicon ferrous alloy pipe (such as Duriron) 
or Pyrex glass-type pipe be used for laboratory drains which cost 
hconsiderably more than plastic pipe, but their suitability ^or. 
jjsuch use is a known established fact. 

For the purpose of determining the suitability of using 
polypropylene pipe for drains and vents in our Laboratory, the 
catalog of the R & G Sloane Manufacturing Company, a leading 
manufacturer of polypropsriene pipe, was studied and in addition 
the follov^ing individuals were contacted to obtain their opinions 
conce^ningfi the use of polypropylene pipe in our Laboratory bearing 
in mind that we use a wide variety of organic solvents: 

’a -t 

o Colonel D. S. Flack 

3 Director of Supply and Services Division 

’ ’^'-1 Walter Reed Army Hospital 

I ^ 

■T‘ ^ Mr. David Bumb , 

t * ^ Post Engineer's Office T 

Walter Reed Army Hospital ^ 

Mr. JI,ilton Graham 


National^Butdau ' oJ^Standards^^^^^ //tZc /-^ ^0 ^ 

Mr . 'Ro^ertgWi^ey 1 1 , ^ ~ 

Division oi Building Research [jq j 

Nati6hai<'*Burp,auj.^<jf Standards ^ I97J 


Enel osure 

1-Mr. Rosen i uiv 3 
,(,%¥l-Mr. Mohr ! \ M|tj 
' ' U-Mr. Callahan'K(4.^ 

LV?L:las (8)M ^ 


Mr. G. C, Sherlin 

Division of Building Research 

National Bureau of Standards 


LV?L:las (8)' 
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Memorandumi to Mr. Conrad 
Re: NEW FBI BUILDING 

LABORATORY ACID WASTE DRAINS 


The catalog of the R & G Sloane Manufacturing Company 
)| lists 37, chemicals which should not be used continuously at 
II elevated temperatures without adequate dilution in polypropylene 
// pipe* A number of those chemicals consisting largely of 
II organic solvents are used extensively in our Laboratory. 

Colonel Flack stated that he thought polypropylene 
pipe is satisfactory for laboratory drains, but everyone else 
advised against using it in our new, buil^ijnig . Detailed 
comments made by each individual are set ^ in the attach- 
ment . 

RECOMMENDATION: That we do not permit the contractor to 

install .polypropylene drain aiid vent pipes in our Laboratory 
space where chemicals are used. 



2 


F 


I 




In the catalog of the R & G Sloane Manufacturing 
Company, it is claimed that they are the world’s leading 
producer of thermoplastic pipe fittings and they manufacture 
polypropylene acid waste pipe and fittings. They list various 
chemicals that are safe for use in polypropylene pipes and 
also a number of chemicals that must be diluted if conveyed 
continuously at elevated temperatures. This means tthat under 
certain conditions there is some undesirable action between 
■certain chemicals and the plastic pipe. 

In their list of chemicals which must be diluted 
when used at elevated temperatures in polypropylene pipe 
are the following: 


1 . Acetate solvents 

2 . Amyl alcohol 

3 . Amyl acetate 

4. Aniline 

5 . Benzol 

6. Saturated bromine water 

7. Camphor oil 

8. Carbon disulfide 

9. Carbon tetrachloride 

10. Chlorobenzene 

11 . Chloroform 

12. Chlorosulfonic acid 

13 . Creosote 

14. Cyclohexane 

15. Cyclohexanone 

16. Decal in 

17. Diethyl ether 

18. Dioxane 

19. Ethers 

20. Ethyl acetate 

21. Ethyl Chloride 

22. Ethylene chloride 


23. Gasoline 

24. Isooctane 

25. Kerosene 

26. Malic acid 

27. Methyl isobutyl ketone 

28. Methylene chloride 

29. Nitrobenzene 

30. Perchloroethylene 

31. Concentrated sulfuric acid 

32 . Tetrahydrof uran 

33. Tetralin 

34. Toluene 

35. Trichloroethylene 

36. Turpentine 

37 . Xylene 


Although we do not anticipate to continuously pour 
hot solutions of these reagents through our drain system, we 
do use some of them extensively and they apparently react to 
various degrees with polypropylene pipes and, as a result, 
this pipe is not satisfactory for use in our Laboratory. 
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INFORMATION OBTAINED FROM COLONEL D. S, FLACK 

On lIf/18/71, Colonel D, S, Flack, Director of 
Supply and Services Division of the Walter Reed Army Hospital, 
advised that they have installed some polypropylene drain 
pipe in some of their new hospital wings and' in some of their 
laboratories. He said that from a durability viewpoint it 
is excellent for their purposes but that it is quite 
shock-sensitive and hav_e experienced a few leaks due to. 
pipe breakag(eL.a Ji;^^ I ius evaluation or-polyproiTylene 

pT^ IS that it is satisfactory for their applications. He 
suggested that Mr. David Dumb of their Post Epg^neer»s 

Of fjce,.a^a lt£ X ^ ^ 

ran he is concerning the use of po 1 y propyl en^^^ 
pipe. 


INFORMATION OBTAINED FROM MR. DAVID DUMB ON 11/18/71 

Mr. David Dumb advised that they have used polypropylene 
plastic pipe with success but before they install any of At in 
their laboratories they very carefully determine the chemicals 
that will be used. He said that if one uses various organic 
solvents which may change from time to time, he would be most 
hesitant to use plastic pipe since continued use of certain 
chemicals will damage it. In view of this, he suggested .that 
iin his opinion we should use either the Pyrex glass-type or 
I the Duriron-type drain pipe in our Laboratory. 
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INFORMATION OBTAINED FROM MR. HILTON GRAHAM 

On 11/16/71, Mr. Hilton Graham of the Plant Division, 
National Bureau of Standards, advised that they use a Pyrex 
glass-type drain pipe in their chemical laboratories in their 
new facility and are completely satisfied with it and have 
experienced no difficulty with respect to either leaks or 
breakage. He said that in their old facility they used a 
Duriron-type (a special high silicon ferrous alloy) and 
they specified in their new buildings that either Pyrex 
glass-type or Duriron-type pipe be used for laboratory drains. 
(We have the Duriron-type in the Justice building in our 
Laboratory) . The contractor that built the Bureau of 
Standards elected to use the glass pipe in their new buildings. 

lY Mr. Graham said that he believes the glass drain 

[pipe is the best product available for laboratory drains. The 
' Bureau of Standards tested various drain pipes before deciding 
that they would accept either the glass or the Duriron-type 
drains in their laboratories. Their Polymer Division 
(Plastics) tested various plastic pipes when they were 
deciding on the materials they would accept for their 
laboratory drains and decided against the use of plastic 
pipe. These tests were made about six or seven years ago 
and Mr. Graham has no information as to the plastic pipe 
available today. He concluded by saying that he seriously 
doubts that any plastic pipe would be as satisfactory Jfor 
laboratory drains as the glass or the Duriron-type pipe. 
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INFORMATibN OBTAINED FROM MR. ROBERT WILEY 


Mr. Robert Wiley of the Division of Building 
Research at the Bureau of Standards stated on 11/14/71, 
that plastic pipe is excellent for some applications but 
that he would be hesitant to recommend it for use as a 
laboratory drain material when one did not know which 
chemicals would be used from day to day. He stated that 
his assistant, llr. G. C. Sherlin, was more familiar with 
polypropylene pipe than he was and so he was contacted. 

INFORMATION OBTAINED FROM MR. G. C. SHERLIN 


Mr. Sherlin stated that polypropylene pipe is 
excellent for certain installations but that various 
organic solvents can harm it. He also said that it' is 

J susceptible to stress corrosion and that in his opinion, 
plastic pipe should not be used as drain pipe in a 
laboratory in which various organic solvents are used. 

He stated that only a Duriron-type or a Pyrex glass-type. pipe 
^lild be used for drains and vents in our chemical Laboratories. 
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svijECr. NEW FBI BUILDING 

/ LABORATORY ACID WASTE DRAINS 

r ' The construction contract for the new FBI Building contains 

a "value engineering" clause which is designed to encourage the contractor 
r and his sub -contractors to suggest means whereby the projectrcan be 

I , improved without an increase in cost or can be constructed for^ reduced 

I cost without sacrificing quality. As an incentive to the contractor to.^^ ' 

y examine his activities and materials for value engineering pofpntial, “any n 

savings resulting from an adopted suggestion is shared by the-governmenW i J 
and the contractor. The net result to the contractor is increaised “profit ^ ^ 
without expenditure if a value engineering suggestion for use>of adess ex- 
pensive material is adopted. Suggestions under this clause 'liave. to be 
approved by the architects and by the General Services Administration (GSA). 

^ Th e Maurice Jg<Folev-CQ; . mechanical sub -contractors on the 

' .1 PJ^ject, is reported^^^'w in the process of preparing a value engineering 

< « suggestion that polypropylene pipe be utilized in the acid resistant waste 

and vent piping in the new building. The present specification for this type 
. O :o5pipe reads 
, - 

r- ? "7. ACID-RESISTANT, WASTE AND VENT PIPING 

. ■ • ‘ D? 

3. 7. 1 Acid-resistant waste and vent piping shall be one of the 

following materials, and, unless otherwise noted, may 
be used both above and below ground. CXA I 

0 

■ 7. 1. J Uncoated cast-iron mechanical-joint type pipe and 
, fittings. This material shall be^made of an alloy 

containing not less than 12 percent silicon. All joints 
shall be made with teflon-neoprene liners. The 
couplings; Sfribluding;the,tightening bolts, shall be 
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es stainless steelr*— 
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Memorandum* to Mr. Callahan 
Re: NEW FBI BUILDING 
LABORATORY ACID WASTE DRAINS 


7.1.2 Glass pipe and fittings with mechanical joints. 
This material may be used above ground only. 
Pipe and fittings shall be pre stressed, heat ^d 
chemical resistant borasilicate glass, and shall 
be assembled with compression type joints con- 
sisting of Teflon liner, rubber sleeve,, and 
stainless steel band-type clamp with a single 
bolt . Glass fittings shall be sweep pattern . 

All joints on the sewer sides of traps and all 
joints on vent lines shall be made up bead-to- 


bead. ” 


. B «!^1 


^Guilday, MSSmiadturef’s Re p resentative . R. & " 

Manuf acturing Co, , 669 South Lawn Lane. Rock ville. -M arvl^dr^tifnished 
literature ^d samples of the polypropyfene pipe he hopes his company wiU 
be furnishing, to Foley for installatioh in theinew FBI Building. This 
material is being sent separately to the Laboratory Division. He stated he 
is optimistic that GSA and the architects will approve the use of this 
materi^ in the building in lieu of that specified. He stated his company^ 
^arantees its product for 25 years against failure as a result of chemical 
action of waste materials, including perchloric acid, at a cost' 50 percent 
lower than glass lined pipe. 


Ray H. Rice, Jr., Criteria and Research Branch, Public 
Buildings Service, GSA, advised his office has considereddncluding poly- 
propylene pipe in the standard GSA specifications Tor laboratory, acid wastes, 
but has not done so citing lack of rigidity on horizontal runs. Heialso stated 
that if the use of this pipe was presented as. a value engineering. suggestion,. 
GSA wo^d be required to consider its adoption, and an attractive cost re- 
duction may be difficult to refuse. 

It is anticipated that any value engineering suggestion bearing 
upon the FBI's functional operation will be presented to the FBI by GSA for 
comment. 


RECOMMENDATION: That the Laboratory advise the Administrative 
Division whether or not polypropylene: pipe for wastes and vents is acceptable. 
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NEW building 

SLAB PENETRATIONS - THIRD FLOOR 
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My memorandum 11/18/71 requested verification of slab 
penetrations for the third floor Laboratory areas where hood exhaust ducts, 
steam lines and condenser water pipes are to be located. , , ^ ^ ^ 
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Being furnished the Laboratory separately are copies of the 
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NEW BUILDINGS 

PHASE n CONSTRUCTION DRAWINGS 
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My memorandum 11/16/71 furnished a number of construction ^ 
drawings to interested Divisions. Some of these drawings have been 
amended since being issued by General Services Administration (GSA). 

Being furnished to the Laboratory, separately for retention and 
review are the following Phase n Amendment Drawings: 


b3 Homeland Sec. Act of 2002 
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J. P. Dunph 

NEW FBI BUILDING 
EQmPMENT - FIRSTTfeASEMENT 

j. On 10/13/71 David L>j(wilson. Project Manager. Maurice P.; . 

- J^olev and Company . Inc., mechanical subcontractor for the new FBI 
* Building, advised Tn^fmh is presently preparing to provide for locations 
of plumbing lines sLd drains in the first basement by means of core 
drilling the slab, me noted'that numerous pieces of Bureau -supplied 
equipment are intended for this area, and stated his company is willing to 
position the piping and lines serving this equipment asjdirected by the FBI 
in order to facilimte later installation. He needs this-information as soon 

as possible. \ \/jojshin'q-/7n ' 7>cJ ' 

Area's in questionVnvolve the Mechanical and Exhibits Sections 
of the Administrative Division and portions of the Laboratory Division. 

Specificallyj one piece of equipment intended for the Laboratory 
use which is affected is a paint spray booth located in Room 1B067. Since 
the alternate bid on paint spray booths was not accepted by GSA, the 
current contractor is not obligated to furnish and install these booths, but 
must provide the water supply, drain, and compressed air capability to 
the area. Drawing P-9-iOA, a copy of which is attached, indicates the 
locations for the paint spray booth and compressed air service (coming.up 
through the slab) and water supply (dropping down from the underside ofi 
the slab above) and a floor drain. 




It is recognized that without specific knowledge of the siz^,an^ 
shape of the spray booth, precise locations of the lines supplying it^^not 
be determined and still guarantee they will be appropriately position*^ 
when the equipment is installed. However, the contractor is obligate to ^ 
supply the lines, and they must go somewhere, even if only as a ’7)esC 
guess" location. Wilson stated precise location of lines for a spray ^booth 
is not critical since the booths can be adapted to suit service 
considerable degree. 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
EQUIPMENT - FIRST BASEMENT 


Laboratory areas receiving hot, cold, and chilled water, 
gas, compressed air and waste lines are Rooms 1B065 (Plating Shop)^ 
1B064 (Rabbit Room), and 1B061 (Welding Shop), the latter two also 
receiving distilled water. These lines are related to those serving 
contractor -supplied stainless steel sinks, and will be located adjacent 
to the sinks as shown on the drawing, unless objection is made. 

Wilson indicated a similar opportunity to predetermine 
positioning of lines for' Xiaboratory equipment on the third floor would 
be provided and he will probably need this in about six weeks. Due to 
• the greater number of installations on the third floor, appropriate 
drawings will be obtained and furnished to the Laboratory. 

\ LABORATORY 



Unless advised to the contrary by 10/18/71 (close of business) 
Wilson will be advised there is no objection to the location on drawing 
9-P-lOA of the piping and lines in Rooms 1B065, 1B064, and 1B061, and 
1B067. 

ADMINISTRATIVE DIVISION 


Supply data by 10/18/71 (close of business). 


Mechanical Section information required for all slab 
penetrations in Photo Unit and Print Shop. 


Exhibits Section area information being compiled. 
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NEW FBI BUILDING 
LABORATORY ACID WASTE DRAINS 

My memorandum 11/15/71 advised of possibility of the 
mechanical subcontractor for the new FBI Building submitting a suggestion 
that polypropylene pipe be used in lieu of presently-specified acid waste 
drain piping materials as a cost-saving exercise. Memorandum of W. D. 
Griffith to Mr. Conrad 11/22/71 cited Laboratory objections to the use of 
polypropylene pipe in the acid waste system. Objections of .the Laboratory 
to this proposed use were made known to the General Services Administration 
(GSA) representatives on the construction site. * * 

^^lter E. Huber, Construction Engineer, GSA, on 12/2/71 
advised h'e was informally approached by a representative of the Maurice V.A 
FOley Co7, mechanical subcontractor, regarding the possibility' of sub- ^ 
stituting jipl^ropylene pipe in the acid waste system. Huber told the ^ 
representative^at this substitution would be unacceptable. As a result, 
Huber* doe's not^anticipate a formal suggestion will be forthcoming regarding 
the substitutioiio 
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My memo 11/3/71 requested verHica'tion'bf slab penetrations 
for the third floor Laboratory areas where. piping, lines and drains are to 
be supplied for attachment to future Bureau-supplied equipment. 

Walter E<muber, Construction, Engineer, General, Services 
Administration, (GSA) has furnished a letter dated il/l5/71 from the Blake 
Construction Co. (copy attached) in which it is also requested that openings 
in the third floor slab for hood exhaust ducts, steam pipes and condenser 
water pipes be indicated. Also furnished were copies of shop drawings of 
H. H. Robertson Co., subcontractor, three copies of which are being 
separately furnished the Laboratory Division. 

Huber noted a prompt reply was requested by the Blake 
Construction Co. , stating the lack of this information is delaying the 
progress of the job. Huber suggested two we^ as reasonable in expecting 
alreply. 
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RECOMMENDATION ; 




, ’ ’ :> That the Laboratory Division indicate on the above drawings 

the locations of slab openings as requested in Blake Construction Co. 
ietter^Sf 11/15/71, retaining one set of drawings and furnishing two others 
to the Administrative Division by close of business 11/29/71. 
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H«ll« Pobortson Co* shop drawings for the third floor cellular 
dock have bocn returned by tho Architect narked "Approved as 
N otoU * Tho itotoo requcssted that hood exhaust duct openings* 
otean pipe* and condenser water pipe openings bo located on 
the drawinge* It was also reciuostcd that box sleeves for 
laboratory piping or any other openings required for laboratory 
oquipnent bo located. j 

i . ' I 

Since the laboratory equipment is not in our contract* wo do not' 
have any layout inforaation other than shown on the contract 
drawingo* Wo enclose Robertson drawingo number EF-1 thn> EF-5 
and nsk that you provide the proper location together with 
approval of the drawings* ^ 

A prompt reply is nocesoary oinco this information is holding 
up tho fabrication of tho deck and therefore delaying the 
ptx>grc38 of tho job* 

’ ‘ Vory truly yours, | 
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(BUIXE COKSTRUCTIOH CO., IMfis^ 
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NEW FBI.BUILDING L ABORATORY SPACE, 
THIRD FLOOR (SLAB PENETRATIONS) 


Reference is made tojMr. ‘Dunphy^s memorandum to 
Mr. Callahan dated ll/18/7i:y^s'm|tto certain plans (shop drawings 
of subcontractor H. H. Robertson Company) of the .third floor of the 
new building, and'.his memorandum of 11/24/71 transmitting certain 
mezzanine floor plans and amendment -drawings for the mezzanine floor 
(plans 9-HVAC-19, 9-HVAC-20j and 9-HVAC-22 with amending drawings 
34-1 through 34-6 and 34-178;,'179^181/18j^^^^^ was made for 

corrections and changes if necessary in slab penetrations for the mezz^ine 
and third floor. 

In responding to this request, detailed review of the above - 
listed plans was completed and,, in addition, review was made of plans 
9-HVAC-23, 9^154^-24, and 9-HVAC-26, since these also pertain 


to Laboratory fie. 



mk ^ 

Review of the above-listed plans for the.mezzanine'floor 
shows these drawings to be correct as, drawn when taken together with 
the amended drawings listed. Accordingly, , the mezzanine drawings, 
as amended, show, the proper location of the floor penetrations. Accurate 
location of correspond ing7jpenetrations on the; third floor plans should be 
done by the architect dr contractor, inasmuch as the third floor plans 
have no designation at all for slab 'penetration. In:general, such 
penetrations of the third floor would normally be directly and vertically 
above the corresponding penetrations of the mezzanine floor. However, 

it is believed that the deta;iled working drawings should be prepared.]^y 

the.architect or contractor rather than by the -Laboratory. 

S DEC iy iy/1 


ACTION: 


For information of Administrative Divisi 


Division. It is suggested' 


when penetrations have^been located on thir,d floojr,plahs|these be submitted 
to the. Laboratory for. the check as to accuracy ^ahd cSfrecthess. 


r - Mr. ;Mohr 
1 - Mr. Callahan 
1 - Mr. Dunphy 

„_EMA:su ^ 
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Ponder 

Bates - -f.-- 

Tsvel^,. 

Walters -- - I 

Boyers ■ 

Tele. Room j...... 

Botaes 

Ces^y . j 



On 12/22/71 Mr. Gary Pergl, United States Information 
Agency (USIA), called advising USA is working on a magazine they 
intend to send to Poland. Irv^e of the articles in the magazine they 
desire to mention Stanislav^ladych as the design er of the new FBI 
Building^ 


Gladych, b om in Polan d, was formerly with the C. F. 
Murphy Company, architects for the building, and was the chief 
designer. 


i 


V Pergl desired to know whom he should contact to get 
some information on the building and if there was a model in the area. 

He was advised the District of Columbia National Bank building at 9th 
and D Streets, N.W., has a model in the lobby but that we could not 
speak as to its accuracy and that any questions he had concerning the 
building itself he should take up with the General Services Administration. 
He was referred to the GS A Public Information Office.' 

^ * t 

, I 

For information. 
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1 - Mr. Bishop 
JPDiko 
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SPECIAL FEATURES IN THE FBI BUILDING 
NOT GENERALLY FOUND IN OFFICE BUILDINGS 


Description of features 

Filing areas (500,000 square feet) which require an increase in 
the floor loading factor to 150 pounds per square foot (nor- 
mally 80) 

Shops, f printing, and paper storage area (300,000 square feet) 
which require an increase in the floor, loading factor to 300 
pounds per square foot ' 

Special laboratory areas (89,000 square feet) 

Gymnasium and physical training areas 

Auditorium, amphitheater, classrooms, and library for training 
Auto repair facilities for Washington Field Office 
Firing' range 

Photography laboratory ^ ^ 

Laboratory test pattern range and. ballistics testing area 

Special secure communications system 

Alarm and smoke detection systems 

Waste disposal system for disposal of documents 

Special secure telephone system 

Morgue, 

Emergency power system 
Pneumatic tube system 
Cryptographic vault 

Automc^tic data processing areas requiring special rooms witn 
raised floors and increased electrical and mechanical loads 
Special vertical circulation requiring escalators for tours 
of building for general public 
Extra plumbing required by abnormally high population of 
building . ^ ^ 

Conveyor systems for special handling of mail and files 


$ 368.5 


300.0 

1.192.6 
144.7 

1.279.7 
375.2 

1 ,337.0 
301 .5 
33,5^ 
81.7® 

200.0 
66 . 0 ^ 
61.0® 

250.0 

301.5 

396.0 
(a) (b) 

2,500.0 

435.5 

268.0 
150.0 


^Secui]i ty requi rement . 

I 

^Estimated cost not available. 





£fiCL0SU3£ 



, Tlte vbM new FBT heado»'- :;aoie<;. . 

cost iiace It was authorizeti . . - j'">. - 

to cost more before '< • ^ 

fi^tial;,0^rt oi the car ^ ’ , - -ci ; . *e-! 

v^ed 

The Wod^^pi^re building ' i ; estimated at 
ieO miUi6s*y^ nine years ago. In 

September nto general Services Administra- j 
tion estimate Its cost as $102.6 oiillion. I 

But a private ia«|iStteMIOB U theliroject by 
the conptroUer g«»et%lEai'the request of Sen. 
‘W^m Proxroire, 0-1^., now gives the pro- 
'..|aoM host of -die Irtfl'ding at $l(lf9.6 million, 
arid adds: 't . K.-v . 

'• been informed by'GSA offi- 

.• cialS'that 'tft«»i l|J a possibility that additional 
funds.-Mi^ IS^ia^^ary to complete construc- 
tkst' tilBt which is scheduled for 

G^eral Elmer Staatji.^^pelled 
rmawe'^l^ the dizzily spiraling i|fi®-fitad been 
' contribi^^-to by lavish features ^^aded for 
h^h FBI personnel when he wrdter^^ ^ ‘ 

• "Odt' review of GSA’s files and jtej^ans for 
the EBt , bidding and our discusjddrtt^ith FBI 
and i^cials revealed no evidep^ . that ) 
special fecUjties had been plannect for. BSp by 

I FBI psaeVutives.” ' -i \ 

' ■i ■ 

A<h^ t»sfs have been caused by .a ,;iitfiaber 
i of f»^^- the report disclosed, including •*'« 
change ia the design from a simple block tj5« 
.structure to a more complex design to con*' 

‘ iprai with the Pennsylvania Avenue Plan and 
' the inclusion of additional special features re- 
' quested by the Federal Bureau of Investiga- 
tion.” . , I 

The report notes also that the increased cost | 
Is also based on “actual and projected in- ! 
creases in the construction cost index from 
March 1S32. 


Special features jeqdested by tn. 
generally found in office building- ' 
tdbutcd about $10 million to the c ■ 

■ these features, with their additior. ■ .’rM ■ 

' Special laboratory areas, $1.1 million; audi- 
torium amphitheater, classrooms and library, 
$1.2 million; firing range,;’^l.3 mUlicm; auto- 
I matic data processing areas, 1$2.5 million. 

■ Because the new FBI building is expected to 
be a major tourist attraction, “special' vertical 
circulation requiring escalators for tours” 
by the public will add an additional $435.- 
• Ow '-n the cost. 


“Extra plumbing re^ : )• 

jhigh population ofitl^^ .n.2 ; ic 

'$268,000 of the extti^^ts i. H ' ea-, b ■ 

I require that QPsjr.load capacity , be anaOSt 
'twice normal,' 500 more. . 

, Special secu*^ systems, includihg fire and 
[smoke alarms and a morgue will add another 



‘’s as expensive toTuiid^ 

_ . -a... .Cut, as A number or other new VSfash- 1 

fbot compared fa- 1 
vate governmept and 'pri- 

vate buildings in the city. I 

' howeff^- the new ! 

' SitSl'’ mil will- be the lacgesrmthe nation’s 
Just S ® i^^l^eiiartment of 


The Washington Daily News 
December 10, 1971 
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The Washington Daily News of 
le cost of the new FBI Building based on.r 


Wctters . 

Soyui , 

Tc(e< Room. 

Holmo* ■ - — 

Gudy ......... 


^ /71 contains an article on 

t^e cost of the new FBI Building based nn Ar^rminkn^ nffinp (GAO) 

#^ ^eport prepared. at xeauestj3i.S enator,.EroKmixe.(D^sc . ) . The Director 
^ irisfiracted this be analyzed particularly the "special featuresj>(7e have 
insisted upon. A copy of the GAO report furnished b y Jaqfe^Glick of GAO, is 
attached. ^ 

We were aware of the GAO inquiry as reported in Mr. Mohr*s 
memorandum of 10/5/71 advising Glick had contacted us concerning 
Senator Proxmire's letter. The inquiry to GAO asked for the original cost 
compared to current cost, whether cost substantially affected by security 
requirements and/or facilities for executive areas and comparative cost 
figures with other government and private office buildings. At that time 
Mr. Mohr advised Glick that additional^pgf of the building should be attributed. 
to the (airren Ldesign as fostered^ Advis ony^ 

Commission which discarded the origmai pasic block' design in favor of that 

J which nowiincludes an open second floor. They were also advised of the^steps 
taken by the Director to reduce the cost of the building. J 

The GAO report states there is no evidence that special faciliti 
have been-planned for use by FBI executives and quote^ General Services 
Administration statement that added costs have been caused by a change in 
design from a simple block structure, inclusion of additional special features 
requested by the Bureau, and an increase in the construction cost index from 
March 1%2. 




A single sheet.enclosure to th^^port contains a list of features 
in the building indicated as' not genfeyally ‘found in office buildings. They are 
listed on. attached sheets. A, B, and C along with an analysis of each item. 




Enclbsures 


1 - Mr. Bishop 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 


NotwithstancUng the 'Special features necessary for our 
operations, the GAO report points put cost;per square foot at $34 
compared to an average cost of $39|per square foot on five other govern- 
ment buildings listed by General Services Administration and eight 
commercial buildings in the Washington, D. 'C. , area. 

It is stated. that. $102. 6 million has been made available for 
the construction of the building and that based upon. an escalation factor 
supplied by General Services 'Administration, the<projected cost of the 
building as of l/l/72ds about $109. 6 million. We have learned on a 

( confidential basis that General Services Administration has submitted a 
request for an additional $23 million, to complete the building which would 
actually bring the total cost to $125, 578, 000, if their request is approved. 
As the information concerning the $23 million request was obtained on a 
confidential basis, it. should not be mentioned outside the Bureau. 


For information. 




- 2 - 


i 


ii 

Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 


Filing areas of 500,000 square feet requiring an increase in floor load capacity - 
$368,500. Increased floor load capacity is necessary to permit proper 
arrangement of our filing cabinets and flexibility in both the Files and Communi- 
cations and Identification Divisions. 

Shops, printing, and paper storage area - 300,000 square feet requiring increased 
floor load capacity to 300 lbs. per square foot. $300,000. These are the base- 
ment areas which require this extra capacity. We will be receiving many of 
our supplies in over the road tractor trailers which also require extra floor 
load capacity. 

Special Laboratory areas - 89,000'square feet. $1,192,600. This is our 
Laboratory Division which will occupy most of the 3rd floor. 

Gymnasium and physical training areas. $144,700. Located in the 3rd basement 
and necessary to provide such training. to National Academy, New Agents, and 
In-Service personnel when they are in Washington, in addition to the Special 
Agent staff assigned to Bureau. Headquarters. 


Auditorium, amphitheater, classrooms, and library for training. $1,279,700. 
The auditorium and class rooms, are « of amphitheater type with a raised seating 
area. These are required to, provide accommodations to handle various training 
activities as needed by the various Divisions as well as the Training Division. 

In addition, the auditorium can be utilized for semi-annual Divisional conferences 

I of clerical and Agent personnel. It will be recalled the auditorium first was to be 
a 1,200 seat capacity, however, with the Director’s approval, this was reduced to 
a 500 seat capacity auditorium. 


AAuto repair facilities for Washington Field Office. $375,200. Located in 3rd 
basement along with parking for all Washington Field Office cars. The repair 
facility will permit servicing of the cars as is now done in commercially rented 
space. The repairs performed to the Bureau cars by our own personnel results 
in better workmanship and more economical results and the quality of the work is 
far superior to that obtained in contract garages. 


Firing range. $1,337,000. This facility will be used for firearms training for 
Seat of Government and Washington Field Office personnel and will also be a 
main feature on the tour route. Our present range has 4 shooting positions 
whereas the proposed range will provide 9 shooting positions. 


Photography laboratory. $301,500. This facility is necessary to handle the 
multitude of black and white, and. color photographic work received daily from 
the field. It will be the same as the set -up -we now have. 


-A-. 
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Memo to Mr. Callahan 
Re: NEW FBI BUILDING 


Laboratory test pattern range and ballistics testing area. $33,500. Will be 
located in the 2nd basement and utilized by the firearms examiners of the 
Laboratory in testing various weapons. These test facilities are the same as we 
have in this building . 

Special secure communications system. $81,700. Located on the 6th floor of the 
building and is the Communications Section operation including switchboard, 
teletype, and coding equipment which we now have. 

Alarm and smoke detection systems. $200,000. Buildings the size of the new 
FBI Building require some type of fire alarm system. This is not an item we 
requested b ut one necessary to the building. 


Waste disposal system for disposal of documents. $66,000. This necessary 
to destroy confidential documents. It will be a more efficient system as the 
material will be dropped from each floor down a chute to a room in the basement. 
There are several Government buildings recently constructed that have this type 
of system now. 


Special secure telephone system. $61,000. This will run in ducts in the floor of 
office areas separate from.power lines and other electrical systems to permit 
telephone conversations without the danger of unauthorized listening. 



Morgue. $250,000. The morgue is actually a room of approximately 7 ft. by 12 ft. 
with built-in steam wash-down facilities along with a floor drain. It is one of three 
small rooms which wil 1 be utilized by Laboratory for preservation and examination 
of cadavers and parts of bodies. The other two rooms are a freezer room and a 
refrigerator room. Necessary.because of. the very nature of some of the evidence 
received which must be preserved and then examined in a small morgue type room 
which can be thoroughly cleaned after use. At the present time the Laboratory uses 
freezers^^efrig^ators for this purpose. 

Emei^ency power system. $301>p00. Emergency power will be provided by 
generators so that if there is a g^eral power failure or brown-out the required 
electrical current can still be provided to such areas where it is imperative and 
necessary for emergency operations such as the Director'^s Office, Mr. Tolson’s 
office, the Automatic Data Processing Section, to afford continuing operation to 
computers particularly those utilized in connection with the NGIC. Such emergency 
power is already provided for this purpose in the Identification Division Bmlding 
where our computers are now located. In addition power would also be fed to 
elevators, exit lights and our communications facilities. . 


- B - CONTINUED - OVER 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 


Pneumatic tube system. $396,000. This is a high speed system which 
permits the transfer of mail to various points throughout the building. 

Efficient mail handling requires this system. 

Cryptographic vault - (cost not listed). Vault required by National Security 
Agency, will measure 24 ft. by 40 ft. and is a vault in which employees 
actually work during the day. We, presently have a similar vault in the 
Cryptanalysis Section of the Laboratory. 

Automatic data processing areas . requiring special rooms with raised 
floors and increased electrical' and mech^ical loads; $2, 500, 000. We 
will only have one automatic data processing area, and that will be on the 
1st floor containing, our computers, handling NCIC and other computer 
functions. The raisedTloors are:= required. to accommodate the maze. of wires 
for the machines. We now, have a similar operation with raised floors. in 
our automatic ^ta processing-setup located in the Identification Building. 

: i 

, . I ' ■ 

Special vertical circulation requiring escalators for tours of building for 
general public. $435/500: The <tl>ousands '.of people who visit Bureau daily 
throughout the year must! be moved through the tour route as smoothly as 
possible without delays. This is best accomplished by use of escalators. 

Extra plumbing required by abnormally high population of building. $268, 000. 
We have iH§f’sted throughout the design of the building that careful consideration 
be given to restroom facilities in those areas where we will have a large 
number of employees working such as the Files and Communications Division 
and Identification Division. In some instances thislhas necessitated inclusion 
of more toilet facilities than would be in a building that was all office space. 

Conveyor systems for special handling of mail and files. $150,000. There 
are two vertical conveyor systems. One will run from the Mail Room in 
the 1st basement up through the 11th floor with operating stations at each 
floor except 2nd floor which is tour area and the 8th floor in which the 
cafeteria will be located. The 2nd vertical mail conveyor will-only run from 
floors 6 through 11 to handle the transfer of fingeiTrint cards and mail 
between the various Identification Division operations. 
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STATUS 




P»Ibey 

CUv.Uod , 


- ■ 

T»l«. Ro9m . 
Holmes ^ -I- ,, 
Csady 


The following is a summary of the status of various facets of ^ 
progress in the -construction of the new FBI headquarters building: . 

UNDER CONTRACT 

A construction contract was awarded for the Phase n (super- 
structure) of the new FBI'Building on 6/14/71 to the Blake Construction Co. , 

Inc., of Washington, D. C. Blake is the same firm which had the construction 
contract for Phase lA of the project. Under the terms of this contract, 

Blake is obligated to construct the entire superstructure; however, there are 
several features needed for a complete building which are not under contract. 

At the time invitations to bid were sent out, the possibility of |C 

not having sufficient funds to award a bid for the. complete building prompted * « , 

the General Services Administration (GSA) to divide the contract into separate 
sections. Removed from the base construction contract were a total of 
thirteen "add alternates” upon which separate bids would be made, allowing ‘ 
GSA the flexibility of being able to award a base contract and select those 
alternates most desirable to include in the contract award and for which funding 
was available. As a result, a base construction contract was awarded which 
did include alternates for air conditioning machinery, air conditioning central 
control panel, and the pneumatic tube systems. 

NOT UNDER CONTRACT 

Alternates which were not accepted, resulting from insufficient 
funding, were those for Venetian blinds, lighting fixtures, vertical mail 
conveyors, floor tile, emergency power generator, confidential trash dis- 
posal machinery, courtyard fountain, pathological incinerator, and paint 
spray booths. v ti /l 

.\fcM7 1l97E ' 
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Memo to Mr. Callahan 
Re: NEW FBI BUILDING 
STATUS 


Other items necessary for a functional building had not been included 
in the invitations to bid. Notable among these are the elevators and escalators 
and the movable partitions. This category also includes light bulbs, 
auditorium seating, granite paving, granite seating on the plaza, carpet, 
drapes, landscaping. The ultimate furnishing- of these items are properly 
the responsibility of GSA. 

Due to anticipated funding shortages, some features. were deleted 
from the building plans and a firm commitment from GSA has not been 
received as yet indicating whether or not GSA will incorporate these 
features in future contracts or if the 3?BI will have to budget for alterations 
after occupancy. Specific items in this category are an escalator between 
the 4th and 5th floors to facilitate movement within the Files and Communi- 
cations Division and an expansion of the main pneumatic tube system from 
21 initial stations to 39 initial stations. The potential for ultimate activation 
of a total of 74 stations will be provided in the construction contract. 

Unforeseen expansion has caused a delay in the design of the 
automatic data processing area of the new building. Design and construction 
of this area will be in addition to the existing contracts and a responsibility 
of GSA. Due to unique and extensive power requirements which can be 
anticipated for the computecs a second emergency power generator and an 
uninterrupted power supply system are needed and it has been agreed with 
GSA they will be supplied by the FBI. 

CONSTRUCTION SCHEDULE 

The contract calls for Blake to complete the construction within 
1050 days, based upon a notice to proceed which was issued 7/9/71. This 
means completion by 5/24/74. A contractual penalty of $4600 per calendar 
day in liquidated damages is assessed- against Blake for delay beyond that 
date. Delays caused by actions of the government, such as requesting 
changes or modifications to the existing contract not only relieve Blake 
from liquidated damages, but entitle the contractor to make monetary claims 




Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
STATUS 


to offset the expenditufe.of keeping equipment on site 'beyond the date 
intended. Blake currently claims this figure to be over $11, 000 per day. 

Computerized work schedules, prepared by CPM Engineers, 

Inc., Philadelphia, Pa; ,, a consultant to C. F., Murphy Associates, , architects 
for toe project, have indicated a capability of finishing. on schedule. The 
computerized schedulers up-dated monthly and the schedule issued 11/18/71 
indicates the project is fourteen working days ahead of the initial timetable 
and completion is projected for 5/6/74. CPM Engineers, Inc., in the latest 
report expressed concern that toe failure to have elevators and lighting 
fixtures under contract in the near future may jeopardize the currently pro- 
j ected completion date . 

FUNDING 

Funds of $69, 800, 000 were available for Phase n construction, 
and of this aniount, a total contract award to Blake was made for $68, 383> 000 
to cover the base construction contract and toe selected alternates which were 
incorporated into.this contract. 

Information has been obtained on a confidential basis that GSA 
estimates an additional $23, 000, 000 will be required to complete -the project, 
furnishing all the features mentioned above as GSA responsibilities. These 
estimates reportedly include funds forcthe escalator and expanded pneumatic 
.tube system which. had been deleted from the bidding documents. GSA officials 
have previously -indicated it would be preferable to obtain supplemental'funds 
as part of the Fiscal Year 1973 construction budget rather than invite the 
attention an individual supplemental request would generate. 

Appropriations for this project to date total $102, 578, 000 and if 
$23, OOOj 000 morels required, total project cost would be $125, 578, 000. 

(This total’ figure: should be considered confidential) 

A contingency fund of $547,000 is available to GSA constiniction 
engineers for the purpose of covering unforeseen expenditures of;an urgent 
nature that are likely to occur. None of this fund is considered available for 
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the awarding of additional contracts, but only for paying for modifications 
and changes recognized as being essential to ;the orderly- progress of the 
job. 

CHANGE ORDERS 

.When it is recognized that a modification to the construction, 
andthusithe contract, is required, GSA can issue a change order to Make 
to make the necessary change. This is accomplished after. a proposal has 
been. furnished by Blake indicating what change, if, any, in the contract 
price will result. Thus any change,, no matter.how small, is given a specific 
• dollar value and if it has sufficient effect on .the progress of the ‘project, 

■Blake can make a time -delay claim as well. This serves to magnify attention 
on ^y requests theiFBI might make and subjects them to closer scrutiny than 
the same request would have received had it been merged intOithe original 
base contract. 

To. date, four change orders have been issued,, all originating 
withtGSA. Ohe was issued at no. change in contract price and the other three 
cost a total' of $102, 377. This serves to reduce GSA’s contingency fund from 
$547, 000 to $444,'.623 over^the first four months of a '30 -month contract,, and 
r strongly .'in^cates a heed to exercise care in requesting a cost-increasing 
change order. Tt is reasonable'to assume GSA will resist issuance of a 
change order if the items ‘being requested'cah be added at a later, date and do 
not bear . upon project progress. Failure to have elevators, lighting fixtures, 
;and the\courtyard fountain under firm contract caused the Mree cost-increasing 
change orders, since provisions had to be made for future installations; 
AlMough an increase in the contingency fund is probable, if GSA gets requested 
funds for MscaL Year' 1973, depletion of the current fund before that date 
could prevent heeded modif^ications and result in time -delay claims by Blake 
and an, overall delay in project completion. 

To date, requests originating with the FBI which will probably 
result in change orders are listed as: 
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1. Modification of the second floor firing range. This 
change resulted from a desire of the architects to 
satisfy previous requests made by the FBI but not 
incorporated into the bidding documents due to the 
pressure of time and urgent attention needed else- 
where in design effort, and a desire on the part of the 
FBI to alter the design of the shooting positions in 
order to allow improved view, functional operation 
of target carriers and safer supervision of shooters. 
A proposal indicating cost of this change has not as 
yet been received from Blake. 



2 . 


3. 


Elimination of computer -conditioned space on the 
third floor so that activity from this area can be 
incorporated into the ADP area on the first floor. 

No cost proposal has been received from Blake, but 
this change should result in a decrease in contract 
price. 

Minor relocations in pipe, drain, and duct openings 
in the first basement slab to position them in proper 
relationship to equipment intended to be used in those 
areas. This is basically a coordination exercise and 
should result in little or no change in contract price. 


4. 





Substitution of eight light-tight sliding doors instead 
of eight swinging doors in the photographic area of the 
Mechanical Section, first basement. This type of door 
origi nally rpqnpfitpd; however, the architects 
designed a swinging door when they were unable to 
locate a manufacturer for the sliding doors. The 
desired door was incorporated into an amendment 
offered by the architects when the FBI located 
manufacturer's data. A similar request regarding 
doors in light -ti^t Laboratory areas on the third 
floor is anticipated. No cost proposal has been received 
to date regar^ng this change. 
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5. Addition of four acid waste drains, four chilled 
water supply outlets and one compressed air 
outlet in the photographic area of Mechanical 
Section, first basement, all of which are required 
for functional operation of equipment in that area. 
No cost proposal has been received as yet from 
Blake. 



Review of plumbing requirements for the Laboratory 
areas on the third floor resulted in a request to delete 
some plumbing in three locations, substitution of 
types of sinks in four locations, ^e addition of seven 
floor drains, one safety shower, one compressed air 
outlet, ten chilled water supply outlets, two chilled 
water return outlets, and nine additional sinks, plus 
various coordination and relocation requests, all of 
which are to accommodate Laboratory activities 
intended for this area. A cost proposal has not yet 
been received from Blake regarding these changes. 


Tentative perimeters for space allocations for each Division 
have been made, and furniture and partition layouts have been made in the 
past for most SOG Divisions; however, these layouts have become dated. 
Equipment and partition layouts for Mechanical Section,, Exhibits Section, 
and Laboratory areas on the first basement and third floors are substantially 
finalized and masonry partitioning suitable for use in these areas are part of 
the existing construction contract. 

Furniture and, partition layouts of office -type areas must be 
up-dated and continued attention provided to cabinet layout requirements of 
the Identificaticfei' Division and Records Branch of the Files and Communications 
Division. Layouts must be finalized in order to provide a basis for awarding 
a movable partitioning contract and for direction in locating electrical, tele- 
phone, and clock outlets. It is anticipated GSA will be asking for a finalized 
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layout’ in 'about TS/m and, it is estimated it will take that long, to . have 

one, prepared sirice.up-dated survey and layout of each Division will be 
required. 

SECURITY 

Penetratioh of the FBI. has been a long-standing target of foreign, 
intelligence services,, and consideration.by these services is certain to be 
given to :the opportunity to implant technical devices in the new building 
during, the construction phase. The Laboratory* Division is currently formu- 
lating on -the -site physical protection to prevent such penetration. 


For information. 


» 010 -* 10 « 


C^TiONAk NQ. 10 
MAT 1*42 C^iTtON 
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UNITED STATES GOVERNMENT 

Merrioi^andum 


TO ! 

Mr. Callahan 

FROM : 

J. P. Dunphy'^jL 


iy ^ 

SUBJECT: 

NEW FBI BUILDING 

»w.. 



On 12/28/71 Mr. Jack Finberg, Planning Division, Office 
of Operational -Planning, General Services Administration (GSA) called 
advising he was putting some material together for his superiors on 
various buildings under construction in the Washington area. He desired 
to know the gross square footage and net square footage of our new 
building, along with our employee count when we occupy the new buildingi 

Finberg was referred to another office in GSA which should /\ CP 
have this information on hand. 

In the past various figures between 7000 and 7500 have been 
used by GSA as the number of employees we anticipate having on hand in 
the new building when we occupy it. The Budget and Accoimting Section 
advises employee strength for toe Seat of Government which will be housed 
in the new building should be 7700 as of 7/1/74. Washington iField Office 
is not scheduled to go into the building. 


RECOMMENDATION : 

If further inquiry is received from GSA, they bei advised we 
anticipate the building population to be 7700 as of 7/l/74. 


1 - Mr. Bishop 
1 - Mr. Green 
1 - Mr. Jackson- 
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UNITED STATES GOVERNMENT 

Memorandum 



#• 


1 - Mr, Conrad 
1 - Mr. Griffit 
1 - Mr, Bradley 
DATE: 11/22/71 

1 - Mr. Downing 
1 - Mr, Newpher 
1 - Mr. Alvarez 



subjeqt^NEW FBI BUILDING 

ADABORATORY space* - THIRD FLOOR 


.G*a<5y , 


»i« HWilW II « I 

arandum of ^ 


Reference Is made to Mr, Callahan *s memorandum 
11/3/71, along with plans 9-P-26, 9-P-27^ and 9-P-29 for the 
Laboratory. Request is made for any necessary corrections 
and changes in pipelines and fixtures in the new building. 


The plans have been checked and corrections were 
noted to be necessary as indicated on the attachment hereto, 

RECOMMENDATION: That corrections to the pipelines and 

fixtures be made on the Laboratory space, third floor, new 
building plans per the attached. 

ENCLOSURE 

1 - Mr. Callahan 
1 - Mr. Dunphy 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr. Call; 


FROM 


SUBJECT: 


'TJBI, 


Dunphj^^ 



DATE: 12/17/71 


NEW TBl, BUILDING 
CEILING MATERIALS 


..... 
D*^y r - ■ 
CI«V«lAAd . 

- - 7 

Bate* T - - ■ 
T*vel ...... 

Walters «... 
Boyar* «« 
Tele. Rooi) . 
Holme* ■ - - 
Gaady — , ■ ■ 


On 12/16/71 Walter fij^uber, Co nstruction Engineer. General 
SeryicejSuAdm inistratio n (GSA) advised that a decision has beenireaeh'gd'by 
GSA to have much of the finish ceiling materials removed from the new FBI 
Building construction contract witl^ lake Construction Co., Inc. 

Huber explained that inasmuch as the lighting fixture sloFthe 
new building are not yet under contract, it would not be possible to properly 
install the ceiling materials, since many fixtures have to be mounted in the 
ceiling. Some diffusers supplying fresh air are also to be ceiling mounted 
and these items and the duct work immediately connected to them are also 
being deleted from the contract. As a result, Blake Construction Co., Inc., 
has agreed to reduce the contract price by an amount still to be determined, 
but at least $1, 700, 000. This action will make available more funds for ’ 

GSA to apply in other areas of the project where a more immediate nee^i^ I 
evident, pending additional funding in Fiscal 1973. jj I 

Huber stated that the removed materials will be part^of a- later / 
contract when more funding is available and the installation of these materials 
can be at that time coordinated with the installation of the lighting fixtures. 

He statdd this action by GSA will not have an adverse effect on the progress 
of the project or its scheduled completion date. 


For information. 


,r f 

n JAN l3 



EGPdiO 

'H, ^ 
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UNITED STATES G< 


RNMENT 




f 




TO 


FROM 


SUBJECT ; 


■7*. 






Mr. Callahan 


DATE; 11/3/71 





Woltero . 
Soyoro . 
Tole. Room , 
Holme* 
<5»ndy , 



J. P. Dunph; 

FBI BUILDING 

LABORA'TORY equipment - THIRD FLOOR 

My memorandum 10/14/71 advised the mechanical sub- 
contractor for the new building shad requested verification of the exact 
locations of piping and lines for first basement areas and stated a 
similar request would be forthcoming for third floor areas. The purpose 
of the request was to assure that, pipes and drains would be located in 
positions that would facilitate the future connections to Bureau-supplied 
equipment. Attention was not needed to connections to sinks or fixtures 
which are to be supplied by the contractor (indicated by solid symbols 
on the attached drawings) but only to "not in contract" equipment 
(indicated by broken line outlines or "N.I.C." designations). Requested 
data for the first basement has been received from the Laboratory and 
Administrative Divisions and furnished to the contractor. 

Walter E. Huber, General Services Administration. (GSA), 
Construction Engineer, advised on 11/2/71 that similar data for the 
third floor should be made available as soon as possible.. 

_ 

Attached for the Laboratory are copies "of the 'following 
36" X 54" blueprint drawings, all of which may be retained for future 
reference; 
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3-36 

3-37 

3-38 

3-40 

5-130 


3rd Floor Key Plan 
3rd Floor Quadrant A 




W’lOif 

REC-51 



&0 

o 5-131 


3rd Floor Quadrant B 
3rd Floor Quadrant D > 

Laboratory Equipment, 3rd Floor, Quadrant A-1 

Laboratory Equipment, 3rd Floor, Quadrant A-2 

,1/ 

jj 
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( 1- Mr. Conrad (Enclosure) *{<1 
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CONTINUED - OVER 
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5 -.132 
5-133 
5-134 
5-135 
5-136 


9-P-l 


9-P-26 


9-P-27 


9-P-29 


Laboratory Equipment, 3rd Floor, 
Laboratory Equipment, 3rd Floor, 
Laboratory Equipment, 3rd Floor, 
Laboratory Equipment, 3rd Floor, 
Laboratory Eqxiipment, 3rd Floor, 
Site Plan, Schedules and Details 
3rd Floor, Quadrant A Plumbing 
3rd Floor, Quadrant B Plumbing 
3rd Floor, Quadrant D Plumbing 


Quadrant A-3 
Quadrant B & A-4 
Quadrant D-1 
Quadrant D-2 
Quadrant D-3 


In the event piping and lines as shown on the drawings are 
positioned correctly for future connections to intended equipment, comment 
regarding their position is not necessary. In the event repositioning of a 
pipe or line is necessary, the position as shown on the drawing and the 
desired new position should both be furnished. Locations should be indi- 
cated by scale and measured center-to-center. Drawings involved are 
1/8" to 1^’ scale with module lines 4* 11" apart. 


If, for example, a drain is shown in a position which is not 
suitable to the piece of equipment intended for that area, the comment 
should state to the effect that "three-inch acid waste drain located 19* 
south of column line 3 and 3* 6" east of column line F should be relocated 
to a position 15* 6” south of column line 3 and 5* east of column line F.'* 

Immediate attention is needed for the plumbing series drawings 
(last three listed a^ve) and other drawings have been furnished the 
Laboratory for information purposes. 


RECOMMENDATION : That the Laboratory Division advise by close of 
business H/22/71 if any objection exists to the locations of piping and lines 
as shown on drawings 9-P-26, 9-P-27, and 9-P-29 and if so, the desired 
'positions to which ysuch piping or lines 

(M^y 


should be relocated. 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


SUBJECT: 


Mr. CaU; 


J. P. Dunphy 





DATE: 12/17/71 





^ NEW F^I , BUILDING 
VCAFETERiTf 

Mr; Ty^mrre, Canteen-Corp.o ration. telephone 836-1058, 
called 12/15/71 stating he had heard a change was contemplated in the 
concession of operating the cafeteria in the new building and if so, he 
wanted to offer the services of his company. 

He was aware that unless the occupying agency objects. 
General Services Administration (GSA) usually aw-ards tne. cafeteria con- 
cession to Government Services, Inc. (GSI) and that GSA.and GSI have in 
the past agreed on GSI operating the cafeteria in the nev[ building. He 
was advised we have heard nothing of any such change an^ was referred 
to GSA. 


Mr. Claude G. Bernier, GSA, Design and Construction 
Division, advised 12/16/71 he knows of no contemplated change but that 
he would make further inquiry and be in touch with us. 


RECOMMENDATION : 



We mil stay in touch with GSA on this matter. 




i-~ 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : Mr. Gallahaif 






DATE; January 7, 1972 


FROM : J. P. Dunphy 


SUBJECT; NEW FBI BUILDING 

PHASE II CONSTRUCTION DRAWINGS - a ^ 

My memorandum furnished 'a number of 

drawings to interested Divisions. Some of these drawings have 
amended by the General Services Administration.' 


Ololiup __ 

/Casper . ■■ , 
Conrad — _ — ^ 
Dalbcy , 
Cleveland « 
Ponder - - 
Bates 

Wfl.Vor* 

Walters __ 
Soyars — 
Tele. Room . 
Holmes 
Gandy - - 


construction 
been since 


Being furnished separately to corresponding Divisions are 
the following amended drawings: ' 




LABORATORY DIVISION 
SK-113 Amending 9-HVAC-23 and 26 

SK-119 Amending 9-HVAC-ll 

FD-1 Amending 3-17A and 9-P-lOA 

FD-1 Amending 3-17A and 9-P-lOA 

3-40B Amending 3-40A 

5-157B ” Amending 5-157A 

9-E-18B'^ Amending 9-E-18A 

9-E-20B Amending 9-E-20A 

9-E-22B Amending 9-E-22A 

TRAINING DIVISION 

SK-105 Amending 9-HVAC-14 ^ 

FILES AND COMMUNICATIONS DIVI^ON W/ 

9-E-18B Amending 9-E-18A^^ 

ADMINISTRATIVE DIVISION 

VOUCHER-STATISTICAL SECTJ^NJAN 13 1972 
SK-108 Amending 9-HVAC-16 . 

MECHANICAL SECTION 
9-E-18B Amending 9-E-18A 

9-E-24B Amending 9 -E-24A 

SK-106 Amending 9-HVAC-12A 


RECOMMENDA ITON 

1 - Mr^Conrad,^(Enc.) 

1 


For information. 




1 - Mr. Row (Rm. 6221 IB), (Enc.) 

1 - Mr. JElynn (Rm. 809 OPO) (Enc.) 
1 - Mr. Brennan (Rm. B-114) (Enc.) 
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ToUon . 

Fell 

Rosen _ 
Mohr , 


TO 


FROM 



DATE; 10/21/71 


Bishop - - 
Miller; E.S. 
Callahan 

Casper 

Conrad _ 
Dalbcy — — 
Cleveland 
Ponder — ^ 

Bates _ 

Tavcl 

Walters 
Soyars — 
Tele. Room 
Holmes . 


ornoMAi roRM no. io 

MAY lfS2 fomoN 
eSA CCN. tic. NO. 27 

UNITED STATES ^,^ERNMENT 

Memorandum 

:D. J. Brennan, Jr.yt I 

subject:NEW FBI BUILDING 

EQUIPMENT - FIRST BASEMENT 

Re Dunphy to Callahan memo 10/14/71 captioned as above. The 
plumbing and fire protection drawing 9-P-13A has been reviewed as to 
requirements of the Mechanical Section in the first basement of the new FBI 
Building. The hot, cold and chilled water lines indicated on the drawing are 
satisfactory as are the necessary acid. waste drains and air and nitrogen 
connections with the exceptions which are set forth below by room number. 

Room 1B6104, 3” A. W. DN, 3' North of Column Liiie 4, 5'6” West of Column 
Line T 




Room 1B694, 3/4»* air, 4' East of Column Line S, 10' South of Column Line 1 

Room 1B683, 3" A.W. DN, 5' East of Column Line R, 4' South of Column 
Line 2 


Room 1B684 not labeled although services indicated. Following needed: 
3/4" HW, 1'6" West of Column Line R, 6' North of Column Line 2 
3/4" CW, 2' West of Column Line R, 6' North of Column Line 2 
3" A.W. DN, 1' West of Column Line R, 6' North of Column Line 2 

Room 1B685, 3" A.W.DN, on Column Line R, 10' South of Column Line 1 
3/4" HW, 6" East of Column Line R, 10^ South of Column: Line T 
3/4" CW, 1' East of Column Line R, 10' South of Column Line 1 
3/4" CH. W, 1'6" East of Column Line R, 10' South of Column Line 1 
3/4" Nitro, 2' East of Column Line R, 10' South of Column Line 1 
3/4" Air, 2 '6" East of Column Line R, 10’ South of Column Line 1 


Room 1B686, 3" A.W. DN, on Column Line R, 3' 6" South of Column Line 1 
3/4" HW, 6V East of Column Line R, 3 '6" South of Column. Line 1 
3/4" CW, 1' East of Column Liiie R, 3 '6" South of Column Line 1 
3/4" CH.W, 1'6" East of Column Line R, 3'6'' South of Colump Line 


f 




Memorandum to Mr. Callahan 
Re: New FBI Building 
Equipment - First Basement 


Room 1B772, 3" A.W.DN, 5'5" East of Column Line Q, 4’ South of Column 
Line 2 

Room 1B680, 3** A.W.DN, 6' East of Column Line Q, 8’6” South of Column 
Line 3 

Room 1B088, 3/4*’ CH.W, 4’11” West of Column Line J, 6' North of Column 
Line 4 , 

3/4" HW, 4*11" West of Column line J, 9* South of Column Line 3 
3/4" CW, 4Sll"'Wdst of Column Line J, 9 ’6" South of Column Line 3 
3/4" CH.W, 4’11" West of Column Line J, 10* South of Column Line 3 
3" A.W.DN, 4'11" West of Column Line J, 10*6" South of Column Line 3 


All stubs should end six inches above finished floor level. 
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FROM 

SUBJECT: 
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UNITED STATEap!i¥fc>gMENT 

Memorandum 

Mr. C^lahan 
J. P. Dunp: 

d 

NEW ^BL BUILDING 
STATUS”*'^ ■ 



d 


DATE: 1/10/72 



As previously indicated, p, 

new FBI Building is being followed ^ 

to the project architects, with a monmly summary and projection being 
prepared. 


ogress of the" construction of the 
M, Engineer s,_Inc . , a consultant 


The report effective 12/22/71 indicates the project was as of 
that date 37 calendar days ahead of the original schedule, indicating a 
capability of completing the building bv 4/17/74. 


Lcating £ 

h. 


The schedule calls for completion of all 2nd floor concrete by 
1/12/72 and all 3rd floor concrete by 4/27/72. Completion of concrete 
work up to the 8th floor and beginning of the erection of structural steel 
above the 8th floor is scheduled for November 1972. 





EGPSco 
(2) ^ 


s l.'lfl 1 3 1972 
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UNITED STATES GO^RNMENT 

Memorandum 

Mr. Cap^/ 

J. P. Dunphy 
C> 

SUBJECT: NEW PB? BUILDING 

DOO^jl ^CKS ^ ri. 

George Wnek, Material Specialist, Region Three, General 
Services Administration (GSA) has advised that the Blake Constru^on Co. , 
Inc. , general contractor for the hew FBI Building, has designate^ |Rudplph 
& W est^ Co. , 605 Rhode Island Ave. , N.E., Washin g ton, D» C . f ak’*’"'"'*'***" 
supplrer^lfhardware for We new builHiri^ 


OfTIONAl fOlM NO. to 
MAY If42 (DItlON 
C$A CIN. tlC< NO« i7 


TO 


DATE: 1/4/72 


FROM 







Bureau indices contain.no derogatory information regarding 
Rudolph & West Co. 

^ In filii^ a schedule of samples, the contractor has listed the 

Falcon,Lo,ck_Co^of Cali fornia as the manufacturer of the lock which is 

st widely used in the project. ^ 

Wnek stated that approval of the locks is being withheld until 
a sample is re,ceived at which time it will be made available to the FBI 
for examination prior to a GSA determination of approval or disapproval. 

*p. 

A complete schedule of samples is being furnished. the Laboratory 
separately and examination of the lock sample will be coordinated withithe 
Laboratory. ' 


For information. 






1 - Mr. Conrad. (Enc. ) 


„ EGPico 

« <•> ^ 
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5VEI 


TO 


UNITED STATES GOVERNMENT 

Memorandum 

Mr . 

B. P. Fisher 


d 


DATE: 1/20/72 




V 


V 


Tolson . 
Fclt^ 
Rosen — 
Mohr 
Bishop 
Mill^ 
iH^an 
Casper -.L- 
Conrad ^ — 
Dalhey 
Cleveland . 

Ponder - ^ 

Bates 

Wflilfflpl 

Walters - — 
Soyars _ 
Tele. Room . 
Holmes . 


SUBJECTy\'i^j 

' NEW 


;>HgNE^YSTEM^ 
rBI BUIlSiNG 







C.^ V furnished info^rmdtion 


On 1/18/72 EdwinJ^lc 
Sys tem , and . Kenne th...A .yNell son. . 

P i vis ion..-JLitton-Iindus tries , Washington, D. 

to representatives of FBI“‘Eabofat6ry and Fries’ and Communications 
PivisioiB concerning Litcom Division's Electronic Voice Switching System. 

The network is a self-containing communica- 

tions system designed to seFu'e''’ohe“6F more buildings with an external 
connection to the Bell Telephone System. The system has several unique 
features including a single wideband coaxial cable to connect all 
telephones. The system can be expanded by simply attaching additional 
telephone instruments to the coaxial cable, thereby eliminating the 
necessity of reijiring or adding additional telephone cables. The system 
is capable of serving several thousand telephone instruments. 

Litcom Division representatives advised that the system can 
be purchased, leased, or leased with option to purchase. They estimate 
a system serving 200 telephone instruments can be purchased for approx- 
imately $2,500,000. They claim that expansion of the sys.tem to include 
additional telephones is more economical than available Bell Telephone 
System. Although this system has numerous unique a,'nd desirable 
features, it is relatively new and the Litcom Division has not installed 
sufficient equipment to evaluate the reliability or longevity of the 
equipment. They currently have a contract to install this telephone 
system at the Fort Worth-Dallas, Texas, Airport, and currently are 
bidding on numerous other communications systems. 

Equipment available through Litcom Division and other 
telephone systems will continue to be reviewed and evaluated for 
possible use in the FBI Building. 

CMATVK - 


ACTION: 


For information. 



1 - Mr. Conrad, attn: Mr. Bradley, 7114 
(sent direct) 

!FEB 3 — 







15 JAN 27 1S72 
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TO 


FROM 


SUBJECT: 


DATE; 



Bates _ 
Waikart— ~ 
Walters 

Soyars 

Tele. Room . 
Holmes ........ 

Gandy - 
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UNITED STATES GOVERNMENT 

Memorandurfl " 

MR. TOLSON 

J. P. M0HR 

neweb lbuh;bin g,_ 

NEW YORK TIMES ARTICLE 

V 

Ass^^t Commiss jpne^^ Construction 

Management7]]P^Hlri^ildings-Service,...Generai.Ser.vices-Adniinistration..(GSA), 
called me“t"6day and "stated that the New Yorj k Times would carry an article 
on Monday, January 24, concjerning the new FBI building. The article has 
been prepared by Ada Louis emuxtable, the architectural editor for the paper ,v 
who Meisen described as an extremely difficult individual with. whom to do \ 
business. . 0 

Meisen stated that she had visited GSA and they had gone over 
with her a number of items in the building and gave her the latest construction 



figures and he indicated that she was given the figure of approximately 
126 million to complete it since the additional funds are currently in GSA’s 
. appropriation for the fiscal year 1973. He also stated that she had some 
I erroneous data which they endeavored to straighten out with her. 

Meisen said all in all he felt as far as the FBI was concerned 
that her article would not be critical in toto but that apparently she was 
going to be critical about the architecture of the building, which of course 
was not something that we had anything to do with. - 

As indicated, Mr. Meisen, who has been very, friendly, called 
us to alert us to this article appearing in the New York^Times. 


JPM:DW (5) 

1 - Mr. Bishop 
1 - Mr. Callahan 
1 - Mr. Dunphy 
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UNITED .STATES ERNMI 

Memorandum 


UNITED .STATES 


ERNMENT 




^ohr__ 
^hop...^ 
^(filler, E.Sv 
C'aHahan ^ 
Casper 


FROM 



The Director 


The Executives Conference 


SECURITY OF NEW FBI BUILDING 


DATE: January 20y 1972 



Dalbey _ 
Cleveland ^ 

Ponder iJ 

Bates H 

Waikart—JL 
Walters 
Soyars - 

Tele. Room . 
H^es 


V (/ On 1/20/72 the Executives Conference, consisting. of Messrs. Tolson, 0 

^ Felt, Rosen, Mohr, Bates, Bishop, Callahan, Casper, Conrad, Dalbey, Miller, 
Ponder, Waikart, Walters, Staffeld for Cleveland, and Soyars, considered a 
^ propos^ by the Laboratory to assign five additional Agents to afford security 

during construction of the new FBI Building. ' * ^ 

\1> BACKGROUND: ^ 

Sr 

Conference on 8/17/71 unanimously recommended one Laboratory expert 
and four technically trained Agents be assigned to patrol the building; site to guard’ 

■ ^ j against planting of surreptitious electronic listening devices diu^g construction. ) 
Director commented that this should be taken up with General Services Administra'*;^ 
^ tion. GS A subsequently advised they were unable to furnish .such security. . 

...^Executives Conference then on 11/16/71 unanimously recommended assignment" ^ 
,of one supervisor and four technically trained Agents to provide one man perf^/^ 

; Ishift. This duty c.ommenced 1/4/72 with 4 .^ents on 6 -day per week scheduler 

?| and being paid overtime in lieu of fringe overtime benefits. Fifth man, a , 

-ILabora 



Laboratory expert, available at all hours for supervision and directign. 



p ^PRESENT PROPOSAL ' 

^ p Mr. Conrad proposes to add five Agents (not sound trained) to brdhg to ^ 
o Bo the number of ^i^gents patrolling the construction site. Request for additional S 
S Manpower based upon implied threat in letters prepared by Ronald Kaufman^, subject^ 
g .^f BANKBOM case, wherein ^he indicated bomb could be placed ima'bpilding _i 

csz ^der construction-, such as new FBI building, to go off many months' later. 

^ laboratory feels widespread publicity given this threat may ca;^e an attempt o 

g fo bomb the building. Increased manpower would also serve to strengthen ^ 

protection against planting of surreptitious listening devices. WitHvtwo.men, ‘ 

instead of one at present, on duty on each shift during night mid.'-weekend' hours 
when construction crews not at work. Agents would be assigned a 5-day.^eek 
instead of present 6 -day week and would receive fringe benefits instead of present 

I overtime payment, l^ile five additional Agents need'not be| sound trained*” ifi'ey would 
be given sjpjjc.ial draining in recognition of listening devices* aiicLfijqilosives^ ^ 

5ll-PC^»TFelt . 

JKP:wmj (4) 

FEB ^ 
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Executives Conference Memorandum 

Re : Security of New FBI Building 

FACTORS CONSIDERED 

( The original proposal to guard the site contemplated possible increase in 
personnel required as building site becomes more complex with progress of 
construction. Subsequent construction of first floor structures complicates 
the problem of keeping area under observation and makes more difficult detection 

i of intruders. Assignment of a second Agent on each shift would permit more 
effective patrol and would permit Agents equipped with Walkie-Talkie radios 
to assist each other whenever trouble encountered. As coidruction progresses, 
above street level and building is enclosed, it should be possible to limit access 
by closing and lockmg entrances and consideration should be given to reducing 
.manpower on patrol based on construction.progress and our e2q)erience. 

I Conrad and Mohr expressed view that security would be substantially 

^improved by addition of a second Agent on each shift and that presence of a 
llsecond Agent was necessary to provide assistance in event intruders detected 
Por problems encountered. It was generally agreed that number of Agents used 
for patrol is quite flexible, that a substantial number of Agents would be required 
to provide absolute security, and that the question, therefore, is where to draw 
the line as to the number of Agents to be assigned. Capability of foreign govern - 
ments^in electronics field and possibility that radicals may attempt to bomb 
the building fas"] a symbolic attack on FBI indicate desirability of affording 
a reasonable degree of protection to the building. 

I Felt and Mr. Tolson expressed the view that unlimited manpower could 
be devoted to this project without providing complete security, and they felt 
assignment of additional Agents not warranted in view of the cost involved and 
the inability of two Agents on each shift to provide complete security. 

CONCLUSION 


Opinion of the. Conference was divided. Mr. Tolson.and Felt took the 
position that the addition of five Agents for guarding the new building was not 
warranted, while the remaining members of the Conference favored approval 
of the proposal to assign five additiqnal Agents. 



Respectfully, 

For the Conference 

\/ 

Clyde Tolson 
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! f f I ' ' ■■ i' ' ' ' ’■. I Miss Holme 

Kr.> 4 - Edgar Hobv.er J 1 t f f ^ 1 Miss Gandy 

Director; of the^Fed,epai -i ' J Lr^ — 

. V Bure.au I of Investigation j ' i 

‘Washington, ’"D.‘C.., ; 1. ; i ' “ , ' ■ I ^ . f ""l_ ' 

\I)ear-'Mr. Hoo.vQr^ ] _ v , \ \ j ' j; 

i, 1 I understand thati ;cohstrUctiori is i now -progressing ‘on th’b .new-,; -> 
'4Fede;>ai Bujreau of Investigation 'Building I in Washington, B.C. 

■ , , i; ami very' 'interested 'in r^'eeiiig sketches of ' photos of Jhow the.-"' . 

1 / doihpielteii, building''' ‘Vill 16|?hf. I if^.y.du; would; be so I'k^nd as: to‘ ^ 

! -f 's.end J me '?any 'visual, imaterial you | can. supply ' within ’ t^e ne.xt ' fewj, 

J .. days i Jl' wbuld greaVly ' appreciate ' it . i '’4 , + i ^ v< ' I. 

I -rl'hanfc you, very much*. i ' :i' l ! ' ' ■ = il ' ^ 
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Mr. Miller, E. 
Mr. Callahan , 

Mr. Casper 

Mr. Conrad _ 

Mr. Dalbey 

Mr. Cleveland 

Mr. Ponder 

Mr. Bates 

Mr. Waikart 

Mr. Walters 

Mr. Soyars __ 
Tele. Room _ 
Miss Holmes _ 
Miss Gandy 
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February 1972 



Dear 




. In tesponse 1 :q. the request in your letter of ^ 

* tly ‘ ^ . 

Februar;^ 14th/ % an enclosing three ^v"iews :b^ ,aix art i^^^^ 

conception' ot what the new FBI Building Will be li}te. I 

hope they Will be of assistance to^yQU, -■ 

Sincerely yours,/ 

t. Edgar Hdover * * 


Enclosures (I). 






1 r-. -New Enclosure 


X 

ufaies’ 


, f 


NOTE: Bufd^es’ contain na reco^cl-o^fi correspondent 
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Ovririgs Mills Md. 
2-14 Uppergate Ct 
Jari. 25, 1972 


Hon. J Glenn Beall 
404 Senate Office Bldg, 
Washington D.C. 20510, 


Dear Senator Beall; 

As I sat viewing Channel ,5j T.V., Washington 
Station on Jan 24, Monday night news cast, 10 P. M, 
Edition, I was startled to hear about the cost of 
the new F.B.I.'i'Building in the D.C, 'gov’t complex 
A request for another 25 million dollars to complete 
the new building - will make it the highest priced 
building in gov't. - $125 Million There must be 
gold in the fotindation walls and’ priceless tapestry 
^on the walls! I just cannot believe that such an 
expenditure was warranted, or is needed to house any 
branch of pur gov't. TThen we are faced with such 

( great need of finincial assistance in our solving of 
great social problems, I cannot accept such an ex- 
penditure of the tax payers dollars as necessary. I 
shall encourage my many relatives, and friends to 
seriously consider taking action at the polls In 
November to help put an end to such wasteful spend- 
ing. I fight daily to operate within my budget means^j- 
and have no way of gaining additional finincial assis- 
tance when need. Let the gov't heed this same policy. 

What is your Viewpoint - ? 

Sincriiy 


copyrncj 
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,^enctie 

February 15, 1972 




Respectfully referred to 
Congressional Liaison 
Department of Justice 
Washington, D. C. 


Mr. Tolson 
Mr. Felt 




asper , 

Mr. Conrad — 
Mr. Dalbey — 
Mr. Cleveland 
Mr. Ponder 

Mr. Bates 

Mr. Waikart — 
Mr. Walters — , 
Mr. Soyars — 
Tele Room . — 
Miss Holmes . 
Miss Gandy _ 




for such consideration as the communication 
herewith sub^tted may warrant, and for a report 
thereon, in duplicate to accompany return of 
inclosure.. 
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February 25> 1972; 


Honorable J. Glenn Beall,. CTr. 

United States Senate 
17ashington, D, 20510 

Ky doar Senator; il 

t I '^1 

Your co munication pf February ISI^JttE^Sonceming 


received,' 


aunic 


pf/.Owings Mills, Maryland, bas been 


be 

b7C 




With respect to the net?- building being con- 
structed to house the FJ^X, the necessity' fot this has 
been occasioned by the increase in our responsibilities 
and staff.. Its construction ha,s been u^ithorized by Con- 
gress and 'it is being 'built uUdon- the supervision of thU 
General Services Adciinistration, At the present tirie, the 
FBI is using nine separate locations in the Washington 
Metropolitan Area, Opr nex<r building will allow us to con- 
solidate our operations under one roo£ and should result 
in a substantial savings ;in operating costs, i want to 
assura you there will be no frills, such as your constituent 
raentioned in our new Headquarters^ 


b6 

b7C 


herewith, 



■As' you , requested,, your enclosure is being returned 

Sincerely yours, 

- i. Edgar Hooveg 


Enclosure 


‘ Mf^ Tolsort ^ 
Mr. 

Mr. Rosen 

Mr. Mofir . 

Mr. Bishop 
W- Millet.’B.: 

Mr.' CaUahan 
, Mr. Qasper .. 
Mr. Conrad 
Mr. Dalbcy 
'Mr. Cleveland 
Mr. ponder 
Mr. Bates 
Mr.. Walkarb 
Mr. Wallers 
Mr- Soyars 
jN^ele, Roora 
\ '(iss Holmes 
\ Gandy 
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. 1 t" Baltimore - Enclosures (2) 

; 1 - ASministrative Review Unit - Enclosures (2) (detaohid) 

WrLofd P^^° * ' Correspondents List. 

Ciri ■ i?. : I iBufiles. Above coordinated with 

fcw^^x>'C7f“. “®°"a.nicai Section^ Administrative Division,. 
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[JT^WHEATON 
GLEN EL^N 


MAYWOOD 




\ HAOUfON 

XWS^oj5^»QWl* 


OOWNER^*^ 

GROVE 


MAYV/euX> »AJIK 




OAK BROOK 



OAK PARK 




PARKW^ 


JEVANSTOfT 

AOTAAY ^ 


AAVtSlA ,a1x^H«*‘*>AN 

- / r 

rtoC X / ^ 

7 Tla^wKM«m MAMOA 
/ <$9tAHAIUMnC 


*'^NOATKWUTCAN U 






GRANGE ^AfROOtCrttl^U 




'*<dAkrttto»AAi\. 


CAAmtO ^AAK 
K.CONSCAVATOAY 


.NSSS— / 


west ilot 

\ u4iv. Of iu5 






.MICA60 ACADtMY i 
^ v^f SCICNCtS f 


UOMTMSC HAAAOA 


[ »*««>• <<r 

KoiVtAMV V 
\ MAMftOft ^ 




f AMfHrTHtATAS ■«<>.. 

i\ \ ^ 


/ <WtCAOO 
' ClKCUCAMfU^ 
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WHtTC »OX^ 
k PARK 


WA$HIKmON> 
Srf'^ARK y 






















. MCRCY \ 
\MO$RlTAl 






UNIVCRSITY or CHICAGO.--^ 
)- ^i^RICNTAUNWlTUTt) 


Chicago 

Host City to the Nation! 

... a place to find excitement and fun. Chicago has 
something for eveiyone ... the world’s largest airport, some 
35,000 hotel rooms, sightseeing, theatre, sports, shopping, 
nightlife, culture, fascinating museums, symphony and 
ballet, spectacular architecture, elegant dining and the 
most modern and varied exhibit and meeting space 
in America. 


MO$tUM or 

SCttNCf ft 'NOWSTRy^ 


\ ^ 

. OCt RAAOO 


JACI^MrARK 

VA 


■' tMOMOWVt TMCtAKlSK,'^ 
MOTfC ^ 




O i»7i C prria M w rtR«rtcro mar co, cmc*o». ar Rif»>M Rmmv*4. 




Chicago 


£3 


Convention and Tourism Bureau 
332 South Michigan Avenue 
Chicago, Illinois 60604 


RRINTCO IN US A. 





1 



pet 


*specto ^ap CO* 


S7Q2 GEORGE ST. RICHMOND, ILL. 60071 (SIS) 67B-4 


REGO. T.M. 





Gentlemen: 






W'e are currently preparing a 3-D map of your city similar to the enclosed sample map;*' 
of Chicago. f... 


This map will he used by National Car Rental as a guide to visitors. 


Your building has been selected as one of thirty structures to be illustrated on the map in 
a three dimensional drawing, (Building to be completed in near future) 


Therefore, we are in immediate need of the following: 


a, photo or drawing of your building 

b, information regarding exact location of same 

c, direction in which entrance faces 


This material and data are, necessary for us to accurately place your building on the 
map. 


We would appreciate hearing from you as soon as possible. We will return any material 
after use, if you so designate. 


Sincerely, 


Eugene Derdeyn flEC'SS ^ ^ ^ 


General Manager ' 




S FEe 28 4972 1 







'ENaosURE ATTACHED" 


"j 



February 22, 1972 


/! 



>)y 

1^. Eugem^^rdeyn 
leneral Ma^er 
rperspecto Map. Company 
5i02^Geprge 

Richmond, Dlinois 60071 _ - 

Dear Mr* Derdeyn: 

^ In reply to your communication which was received on 
February 17^ 1972, there are attached two photo^aphs of the new 
builcUi^ for the Federal Bureau of. Investigation in Washin^on, D. C. 
This structure is scheduiedTor cbmpletioh in mid-1974. 

Also enclosed is a map of downtown Washington on which 
the location of the newbuilding'is indicated between Pennsylvania 
Avenue, E Street, and pth and lOto Streets, NVW« Tbe entrances to 
^e buildii^ face each of the four Ordering streets* 

I trust this information will be of assistance and it is not 
necessary thet the matexial submitted be returned^ 




r, Toleon , 
r. Felt — . 
Roscn^ 
'Mohr ^ 











MAILED 21 
- - r FBI 


.Mme*. B,s. _ Enclosures (3) 

Casper’ 

Conrad 
Dalbey 
, Cleveland , 

. Poni(»s4_ 

Bates ___ 

WaiKart‘„ 

Walters 
Soyar^ 
lie. Boom 
pS Holmes ^ 
s Gandy 



Sincerely yours, 

(JjJEdg^ HooveaJ 

John E^r Hoover 
Director 



NOTE: No record of correspondent or Hisveompany 
in Bureau indic.es. * ^ 



. ^ 
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Mr. Felt: 


2-25-72 




RErJ^AMING NEW BUIUMIIG. 
AFTER'TTHCra 


•_Iib.''Iolson— ^ ■ 

I Mr. Fo H ... — — r- . '-T 

■ ' ^ 

tJl:— 

d_ ^ 

.ilt.'DalboV — 

iHti aoveland — 

Mr. Ponder — i- ^ 

Mr. Fates.. — 

Mr;- Wonroit- 

Mr. . Waiters 

Mr. Soyars^ — ; 

• Tele. Kocffl — 

Miss ‘Holme s . ■ .. t — 
Miss Gandy — 


By request, Bowei;s called on Congressman; 

Kenneth j. Gray (D-Ill. ) oh the, afternoon of 2-24-;72. Congressman 
Gray is Chairman of the House Subcommittee bri Public Buildings 
and Grounds and has been most, cooperative with.us' in the past 
with respect to the new FBI Headquarters and the hew Academy at 
Quantico. 

Mr. Gray ^advised he has a bill currently pending jA 
before his Subcominittee to authorize a new Federal building ih' 

Atlanta, Georgia, #) be named after the late Senator Richard X?- 

Russell of Geor^a. He. said-.this provides an excellent opportunity^^ ^ 
to also bring out a bill froni his Subcommittee authorizihg naihirig • 
jthe-hew FBI Headquarters after J. Edgar Hoover. He stated'he 
j would certainly;take ,nq action- in this regard ii this does not meet 
j with the Director’s, approval; hence, he would like t9:know 
Mr. Hoover ’.s wishes in this regard. 

*■ '-1 ■ , ^ . 

Mr. 'Gray stated he is. aware' there has been some 
discussion of this matter in the past and several people have expressed 
reservations about^hamihg public buildings after persons living. He , 
statedHhere/is/ho validity -to this cohtention, adding there have been 
■severaljprecedents very recently -to nanding buildings, after living , 
persons. He specifically hientioned a building in Boston, Massachusetts- 
Recently hained^after jfbrmertSpeaker.Jqhn McCormack and another 
Government 'building iii. Baltimbre^named after former Congressman 
■George .Fallon: IbotK bii bills whicli Gray 'brought out of his •Subcommittee. 

■ .■ , ' ST-lpOf-- I?fc58 ^ 

. Mr.. Gray was; advised that his inquiry wiil.be brought^ 
to the Director ’s attention.’ ' “ «ss3=5=s=i cssaaxa taaam 


pWBrkj 


5^7 MAR 31 1972 













Informal T. E. Bishop to Mr. Felt Memo 
RE: NAMING NEW BUILDING 
AFTER THE DIRECTOR 

1 t 

The Director is requested to indicate the response 
he would prefer to be given to Congressman Gray concerning his 
offer to bring a bill but of his Subcommittee in the near future 
authorizing, the naming of , the new FBI Headquarters for the 
Director. 





'b«> 



1b, Tolson 
Mr. Felt— 


1/ I 


2-25-72 


Mr. Felt: 



pr. Miller, ES_ 
1bi^ailahaii—L 

^b. Casper 

Mr. Conrad, 

Mr. Bnlhay 
Mr. Cleveland. 

Mr. Ponder- 

Mr. Bates 

Mr. Wolkari 

Wallers 

I^. Soyors 

Telo. Boom 

Idlss Holmes 

|i Miss Gandy 


ftn. 


If RE: NAMING NEW BUILDING * ^ 

AFTER THE DIRECTOR TSy t 

Reference my memorandum to you earlier today 
concerning the inquiry by Congressman Kenneth Ji Gray (D-Ill. ) 
inquiring about the Director^ feelings on his introducing 
legislation to name the(nev^_BI Headquarters after the Director. 
The Director indicated, "It is up^o Congressman Gray. " 

] BmL C>j 

The Director’s comment was furnished to 
Congressman Gray by Bowers late today. The Congressman 
stated in view of this he will in all probability proceed with 
legislation to name the building after Mr. Hoover at an'bpportune 
moment. " He indicated he will keep us advised of developnients. 


T. E. Bishop 


1 - Mr. Tolson 
DWB:kjs 








4 MAR 7 ,9,2 




?3^vEC0P.DE'D copy 



-9010-106 


orriONAi fOftM > 40 . lo 

MAY 1962 IDITtON 
C6A CfN. HO. HO. 27 


Pe: 


UNITED STATES GOVERNMENT 

Memorandum 


TO 


Mr. Callahan 


FROM J. P. Dunph; 

o 

SUBJECT: NEW F^]^I; BUILDING 



DATE: 



Ponder . 
Bates _ 
Walkart. 
Walters 
Soyars . 


Tele. Room 



Previous memoranda have advised that the General , 
Services Administration (GSA) has requested an additional $22,842,000 
for Ilscal Year (FY) 1973 to complete the New FBI Building here in 
Washington. 


Bill Harris, GSA liaison architect, advises -during 
testimony in support of this budget item GSA officials were asked 
to prepare figures showing whether or not it would be more economical 
to provide these funds at this time as a supplemental to their 1972 
appropriation rather than wait for the approval of their funds for 
FY 1973. 


I 


Harris feels there will be a savings at least in the area 
of price, escalation as they would be enabled to award contracts earlier. 

RECOMMENDATION 

y 

■ We will maintain contact with GSA and advise of developments .v 

1 - Mr. Bishop 

JPD/lrk 
;(3) 
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1^ I*. .. * I gOPY 3VIADB FOR 

' '' 


^ _ H I I 4 ‘ 

JitB,. TOLSON I 
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/ 

UNITED STAT^0pOVERNMENT 


Memorandum 

TO : 

Jw^r-^^^rad 

1 M 

FROM : 

D. GMtlth .0^^ 1 



SUBJECT; 

NEW. FBI BUILDING 


o 


o 


•-1 




1 - Mr. Conrad 
1 - Office, 7133 
1 - Mr. Alvarez 
DATE; 3/3/72 
1 - Mr. La Rock 




Tolson . 
Felt. 

Rosen , 
Mohr^ 
Bishops 
Miller, E.S. , 
Callahan . 
Casper . 
Conrad . 
Dalbey , 
Cleveland . 
Ponder . 
Bates . 
Waikart. 
Walters . 
Soyars , 
Tele. Room , 


LABORATORY ACIITTVASTE DRAINS 


Holmes 

iim *Fr•/^^rl ^ 


?oV 

pfA' 

Reference is made to the memorandum from 
Mr. Dunphy to Mr. Callahan dated 11/15/71, advising that the 
Maurice P. Foley Company, mechanical subcontractors for our 
building, was reported to be in the process of preparing a 
value engineering suggestion that polypropylene (plastic) 
pipe be utilized for the acid resistant waste and yent piping 
in the Laboratory. In the memorandum dated lT/22/71, from 
Mr. Griffith to Mr. Conrad, the Laboratory recommended against 
the substitution of plastic pipe for the waste and vent piping 
in the Laboratory. The specifications call for the use of 
either Pyrex glass or a .Duriron (a special chemical resistant 
pipe which we have in the present building and which is very 
satisfactory) type pipe. 




Mr. William Guilday, Washington sales represent 
ative, and Mr. Thomas Ridgaway, Baltimore sales representative 
of the R & G Sloane Manufacturing Company (the plastic manu- 
facturer who is trying to get us to substitute plastic pipe 
for the Pyrex or Duriron types drain pipe) contacted Mr. Dunphy 
and requested a conference with Laboratory personnel to dis- 
cuss their plastic prod,uct. They were referred to Mr. La Rock. 

On 3/2/72, the two previously mentioned plastic 
pipe salesmen contacted Mr. La Rock and they demonstrated 
their electrically fused plastic pipe connections using poly- 
propylene pipe. They stated their pipe is used in a large 
variety of laboratories and industrial plants and is giving 
excellent service. 

They were told we have 
types of examinations are continually changing so that the 
demands on our waste drainage system will vary from day to 
day. It was explained that ^w.e make extensive use of perchloric 
acid which in a hot concentra'ted^fprm.^^ be kept put of c on- 
tact with organic materials (which includes plast±uy)“bHcatIs!y""'“^ j 

MAR 15 1972 


ptC-35 

unusual 


needs since our 







CONTINUED-OVER 



/.f 


/' 




Memorandum to Mr, Conrad 
Re: NEW FBI BUILDING 

LABORATORY ACID. WASTE DRAINS 


of the danger of an explosion. Then in addition, certain"‘'^j5^' 
organic solvents at elevated temperatures attack the plas'tic^^^^^^ 
In view of tHese limitations and the success we have oBfairied 
using a Duriron-type pipe in this building, Mr^ La Rock 
informed them that it would appear contrary Bp the Bureau’s 
best interests to substitute polypropylene drainage pipe in 
our new building. . 

ACTION: None, For information only. 
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March 15, 1972 


Mr. D. M. Probst 
Acting Chief 

Assignment Utilization Brwch 
l^ace Management Division 
Office of Operating Program 
General Services Administration 
Wi^hington, D. C. 20405 

Dear Mr, Probst: 


^ A M 




We. have received your letter of March 9,. 1972, ^questing 
that the Bureau set aside 600 square feet of space in the ne^^BI Building 
in Washington, i>, C, , for a minority business enterprise. 

The Bureau does hot desire that such a business be established 
ih, the new building. As you will recall when this building ivas in the desi^ j 
stage, consideration was given to the inclusion of stores, This w^ o||^Sbd 
by the General Services Administration and the FBI , because of the attena^t 
security problems; This Same r.easoning applies to the establishnien|o| | A 
the requested minority ehteiprise. Also, this would be hi^ly discrit^^ory 
as we have had to decline similar requests from other businesses desiring 
“ ih| the building. 

MAR 151972 in addition, our employees are.limi^d.in the time Jav^, able to 
thenqt^or ligich and a lO-minute break in the morning and in the afternoon, 

■ They v/crara not have the time therefore to wander about the building shopping 
and thus a shop or Store would not Uke^receive enou^ business to Justify 
its ^stence; f ^ 


Sincerely youTi 


JIEG- 


JPD :ko (4 ) / pmdj^ / 

i - Mr. Bishop 




1xL 


Zc 

MAR 16 



John P. Mohr .. . 

i^sistant to the Directqr ^ ~ 

Based on menio Dunphy to Callahan, ^*^ace for Minority Business, New 


jf. 


FBI 'Building, Washington, D, 


2i^Lig^gtz] 






3-15-72: JPD :ko 


LETYPE UNIT CZD 


O^nONAl NO. 10 
0}A cTn. AIO. no. 37 


/• UNITED STATESyOViERNMENT 

^ Memorandum 


o 


ToUon^. 


/ 

TO : Mr. Caliban 

FROM : J. P. Dunphy* 


DATE:.- 3/15/72 


SUBJECT.: 



JL^ 


SPACE FQ, 

‘nea^PfbTb 

WASfflNGTaD7n5Tc7 



NpEITXBUSINESS 
LDING 





By attached letter of 3/9/72 the General Services 
Administration (GSA) requests that approximately 600 square feet of 
space in the new FBI Building -here in Washington be reserved for the 
establishment of a minority business enterprise. 

The letter states a National Task Force on Minority 
Business Concessions was established 12/8/70 to assist in the location 
of minority businesses in government controlled space. Mr. Arthur F. 
Sampson, Commissioner of Public Buildings Se;wice, was named ^ 

Chairman of this task force. The area reserved for minority businesses 
to be selected on the basis of (1) closeness to cafeteri^^ vending stands ^ 
or other concessions planned for the building; (2) access from heavily ^ j 
traveled corridors; (3) convenience to passenger -elevator arid stairways 
and; (4):access .to freight elevators and loadii^ plattorms . GSA asks for 
a response as to the location for this facility. 


^This matter was discussed with Mr,, Frank Lopez, Assignment 
and Utilization Branch, GSA, who advises the kind of business envisioned, 
would be any small shop, such as watch repair, flower shop, etc. , ^d 
the selection of -the business would depend upon who w^ted the space when 
the building is completed. A similar request has been made of the 
Depa.rtment of Labor which also has a new building under construction. 
Labor has agreed to provide the required space. 


V During the design stages of the. building, consideration was 

given to tiie inclusion of stores on the- first floor on Pennsylvania- Avenue, 
This idea was dropped when we pointed Out the attend^t security problems. 


Enclosures /t> r7 ’Z-~ 
1 - Mr. Bishop (Enc. ). 
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Memorandum to Mr. Callahan 
Re:^ SPACE FOR MINORITY BUSINESS 
NEW FBI BtnLDING 
WASHINGTON, D. C. 

We also were contacted in 1963 by GSA asking if we desired to have 

concessidfi stands operated by the blind. They were tpld we did not 

because of security factors and in addition that the building would 

have a cafeteria and also vending machines located throughout the 

space in employee break areas. ; 

I 

Any outside business established in the building, is. going 
to reduce Space available for bur operations, mil requife/deliveiy 
service from the dock area in the first .basement and ad(htional security 
measures to assure that unauthorized individu^s do not gain access to 
dur areas. We will occupy the entire building and require- proper 
identification of all entering except in-the tour area. There will, be 
non-Bureau personnel in the building staffing the cafeteria and GSA guards 
and maintenarice employees. 

i 

In addition, employees are limited in the time available to 
them for lunch arid one 10-miriute break period imthe morning and in 
the afternoon. They thus have little tiriie to wander about shopping and 
it is not likely that a minority operation would receive enough business to 
justify its existence. ' . ' - 

RECOMMENDATION:. 

That the attached, letter be-.apprdved advising .GSA that we 
,dd not desire to haye a minprity business enterprise, in the new building 
because of security factors ^d that pur employees would not'hav.e time 
td make use of such a service . 


■1? 








TO 


FROM 


SUBJECT: 


1:5 

\i 


OV»ONAl ;OljdNO. JO 
MAY 1t42 IDiriON 
OSA GIN, UC. NO. i7 


UNITED STATES (^^ERNMENT 

Memorandum 

Mr. Calla^ki^ 

Hi 

J. P. DuiiphMj 


O 




To] son . 


NKW,S3I BUILDING 
/FIREARMS RANGES 





At the request of Ted Nj/||^Busch, Vice-President. _Cas3v.elL 
Equipment Co... - Minneapolis, Minn . , a meeting was held S/n/^2 at the 
Construction Engineer's Office, General Service Administration (GSA) 
regarding the design of firearms equipment for the ranges of captioned 
project.* Present were Mr. Busch, ASAC (Harold K. Light and SA George 
Zeiss m of Quantico, Edward M. Alvarez, <^Laborat6ry Division, and 
Special Agents James F. Morrissey and Earl G. Poleski, Jr. , of the 
Administrative Division. 

Busch advised he has been in contact with the Blake Construction ^ 
Co. , Inc. (Blake) regarding the furnishing of equipment for the two firing 
ranges. Although his firm has not been.awarded a sub -contract by Blake, ^ 
he stated he had Blake's authorization to contact the FBI regarding design 
features of the ranges. 

Busch was critical of the architect's design of shooting stalls, 
bullet traps, target transports and electrical controls. He'*stated his, 

'company could supply this type of equipment based on.their-.manirfacturer's 
standard which would be less expensive and would function as well. He also 
suggested the FBI request Blake to place a "hold" on the ordering of this 
equipment, saying that developments in this field are moving, forward at. 
such a rapid rate that the equipment ordered currently may be obsolete by 
the time we are ready to occupy the building. 

Busch was advised that the specifications and details of the 
range equipment had been prepared by the architects and GSA based upon 
our stated requirements and assurances have been received that the equipment 
would function as desire^ .^ qQ' C>L— ! I 3^0 1—^38^ 


1 - Mr. Light (Quantico) 

1 - Mr. Conrad (Att: Mr. Alvarez) 


(LAB test pattern range 2nd. 
basement and Training - Tour 
range 2nd. floor) 
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Memorandum to Mr. Callahan 
Re.’: NEW FBI BUILDING 
FIREARMS .R^GES 


He was. also advised that GSA is the agency hoMng. the 
contract with Blake and it would be improper for the FBI to- inteiwene 
in this relationship by requesting the contractor to delay any aspect 
of the progress of the project. 

Mr. Busch was advised that if his company had any 
•suggestions which he feels should be considered regarding the equipment, 
for the firing ranges, that these suggestions be submitted in proper form 
'through ©lak^e to;GSA at which* time the FBI would consult with GSA and 
the architects, regarding the advisability of altering the existing specifi- 
cations'. 
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UNITED STATES GOVERNMENT 

Memorandum 





TO : Mr. Callahan 


FROM : J. P. Dunphy 


DATE: 3/17/72 


SUBJECT: NEW BUIL DING 

PHASE-n ■cdjtstrugtion drawings 


7y^ 


Dalbey -, 

Cleveland 
ponder , 

Bates _ 
Waikart _■_ ■■ 
Walters »» 

Soyars 

Tele. Room . 
Holmes - 


//p 




Previous memoranda have furnished a number of construction . 
drawings to interested Divisions. Some of these drawings have been amended 
since being issued by the General Se^ices Administration (GSA). 

Being furnished to the Laboratory separately for retention and 
review are the following Phase II Amendment drawings : ^0 '^ — > 


.3.-18A. 


9-P-llB,, 


9-P^7A 


9-P-3A 


Sheet I, 
Phase n 
2/16/72 


Amending 3-18 to show location, walls, doors, 
curbing, ramps, floor drain, finish ^d sloped 
floor details of new Volatile Liquid Storage Room 
lB239Bf first basement. Quadrant B. 

Amending 9-P-llA to show plumbing details, of. 
the floor drain, emergency shower overhea,d, 
and volatile liquid interceptor, first basement, 
Qua^ant B. 

Amen^ng 9 tP -7 to show plumbing . details of 
lines, from the first basement floor drain and 
volatile liquid,^tarceptor leading to tiie third 
basement^|,^^^ J ^ y 

Amending show location and detail^ ' / 

of the volatile liquid receiving^hl^T^i/d'base.- 
ment. Quadrant B. 

Amending 9 -H VAC -10 to sh ow tra nsfer duct..." 
fire damper, air exhaust and inodividation of - 
other first basement duct work to avoid, it's 
. passage tiirough new Room 1B239B, - / / 


For information. 


1 - Mr. Conrad (Enc'..) 
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UNITED^STATES GOVERNMENT 

Memorandum. 


Mr. Conrad 
M. E. Williams^^ 

Q ^ 

HEW-F ^BniLDIM G- 
DOOR LOCKS 


1 - Mr. Conrad 
1 - Office, 7133 
1 Mr. Berley 
DATE; 3/24/72 


ToUoo -• — 

Felt 

Rosen ^ 
Mohr ■ 

Bishop 

Miller, E*S; J 
Csllshan 
Casper^,,,,— 
* Conrad 
Dalbey - 
Cleveland .... 
Ponder . ..y 
Bates ^ I ~ II .. 

Waikart^ 

Walters 

Soyars 

Tele. Room . 
Holmes — 
Gandy . 


rnade 


Reference is made to the memorandum from Mr. Dunphy 
to Mr; Callahan, dated 1/4/72 advising that a sample lock to be 
used in' the new building was being obtained, and when obtained 
would be examined in the Laboratory prior to GSA determination 
of approval or disapproval. 

A sample door lock for thftnew FBI Building has 
b.een received in the Bureau and has been examined in the Labora- 
tory. 

This door lock is not acceptable in its present 
condition for the following rjeasons: 

(1) The lock cylinder can be easily . ^ 

picked open. ^ ^ 

(2) The lock' cylinder protrudes/3/8*' 
from the face of the door. There 
is a 3/8’* collar fitted around; 
this portion of the exposed lock 

t *n cylinder. Becauserp|n$his,“ the 

Pi cyliinder' could easOy^be unscrewed; 

.j from the door by usep.Qf^^'wrehch. „ s. 

(Sr); The auxiliary dead latch easxly 
H be removed when the door is open. 

“ .When ;[^o;B^em,6y^fe’d')iA32tO?wouid probably ~~ 

jv not be deteet’eS. Surreptitious 
o entry coTild •then easily be gaineS^ ' 

by the lusb off ^’'celiuldid or a , , 

shove knxfe* ^ 

tat" 

RECOMMENDATION: The lock as supplied should not; be accepted 


for use in the new FBI Building. 

'i -Mr. Callahan (Attention: Mr 

1 - Mr. Rosen r\jx 

1 - Mr. Mohr U®" i 


Dunphy) 


■' ,GAB:lrs (7) 
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Memorandum 


UNITED STATES GOVERNMENT 


0 


1 ^ 


TO 


FROM 


: Mr. Callahan 


' J. P. Dunphy 


DATE: April 24, 1972 


€ 




SUBJECT: NEW Fffl BUILDING 
POSSIBLE STRIKE 


Walter TI^Huber, Con struction E ng inee r, Gene r al, 

S ervices Administrat ion, and Eddy^Frankenberger, Superintende nt, — ' 

Construction Co. , Inc. (Blsiie), have advised that Blake's 
contract with the carpenter's union expires May 1, 1972. Pending 
results of< current negotiations, the union membership has voted to 
go on strike as of that date. 

Each state that even though an agreement is not reached 
by May 1, 1972, progress on the new FBI Building may not be affected 
since it is possible under an existing international agreement for 
carpenters to continue work if special contributions io the union's 
strike, fund are made by the members who choose to continue working. 
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ERNMENT 


Memorandum 




DATE: 4/20/72 


SUBJECT; NEW FBI BUILDING 

PHASE II CONSTRUCTION DRAWINGS 



fCdspcr » » « 
p Conrad , - ^ 
I ,Dalbcy ^ 
Cleveland' 
ponder 
Bates > 


Waikari 

Walters 
Soyars 
Tele. Room 
Holmes _ 
Gandy 



_ 




Previous memoranda have furnished a number of con^ruction 
drawings to interested Divisions. Some of these ^avnngs have been 
amended since being issued ty the General Services Administration (GSA). 

Being furnished' the Laboratory separately for retention and 
review are the following Phase 11 revised drawings : 


Re: Adding, Floor Drains, 3rd Floor, Freezer, and 
Refrigerated Rooms. 

SK 133, 4/4/72 

9-P-25B, Revision#!, 4/4/72 

9-P-29, Revision#!, 4/4/72 

Re: Adding Volatile Liquid Receiver ,:i3rd Basement. 
3-8A o 

Re : Adding Vaults and Vault Door Revisions, 3rd Floor, 
Quadrant D. 

i- 

3-40B 5-92 5-109A 


Re : Lead Shielding Room and Sliding Door Revision, 3rd 
Floor, Quadrant D. 


5-3A 


! - Mr. Conrad 



54MAY2 1972 

•> 


5-!!8 







REC42 


» . m 28 1972 

CONTINUED - OVEIT ' 





4 



i 


Memorandum to Mr. Callahan 

Re: NEW FBI BUILDING 

PHASE n CONSTRUCTION DRAWINGS 


Re: Radio Engineering Space Design, 1st Basement, 
Quadrants B and C. 


3-18A 3t 19 5-lB 

5-5B 5-141 5-142 

9-HVAC-lOA 9-HVAC-llA 
9-E-19 9-E-20B 9-E-21 

9rE-22 lO-E-54 9-P-lA 

9-P-12A 9-P-8 9-P-llB 


Re: Revised locations of sinks, 3rd Floor, Quadrant A 
3-37A 

Re: Addition of Siiitk and Rough -in for Future Fume Hood 
in Bullet Testing Room, 2nd Basement. 

9-P-2 9-P-6 Revision #1, 3-20-72- 


For inf ormation. 
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^ “.UNITED STATES^;^^5ERNMENT 


'i 

T^son, 

FcU‘__ 


Memorandum 


Rosen . 
Mohr ", 


TO 


Mr. Callahan'* 


DATE: 4/21/72, 



Bishop/. 


■‘Miller. 
Callahan 


Casper . 
Conrad-, 
Dalbcy ^ 


FROM : J., P. Duhphjr 

o 


Cleveland'^ 
Pender . 
Ba^ 

Soyars^ 



SUBJECT: NEW FBI BUILDING 
TELEUFT 


Tele . Room . 
Holmes - ^ 







The Files Communications Division has a Telelift system 
presently in operation in their space in Justice Building.. This is a 
motorized car which runs oii a track utilized to carry m^l and files. 

Thte'is being seriously considered'by the Files and Communications Division f * 
for inclusion, in the new building. We have had several meetings with the ^ ^ 
architects and ihe Telelift ei^rieers to determine whether Or not the system^ ^ 
could be installed in the building as now designed. ^ 

Preliminary indications from Telelift and tiie architects are that 
the system could be installed mth a ihimmum number of ch^ge,s -being made 
to the/structiire. We have questions still remaining unresolyed concerning 
Telelift, the main 'one being whether or not it would, function satisfactoriiy 
bn a vertical runtirbm the first basement iii the new building to' the . 11th 
floor. A Telelift system covering 14 floors, is presently, in operation in the 
First Nation^ B^k Building in Chicago. The arcMtecfs 'have; ebnte^^ 
officials at this building who advise they would be. most happy- te;)^scuss 
their experience mth the Telelift system with Bureau personnel.. 


I 

V5 


fj-i 


§ 

o 


a 

M 

cx 

K 

o 

o 

w 

C3 


The architects advise they will be ayailable to attend a meeting 
on this in Chicago on' either Wednesday or Thursday, 4/26 or 27/72. We 
heed to go into some detail with these people to be sure that .^lelift will be 
a.ble to do all that we feel it can do for us in the new building.. If we ar.e 
convinced that it will, a-separate memorandum will be submitted with full 
details .and justification. This Avill be an extra item'j the post of which will 
have to be borne by the Bureau. 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
TELE LIFT 


RECOMMENDATION : 


along with. Su pervisors 


That I be p ermitted to go to Chica go oh Wednesday, 4/26/72, 


of the Administrative 

Division, and] })f the Files and Communications Division, 

to confer with the architects and ^e First National Bank personnel on the 
Telelift system. We would leave ear;ly in the morning and return late 
that same night without an overnight stay. 



b6 
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UNITED STATES GOVERNMENT 

Memorandum ' 


9 


TO 


FR! 



SUBJECT: 


Mr. Callahan 


J. P. Dunphy 

O 

NEW FBI BUILDING 
POSSIBLE STRIKE 


DATE: 4/26/72 







Re my memorandum 4/24/72, captioned as, above, indicating 
possibility of imminent carpenters strike at new building construction . site. 


( Walter E. Huber, Construction Engineer,, and. Russell M. 
Connors,. Assistant Engineer, both GSA, advised that the plumbers and 
steamfitters went out on strike this date and physically left the site. 

V 

Huber stated the action of both unions .was a complete/siirprise * 
and was app^ently based oh an effort to obtain retroactiye pay previously 
under negotiation. Huber stated the sheetmetal workers and c^penters 
were expected to go on strike at the close of business> Friday 4/28/72, 
unless a last minute settlement can.be made. Huber stated it was too early 
to say how extensive a delay this would have on the construction. 

Pete Garlenski,, Superintendent, Blake Constniction Co. 
advised this date that the dispute in which the plumbers, steamfitters j aiid r\ 
sheetmetal workers are involved relates to an attempt to obtain retroactively 
pay back to September 1971, which has been a continuing ^spute. Gaflena^ 
stated there is no way of telling at this time how long this dispute will last y 
or what delay it will have on. construction. He added there was some possi- 
bility the c^pehter strike might be settled prior to walkout. The sheetmetal 
workers are.'expected to .physically leave the site if strike called. 


RECOMMENDATION : 
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Casper 


TO 


Mr. Callahan 


DATE4/26i^72'* 


Conrad 

^ Dalbcy 




Cleveland I 
Ponder . 
Bates ... 



FROM : J. P. Dnnphy 




Waikart. 
Walters . 
Soyars ; 




SUBJECT: Jffi]SOm.miILI30JjG 

_ WASHINGTON. D. C. 

FBI BUILDING, QUANTICO, VIRGINiA 
FUNDS 


Tele. Room . 
Holmes 
Gandy . 





The General Services Administration (GSA) has previously 
requested supplemental fimds for fiscal year 1972 for the FBI Academy 
at Quantico. In addition, they requested additional money for fisc^;ye^ 

1973 to complete-the FBI headquarters here in Washington., 

The House Appropriations Committee has. reported out 
H.R. 14582 containing supplemental funds for fisc^ year 1^72. This 
Bill may be considered on, the floor of the House this, afternoon, Wednesday^t^ 
4/26/72. It contains $22, 842, 000 for our building, here iri'^W^ and ^ 

$1, 605, 000 for the FBI Academy. It also all6ca.te^ $2, 297, 000 for "sites 
and expenses" of various projects. 


■^0 C^^/yzo/- 


The Committee Report 92-1015 states during supplemental 
hearings, the Committee was informed that both time and money could be 
saved if the funds requested for the FBI Building in Washington could be 
provided in the supplemental appropriation for fiscal year 1972' rather 
than in the general appropriation measure for, fiscal year 1973. The 
Committee, thus added the money for our headquarters buiMng. They 
also designated $688,000 for "sites and expenses" for the headquarters 
building. Sites and expenses normally include design and supervision 
costs. 


REC OMMENDATION : 


may 2 \m 


'The Crime Records^yDivision is follomng'the^progress of 
H.R.‘5l4582t^d will advise of ffoor^claW.^ 

m , 

' fc3 I 
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1 - Mb. Bislrep (Att: Mr. Bowers) 
1 - Mr. Calper 
1 - Mr. James P. Fljran 
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OfTIONAl rOKM NO, )0 
MAY \ft2 tDITION 
C$A C(N. MG. NO. 27 


Qi 


TO 



SUBJECT:, 



UNITED STATES GOWRNMENT 

Memorandum 

Mr. CallahanVvl^^ 

J. P. Dunphy^^l’’^^'^ 

NEW FBI BUILDING 
STKElCEilfONDlTIONS"^ 


Q 





DATE: 


5/1/72 


:e.s.. 

Callahan 
Casper — ^ 
Conrad 
Dalbcy , 
Cleveland ^ 
Ponder -- - 
Bates , j_, 


Waikart ■ . 
Walters 
Soyars . 
Tele. Room , 
Holmes - - 
Gandy 


t ^ 1 .'^ ^ 11 . 1 . ^ 


Re my previous, memoranda indicating plumbers, steamfitte’rs, 
and sheetmetal workers on strike with imminent possibility of same for 
carpenters . 

Pete Garlenski, Superintendent, Blake Construction Co. j 
advised this date that the dispute with the carpenters was settled, thus 
avoiding strike. While the carpenters are continuing working, however, 
the three trades mentioned above are still on strike and still off the site, 
return date unknown, pending results of- negotiations. The continuation of 
the carpenters working should avoid any immediate delay in the construction. 

RECOMMENDATION: - JS 

We will. follow this and keep you advised of developments. 
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O^TOnai «0*m no. 10 

MAY 1«63 (OtllOK 
OSA CfM. ACO. NO. 37 


TO 


UNITED STATES GOVERNMENT 

MemoraQium 

Mr. BishwA^V^ 


FROM 



DATE: 5-1-72 



M. 

SUBJECT: NE^ EBI BIHLDTHG,, 

WASHINGTON, O.C. 

FBI BUILDING, QUANTICO, VIRGINIA 
FUNDS 


The Senate is scheduled to take up today the second 
supplemental appropriation bill for 1972. The Senate Committee on 
Appropriations reported this bill on 4-27-72. The Senate version of 
this bill contains $1, 605, 000 for the FBI Academy at Quantico, Virginia, 
and an additional $275, 000 for design and management and inspection of 
the Academy construction. The Senate version, however, contains no 
funds whatever for the FBI Headquarters Building in Washington, it being 
noted these funds were omitted "on the basis that no testimony has been 
taken to date by the Committee on the projects denied. These two projects 
(the FBI Building and the Courthouse and Federal Office Building in 
Philadelphia) are included in the regular fiscal year 1973 budget estimates 
submitted by the President. " It should be recalled the House, on 4-26-72, 
passed the second supplemental appropriation bill which contains $22, 842, 000 
for the FBI Headquarters Building and an additional $688, 000 for "sites and 
expenses" for the Headquarters. 

The Senate bill to be considered today, like the House 
version passed last week, provides $3,630, 000 for "salaries and expenses" 
for the FBI to compensate for the pay raise which became effective earlier 
this year. 


I 

i 


• 

enclosed. 
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Progress on this legislation is being iMlowed.^ 

A copy of pertinent pages from the Sl^!ti§*'Report 


RECOMMENDATION 



Tjiformatior 

Enclosure ^ 

1 - Mr. Mohr -Enclosure 
1 - Mr. Bishop - Enclosure 
1 - Mr. Callahan - Enclosure 
p., 1 - Mr. Casper - Enclosure 
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" \ - Mr. Dunphy - Enclosure 

W 1 - Mr. James P. Flynn - Enclosure 
Va 1 “ 




Mr. M. A. Jones - Enclosure 
1 - Mr. Bowers - Enclosure 
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^ The unfunded liability created by the Postal salary inpreases nego- 
tiated subsequent to the establishment of the Postal Service on July 1, 
1971, is not funded by this appropriation. 

. ■ Commission on Government Procurement 

. , SALARIES AND EXPENSES - 

1972 appropriation (to date).i._* .•.i..- S2, 800, *000 

Supplemental estimate (H. Doc. 92-216) 1, 400, 000 

House allowance.. c 1, 400, 000 

Committee recommendation I 1, 400, 000 

The Committee 'recommends an appropriation of 81,400,000,’ to 
rcniain available until expended, for salaries and expenses of the Com- 
mission on Government Procurement to enable the Commission to 
complete its Avork by April 30, 1973, as required by law. 

The amount recommended is the same as the budget* estimate and 
House allowance. No- further appropriations are contemplated to be 
forthcoming for activities under this head. 

Committee for Purchase of Products and Services of the 
Blind and Other Severely Handicapped 

• ■ ■ salaries and, expenses , > ' , • 

1972 appropriation (to date)J 

Supplemental estimate (H. Doc. 92-216) .1.' $100, 000 

House allowance l 83,000 

Committee recommendation '.iJ 83, 000 

The Committee recommends a suppleipental appropriation of 
883,000 for salaries and expenses of the Committee for Purchase of 
Products and Services of the Blind and Other Severely Handicapped. 

The funds recommended are for establishing a staff of eight employ- 
ees in support of the Committee’s initial organizational cffort.4, and to 
conduct a meaningful program to increase employment of the blind 
and other scverely hanaicapped through utilization of the many work- 
shops ready and able to participate at once. Work was authorized by 
P.L. 92-28, June 23, 1971. ‘ ’ 

■ ' ‘ General Services Ad.ministration 

‘ . CONSTRUCTION, PUBLIC'" BUILDINGS PROJECTS ’ 

1972 appropriation (to date) $200, 440, 000 

Supplemental estimate (H. Doc. 92-216) 8, 756, 000 

House allowance L ’ 45, 958, 000 

Committee, recommendation..; 8, 756, 000 

The Committee recommends a supplemental appropriation of 

88.756.000, the budget estimate, for the completion of the Federal 
Office Building (superstructure), Chicago, Illinois (87,151,000), and 

tlmJ5'edcral3ureau., olJbxY.es 

( $1,605.00 0). The amount recommended is 837,202,000 under the 
House rccominchdution. 

Testimony indicated that no further funds will be requested in the 
future in connection with the above named iirojects, A total of 

870.305.000, e.\clusive of the amount recommended herein, has been. 
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appropriated to date for the Chicago project and a total of $21,75.^,000, 
excluding the Sl.G million recommended herein, has been appropriated 
for th e FBI Academy, .to date. 

The amount recommended for the Federal Office Building (super- 
structure), Chicago, Illinois, is contingent upon the approval of the 
revised prospectus by Committees on Public Works of the Congress. 

The Committee denied funds for two projects (TJxeJr,£deraLBurpnu 
.pf__ I nvesti gati on Building (superstructure) Washington, D ,C. and 
the "Court _ House ~andnfedeHl“"0*fficenBuilffing''Xsupeb'truclur^^ in 
Philadelphia, Pa.) on the basis that no testimony has been taken to 
date by the Committee on the projects denied. These two projects are 
included in the regular fiscal year 1973 budget estimates submitted by 
the President. 

SITES AND EXPENSES, PUBLIC BUILDINGS PROJECTS 


1072 appropriation (to date) $17,749,500 

Supplemental estimate (H. Doc. 92-216) i 755, 000 

House allowance 2, 297, 000 

Committee recommendation ... 755, 000 


The Committee recommends a supplemental of $755,000, the 
budget estimate, for management and inspection costs for the Federal 
Office Building superstructure, Chicago, Illinois ($480,000), and for 
design and management and inspection of the Federal Bure a u of 
Investigation Academy, Q u antico, Virginia ($275,000) . 

U.S. Tax Court - . • 

SALARIES AND EXPENSES . ■ 


1972 appropriation (to date) S3, 525, 000 

Supplemental estimate (H. Doc. 92-267) 399, 400 

House allowance i 399, 400 

Committee recommendation 399, 400 


The Committee recommends an appropriation of $399,400 for 
expenses related to establishing permanent cou trooms and furnishings 
at Detroit ($160,000), and Miami, Florida ($204,600), and miscella- 
neous expenses. 


I 

I 


COMPARATIVE STATEMENT OF NEW BUDGET (OBLIGATIONAL) AUTHORITY ESTIMATES AND AMOUNTS 

RECOMMENDED IN THE BILL-Contiimea 

TITLE II— INCREASED PAY COSTS—Contlnued 




Department or activity 



. DEPAm'MENT OF JUSTICE 

* Lkoai. Activiiies and Cenerae Adjiinistration 

Salaries and expenses, cencral administration 

A Slarlcs and expenses, general legal actlvllles 


-tSalarlesand expenses, Antltrost Division...... 

^Salaries and expenses, U.S. attorneys and marshals. 


alatlesand expenses. Community delations Service. 

Federal Hureau or Invesiioation 


'Salaries and expenses. ..... ■ ■ ■ .t.iv*?/ ......................... ...j. 

IstUIORATION AND NaTURAUZAIIO.N SERVICE 


Salaries and expenses... — 

Dureau or Prisons 

Salaries and expenses..... 

Bureau or Narcotics and Dangerous Drugs 

Salaries and expenses. 

Total, Department ol Justice: New budget (obllgatlonal) authority.. 


Budget 
estimates' 
(H. Doc. 

, 92-267) 

Recom- 
mended In 
House bill 

Amount 
recommended 
by Senate 
committee 

*259,000 

*250,000 

*250,000 

919,000 

919,000 

919,000 

' 280,000 

250,000 

250,000 

■ i,’7es,ooo 

1,763,000 

1,768,000 

27,000 

27,000 

27,000 

1,«0,^ 

1,630,000 

1,030,000 

306^000 

366,000 

360,000 

1,363,000 

1,363,000 

1,363,000 

723,000 

723,000 

723,000 

7,335,000 

7,335,000 

7,335,000 


'Increase (+) or decrease (— ) 
Senate bill compared with— 


Budget 

estimate 


I 


House bill 


00 

to 


O 


o 
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FROM 


SUBJECT: 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Callahan 

J. P. Diinph^^ 

NEW^] g;BLB UILDING 

STRIKE^CONDITIONS 


PATE: 4/28/72 


/ney 









Callahan^ 
Casper 
Conrad 
Dalbcy 
Cleveland 
- Pondcj 

,Waika’rt-_ 
Walters 

gAyflPfl , , 

Tele. Roon\ 

Holmes 

Gandy 



Re my memoranda 4/24/72 and 4/26/72 describing strike 
conditions at the new building construction site. 


You will recall that the plumbers and steamfitters went out 
on strike 4/26/72 and physically left the site; that the sheetmetal workers 
and carpenters were expected to strike at the close of business this date; 
that the sheetmetal workers were expected to physically leave the site; 
and the carpenters to possibly continue working pending strike resolution 
under an existing international agreement to allow same with a special 
contribution to their union's strike fund. 





Russell M. Connors, Assistant Construction Engineer, ^ 
General Services Administration (GSA) advised this date that the sheetmetal 
workers were physically off the constiniction site this morning on strike; 
that the plumbers and steamfitters had still not returned to work with no 
known return date indicated; and that strike action for the carpenters will 
not be determined until Simday afternoon, 4/30/72 . Carpenter union shop 
stewards are advising their men to call them Sunday evening re strike vote 
results and work return instructions. 





With respect to the carpenters, the international agreement may 
result in most of them continuing to work according to Connors, but this is 
speculation on his part. While the absence of the first three trades might 
not cause much delay at this stage of construction, the loss of the carpenters 
would, if the strike continued, probably result in delay. Connors anticipated 
no picket lines in the immediate future and does not feel the unions want to do 
this at this stage . 



X 


OMIONAl rOlM NO. 10 
MAY lf«2 IDinON 
OiA GIN. tfC, NO. 27 


UNITED STATES GOVERNMENT 

Memorandum 


MR. CAL 


DATE: 5-5-72 


PROM : J. P. DU^MY . 

' o 

SUBJECT: NEW FBI BUILDING 

NAMING OF BUILDING AFTER MR. HOOVER 
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Rosen — --- 
Mohr 

E.S. , 

r^W^Callahan 
Casper ^ 

Conrad 

Dalbey 
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Walters — — 
Soyars — - 
Tele. Room , 
Holmes 
Gandy — ,ju-_ 




Ralph B. Harris, Project Coordinator, General Services 
Administration (GSA) advised the White House Press Secretary had 
contacted the Central Office of GSA May 5, 1972, to advise that 
President Nixon was naming the new FBI headquarters building in f 
Washington, D. C. , after the late Director J. Edgar Hoover. 

Harris advised it was his understanding the form of the t 
name would be, "J. Edgar Hoover" rather than, "John Edgar Hoover" 
and that if a preference for the latter was indicated, that this preference 
be expressed to Bureau contacts at the White House., 

For information and appropriate action in the event a 
preference for a name other than "J. Edgar Hoover" is indicated. 
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/ UNITED STATES GOVERNMENT 

/ Memorandum 


Tolsoii ^ 
FeltSt™ 
Campbell , 
Rosen „ 
Mohr 


TO 


FROM 


SUBJECT: 



DATE: 5-2-72 



NE W FBI BUILDING . 

WASHINGTON, D. C. 

FBI BUILDING, QUANTICO, VIRGINIA 
FUNDS 


Bishop 
MiUcr, E.S., 
Callahan 
Casper 

mrad 

"Dalbey - g 

.Cleveland 
Ponder _ - - 
Bates 

Waikart - — - 
Walters — 
Soyars _ - - 
Tele. Room . 
Holmes 
Gandy , 



dCi 



Reference my memorandum of 5-1- ' 
that the Senate was scheduled to consider the second supplemental 
appropriation. bill for 1972 on 5-1-72. As reported in this 
m*'emorandum,. the Senate version of this bill contained funds for the 
FBI Academy but did.not contain any funds for the FBI Headquarters 
BuUding as included in tiie House version. 

■ ‘ The Senate passed this appropriation measure and 

promptly appointed conferees to meet with conferees from the 
House of. Representatives to consider differences in the two measures. 


'RECOMMENDATION': 


-.5 

•4 


For information. 



1 - Mr. Mohr 
1 - Mr. Bishop 
1 - Mr. Callahan 
1 - Mr. Casper 
1 - Mr. Dunphy 
1 - Mr. James P. Flynn 
1 - Mr. M, A. Jones 
1 - Mr. Bowers 
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UNITED ^STATES/GOVERNMENT 

■(- 

Memorandum 


r 


Mr. Bishi 





DATE: 4-27 


FROM 




. O ’ , . . 

SUBJECT: NEW -FBIJBU ILDING 
WASHINGTON, D.C. 

FBI BUILDING, QUANTICO, VIRGINIA 
FUNDS . 







Reference memoran of 4^26-72 from Mr. Dunphy 
to Mr. Callahan conceriiin^jj ^^R. 14582 , tiie s upplemental appropriations 
bill, which contains funds forl)otirtoe^ew FBI Headquarters Building 
an31:he new FBI Academy at Quantico. The House, late on 4-26-72, 
passed this bill by a vote of 344 to 16. No change was made in the funds 
provided for the FBI buildings. The bill provides $22, 842, 000 for the 
Headquarters Building and $1, 605, 000 for the Academy. In addition, 
$688,000 for "sites and ejqpenses" for the FBI Headquarters Building is 
provided in the legislation. 

This bill also provides $1, 630, 000 for "salaries and 
expenses" for the FBI to compensate for the pay raise which became 
effective earlier this year. 


bill. 


There was no mention of the FBI during debate on this^ 



RECOMMENDATION : 


m 

o 




For information. 
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- Mi^^-Mohra. 

- Mr3 BishUg 

- Mr. Callahan 

- Mr. Casp'er 

- Mr., Dunphy 

- Mr. James P. Flynn 

- Mr. M. A. Jones 

- Mr. Bowers 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : Mr. Callahan 
VROM : J. p. Dunphy 
SUBJECT: NEW FBI BUILDING 


STRIKE CONDITIONS 


DATE: 5/9/72 



Previous memoranda advised the plumbing and steamfitting 
trades had left the site of the new FBI Building on strike 4/26/72 with 
the sheetmetal workers following on 4/28/72. 


Russell M. Connors, Assistant Construction Engineer, 

General Services Administration (GSA) advised that all striking trades 
have now signed agreements. Sheetmetal workers returned to work 5/9/72 
and some steamfitters have also reported for work. It was anticipated 
that plumbers would return the morning of 5/10/72. 


For information. 


1 - Mr. Bishop 
1 - Mr. J.. B. Adams 
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Memorandum 
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SUBJECT: NEW FB I BUILDING 
■^STRnorCONDITIONS 


DATE: 5/9/72 
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Previous memoranda have advised the plumbers and steam - 
fitters left the site of the new FBI Building on strike 4/26/72, followed by 
the sheetmetal workers on 4/28/72. 

♦*» 

Russell M. Connors, Assistant Construction Engineer, General 
Services Administration (GS A) advised the sheetmetal'^'workers returned to 
work on the morning of 5/9/72. Terms of the settlement. are likely to form 
the basis for settlements for the other trades and GSA is; optimistic the „ . 
plumbers and-steainfitters will also return to work shortly. 

RECOMMENDATION: fU 


We will follow and advise of developments. 




I - Mr. Bishop 
1 - Mr. Adams 
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UNITED STATES GOVERNMENT 

Memorandum 

TO : Mr. Callahan 
FROMy^ J. p. Dunphy 

^TO 

SUBJECT^ NEW, FBI BUILDING 
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Re my memorandum 5/1/72 advising settlement of 'impending'’**f'‘'^ 
carpenters strike but continuation of strike by plumbers, steamfitters and: 
sheetmetal workers pending negotiations. You will recall .that the strike, 
by these three trades involved a wage dispute with retroactive pay clainis. 

Russell M. Connors, AssistanLConstmction En^neer, “ ^ 
General Services Administration (GSA) advised this, date that after a week^dj^, 
meeting of the negotiating partie s-, agreement was had:pn both wage and ^ , 
retroactive topics, witii method of retroa'ctiye payment ^e only holdup to 
return to ?vofk. Connors said'this was.presently under negotiation -and may 
be resolved this week. 


RECOMMENDATION: 


We will follpw and advise of developments. 


1 - Mr. Bishop 
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SUBJECT: NEW FBI BUILDING - 


SYSTEM 


Soyai3.__ 
Tele. Room , 
Holmes __ 
Gandy 


V 1 

In December, 1970, the Files and Communications Division installed » 
as a pilot study a five-station Teleiift system in the Justice Building to deter- ^ 
mine if it would be feasible to use such a system extensively in the new FBI 
Building for the purpose of transporting mail and files. The system consists ^ 
of a self-propelled motorized car which runs on track and will travel in a ^ 
vertical or horizontal position to predetermined points. This system has ^ 
proved to be extremely effective in moving mail more rapidly between our 
processing units; however, in our limited installatipn, the cars only run verti-\^ 
cally between the sixth and seventh floors and, therefore, proper evaluation . 
could not be made for long vertical runs. ^ ” 


We recently learned that the First National Bank Building in -Chichgpgj 
had a Telelift system which included an eleven-floor vertical run. The archi- 
tects of the new FBI Building, together with representatives from the Bureau, o 
viewed this system* and concluded from observation of the operation and com- | 
ments of bank officials that Telelift functions satisfactorily on long vertical S| 
runs and bank officials indicated they were very pleased with the entire perforn&l 
ance of their system, . 

It is the conclusion of the Files and Communications Division that a 
Telelift system could be effectively used ejftensiyely, m the new FBI Building 
as an automated, '.mechanical conveyance system for delivery of mail and files,, 
which should result in a substantial savings in personnel and more'efficient 

We have received previous approve to secure costr estimates from 
Telelift for a complete, system in the new building and Telelift .-representatives 
are in th6 process of preparing a basic design for a Telelift system to serve 
the mail p'r^^ssing units and filing subunits which would cprmect with all divi- 
libi^m^l roomS'.as well as- serve certain areas in the Identification Division. 
The^design will've flexible to provide for logical expahsiohUtfl ih hm ir 


1 - Mr. Walters 

^^Mr, J. P^. Dunphy, Rm. 331 OPO 
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Memorandum E. W. McCoy to Mr. Waikart 
Re: New FBI Building 

Installation of Telelift System 


The hew FBI Building design includes a shaft for a vertical conveyer 
running from the first basement to the:eleventh floor and a separate shaft from 
the sixth to eleventh floor for the Identification Division. The installation of 
these two conveyers, estimated by General Services Administration (GSA) to 
cost $150, 000, was hot accepted , as part of 'the\curreh^ contract but might be 
included together with other items at a. later time. It Jis the opinion of the 
Files and Communications Division, as a result of the pilot study*of the current 
Telelift installation and viewing other systems together with an in-depth study 
of the complete flow of mail throughout the, new buUding, that Telelift could be 
more effectively utilized in the conveyer shaft th^ the vertical conveyer as 
originally planned. Teleiift utilized in this manner will provide a more efficieht 
system by eliminating sorting functions that would be necessary with the vertical 
conveyer. 


Preliminary indications from Telelift representatives and the archi-r 
tects are that the Telelift systeih could be installed with, a minimum number- of 
changes to the structure. To facilitate the installation of a Telelift system, 
certain slab openings will be necessary to allow for vertical runs. This will be 
an extra item, the cost of which will have to be borne by the Bureau, but will 
have to be approved prior to the pouring of the fourth floor, slab. 

A separate memorandum will be submitted regarding the complete 
design for the Telelift system when it becomes ayailable, together with justifi- 
cation and cost; accordingly, the following recommendations are necessary in 
conjunction with our plans to install Telelift as an automated, mechanical 
conveyance system in the new building. 

RECOMMENDATIONS: . 

1. That GSA be advised regarding our intentions to mstaU .the 
Telelift system and determine from them the proper way to proce.ed in order 
for the system to be installed concurrent with the present construction contract. 
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Memorandum E. W. McCoy to Mr. Waikart 
Re: New FBI Building - 

Installatioh, of Telelift System 


(Recommendations: continued) 


2. That GSA be advised to delete from further consideration mstalla- 
,tipn of the vertical conveyers (a $150, 000 cost item); Identification Division 
supervisory personnel have been contacted and concur with this recommendation 
providing a Telelift. systeni can be installed. ^ 


3. That GSA be advised of exact locations' for slab holes which will 
be provided by Telelift to accommodate vertical runs. This. ihust be incorporated 
into the plans prior to the pouring of the. fourth floor slab, which is scheduled 


to begin very shortly. 




/ 
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Refej?lnce is made to me^randum M. E. Williams to 
Mr. Conrad 3/24/72 captioned ”NEWTF,BI, BUILDING, DOOR LOCKS 
which set forth Laboratory objections t'oas^^fleToc^ of the type 
intended to be used in the new FBI headquarters building. 


tt 


Walter E. Huber, Construction Engineer, General Services 
Administration (GSA) has advised that the Falcon Lock Co. , has been 
unable to overconie objections raised by GSA, the architects, and the 
FBI to their lock sample. Accordingly, GSA has issued a final rejection 
of this sample and instructed the general contractor to submit a new lock 
sample. Huber stated the FBI would continue to be afforded an opportunity 
to examine lock samples prior to acceptance for use in the building. 


For information. 
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Memorandum 
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FROM : L. M. Walters 

O 

Subject: NE W_EEOmBMG ,, 

J ^EMORIAL ROOM TO JOHN EDGAR HOOVE R 

In connection with present planning of the new FBI building 
it is suggested that provision- be made/for a suitable room to be set 
aside, in an area convenient to use in' public tours, as th e John Edgar ^ 
— ^^Hoover Memorial-Room. It should ^ spacious and befitting to the 

dignity of our beloved, departed Dir^Tor, containing such things as /Pt 
i/ sculptured images of Mr. Hoover, memorable quotations from hi 
speeche's and writings carved in marble, photographic displays, 
award citations, and other memorabilia. 

RECOMMENDATION: 

I 

' Adoption of foregoing proposal. 
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May 17> 1972 


Mr. John I. Anderson 
C. F. Murphy Associates 
224 South Michigan Avenue 


Chics 


Illinois 60604 


Re: J. EDGAR Hoover BUILDING 
PROJECT NO. 49920 
SECTION 1605 


Dear Mr. Anderson; 


Reference is made to a recent request of Mr. Huber concerning 
the location of lighting switches for the third floor. Mr. Huber was particularly 
interested in the location of same in relation to concrete walls and columns 
so that provisions for same coxild be included on a timely basis in the present 
construction schedule. He asked that their location be specificaUy advised if 
layout availability permitted. 

Enclosed. you will find one ozalid print of the floor plan of each 
quadrant of the third floor depicting current planned layout. With respect to 
Mr. Huber’s remarks, it is requested that applicable lighting plans be re- 
viewed to asceirtain if locations of s^tches are functionally compatible with 
desired layout, if any relocations are necessary, and if any changes in cir- 
cuitry ^e required. It is further requested that Mr. Huber be proniptly ad- 
vised ^‘any switch changes so those located on concrete columns orfvalls can 
be included in current construction. 

The following special power outlets located on the layouts ^e 
j^alled|ifeyour attention for possible ad^tional power evaluation; , 2 ^ ' 



1. ”^^^a^an1i^^^ column line 5, three moIiCLes 

I west of column lififip^ 720 machine 

I A V requiring 220 volts service. 1 % 

% ‘ - MWiSm J 

^ ^ TREAT- AS YELLOW • > ^ 

' ' ¥ ' 


Ml 


Wi 


© 

Mr. John I. Anderson 




'm 








'.‘t 

■. ' 


\noer^cn.’2. ttgit ^a<^ant. In Room 3230, camera and 
Xerox area, one module west of column line 


v'C '< ■: 


r *? -u ’ ,., P three modules north of column line 14, 

. .V -n ""a Xerox Model 2400 machine requiring 220 


1 ^ 


volts ’service. 












" ' 3; "C" ^adrant. In the Mail Room area, at one 

h'' ’ module line north of column 21 on column line 
MN, Xerox Model 3600 I, voltage 120/208 or 
” : ^ ‘ ■y-''* 120/240, 3 -wire plus ground, 60 cycle, 22*5 
" ' ''- amps. 

' J ' 't ! ■ s . ■ 

V '4. '/*D" Quadrant. Vicinity column line L, two 
’ ''' • modiiles south of column line 7, a Xerox Model 


^T -' • K ' 720 requiring. 220 volts service. 




W' 

w 

I • 1 


> ! 5 c? >'«»])*• Quadrant. Room 3646, Destruct Duplicating 

. Room, a 220-volt, 40 amps outlet to be located on 


Ic i.X< 




^ vicinity of two. modules east of column 
^ ^ modules south of column linf05, 

'• ■ required for^^vpaper shredding unit. 




1^' 


4 




6. . Same room as 5. North wall at point three 

•modifles we^ of column 5M, a 220-volt outlet is 
■ required to service a Xerox machine utilizing same. 


, It is suggested that the use of the enclosed layouts be confined 

to the purpose outlined in this letter.. If there are any questions, please do 
not hesitate to call. . . , 






Sincerely yours. 








Mi 


t „ . ?W' . 

Enclosures 4 

1 r M^|Cokliss 

C^E. M^phy Associates 

1 - Mr. Huber 

GSA ' , • 


John P., Dunphy 
Inspector 
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92u”eONGEESS 
1st Session 



, . IN a^HB SENilTE OE THE HNITED STATICS 

I ^ ■ t 

Septembek 14, 1971 

Mr. EA’Nivoi.rit introducctl the following t)ill ; ’whfcli Avasrea.d’ twice and referred 
to the Committee on Labor and Public Welfare 



To aineiid the EaiKlolpli-Slieppard Act -for the blind* so us to* 
make certain improvements therein, and for other purposes. 

1 Be it enacted hy the Senate and House of Bepresenta- 

2 lives of the United States of America in Congress assembled, 

3 That this Act may be cited as the ‘Handolph-Sheppard Act 
A for the Blind Amendments of 1971”. 

5 PRBPERENCB POR VENDING EAOIXjITIES ON EEDERAL 

6 PROPERTY 

7 Seo. 2. Section 1 of the Act entitled “'‘An Act to authorize 

8 the operations of stands in Eederal buildings by blind per- 

9 sons, to enlarge the economic opportunities of the blind, 

10 and for other purposes,” approved Tune 20, 1936 (20 

11 IJ.S.O. 107 ) , is amended to read as follows : 


■* 


II 



1 '‘Sectioj^ 1. ITor the purposes of providing blind per- 

2 sons with reinuneratiye employment, enlarging, the economic 

3 opportunities of the blind, and stimulating the blind to greater 

4 efforts in striving to make themselves self-supporting, blind 

5 persons licensed under the previsions of this Act shall be 

6 authorized to operate vending facilities on aii}^ ITederal or 

'■ ’t - ■ . ' , - .. , y. 

7 other property. In authorizing the operating of vending facilh 

8 , ties en Ij’ederal property, preference shall ^be given, sp lar as 
9 feasible, to blind persons licensed by a State 'agency as pro- 

10 vided -in this Act; and the head of each department or agency 

11 in control of the maintenance, operatipn, and protection of 

12 ITederal property shall, after consultation with the Secretary 
13* and witli the approval of the President, prescribe regulations 

14 designed to assure such prefei*ence (including exclusive as-- 

15 signment of vending machine income to achieve and pro- 

16 tect such preference) for such licen.sedhlind persons without 

• " ' ‘ I ■ " ' ' ' 

I 17 adversely affecting the interests of. the United Stalest’ ^ * ' 

18 CONCESSION VENDING SURVEYS 

19 Se‘0. 3. Section 2 (a) (1) of such Act of June 20, 1930 

20 (.20 Tl.S.C. I07a) , is amended to read as follows : 

' » 1 ( ‘ ^ 

21 '' (1) Make surveys of concession vending opportunities 

22 for blind persoiis on Pederal and other propert}^ in the United 

‘.fi'l 1,- • . 

23 'States;” 

24 " VENDING PAOIHTX 

25 Sec. 4. Such Act of June 20, 1936, is further amended 

26 by sti’iking out 'Vending stand” and "stand” wherever they 


a 


1 appear and* inserting in lieu thereof ^Vending facility’’ and 

2 by striking out ^'vending stands” and ^'stands” wherever they 
a appear and inserting in lieu 'thereof “vending' facilities”. ‘ 

^ OBLIMINATIOF OF AGE REQUIRElMENT AED LENDING OF 
5 FOOD AED BEVERAGES 

? Sec. 5; Section 2 (n)‘.(4) of such A-ct ofi Jhiib 20, 1936, 

, is ianlended 6y (d) striking out “and at least Iwenty-oiie 
5’:earSi of' age”, (>2) striking out “articles .dispensed autdmali- 
- Gaily or in. containers or wrapping in which ;they 'are '^placJed 
before receipt by the vending stand,, arid such dther sarticl’i^s 
^ aS 'Diay he approved for each property by the departraient'dr 
agency in contfohof the maintenance, operation,, and* proteb- 
tioh thereof and* the State licensing agency in accordance 

14 with the regulations prescribed pursuant to the first sectionb^’ 

15 and inserting in- lieu thereof the following.: “foods, beverage^, 
H6 and\other such articles or services dispensed automatically ’b'r 
IT manually and prepared on or off the premises in accovclaiicb 

18 with all applicable 'health laws, as determined by the State 

19 licensing agency:”. ' ' 

20 deletioft gf gertaie limitations in licensing * 

21 BLIND OPERATORS OF TENDING PAGILITIES ■ ^ 

?2, . SEC.-'G- Sectioii 2«(b) 'bf such* Act of dune 20j 1936, is 

23 'amended'by' (jI)’ striking out “and have resided for* at least 

24 ond year in (the State in which* such stand* is located”,* and (2)' 


4 


1 striking out '^but are able, in spite of such infirmity, to oper- 
■2 ate such stands.’’ 

3 PEOVISroiT OP -VENDING EAdDIPY LOCATIONS 

^ Seo. 7, Section 2 of such Act is further amended by 
^ adding, a new , -subsection (d) at the end thereof: 

(d) In the design, construction, or substantial altera- 
7 tion or renovation of each public building after January 1, 
^ 1972, for use by any department, agency, or instrumentality 
? of the United States, there shall be included, after consulta- 
tion with the State licensing agency, a satisfactory site or 
sites with space and. electrical and plumbing outlets and 
other necessary requirements suitable for the location and 
operation of a vending facility or facilities by a blind person 
H or persons. Uo space shall be rented, leased, or otherwise 
d5 acquired for use by any department, agency, or instrumental- 

16 ity of the United States after January 1, 1972, unless such 

17 .space includes, after consultation with the State licensing 

18 agency, a satisfactory site or sites with space and electrical 

19 and plumbing outlets and other necessary requirements 

20 -suitable for the location and operation of a vending facility 

21 or facilities . by a blind person or persons. All departments, 

22 agencies, and instrumentalities ot the United :States shall 

23 consult with the Secretary (or His designee ); and- the State 
21 licensing agency in the design j construction', or. substantial 
25 alteration or renovation of each public building used by them,. 



1 id^P^rtment: or agency^ ssBalL .prom;^tly ' cause- fsuchr a or 

2 .practices to be teiinihated,- and shall take sudb, ntliei' action 

3 as may be inecessary to -carry but itbe- decisjon of the board, 
i 4dhdecisi6ns df^the bpard^shall be published 

b, ^ , jrTjproi^iiRByiB^ » _“ ' 


^ SEOi 11. Such, -^ct as by thdding the 

T folio wing.rie\y- section:,- , , < j . a?'-' 

K%v , ,, ‘‘S;i5G.:, otwiths|andingi:pthei\tp,royisw 


f,^y 'hUnd;^erspb ^tatp licensing /^enby^tsuffering JegM 
J9/j!y'ibng;becaiise. 'Ofijany-iagency jactipni -or 'adyor^ely affected 
' .pf -aggi;ieved'-iby^ ^hohj^btiphi i^vi^n-jlhe meahihg, pf tliis; Act 

d-2,^ prbther /relevapt 's^ttite§[,'^bgiljh6^ 


P’ (Sthudih^Lfpr-judipM therbph’’ '. ; 

•M ' APPI/IGABILITX 


- ^SeO".. 1%, iShch'iAbtrisrfurlher^ the 

iifblh)TOgine'®«section;:» : r -u • , 

17" t ‘‘Se^;, i«irKpt:wifchstahdinguliny ptliei? proyisipn .of, la\^, 
4§. the;rp'rp.yiXipns.'pf' this; Act /are.; applicable 'lo, -any 'bgencyV 
19 establishment, Pr other^entity create.i within, .the-Govemmerlt 
2(1' ,oi any department br .agency of- the/ Uhited- States-.r^ 

■21 ‘ ; -EFEE'Gffiim bAoi}.. . . 


(22 / fSEG^ 13; h^he amendniehts ’madeuby -this Act fshdll be-- 

23 / cdmebffeotiyeiffahuary 1/19/7-2^ 

3;'V’" , i ( , Kf- ‘ fj , i ‘ ,'l ‘i ' 



1 ' 


1 and in the renting, leasing,' ior,(ptherwise acquiring of spaqe 
2- 'for their use; to insure -that the requirements set>fprth in this 
9 subsectipii are satisfied. This-subseptibri shall npjt apply, (.1) 

4; 'when the- Secretary ( pi'his. designee) and .the Sta(e licensing 

A 

5- -'agengy ,determine*that the numbeij of pepplb n^ing .tije prop- 
6; erty is insufficient to support -a .yending facility. br^(2t) toiia ^ 
7/ 'vending' facility operated' by a blindvp.erspir *pn - pri^^^^^ 

;8V ,,pwpe.d property .partially leaseff by a ^depmtment,: ..agency, 
•9 ,or ihstiumentality- of the ITnite'dlStat^-iwher^ Ihg' lessor 
10 Of tenant .'(prior tO- .tire- making pf, sucff lease-), -alipady 
11' has in -.operation a restaurant pr other fpo.d ;lacility ifii.aspaft 

12 of the property imb hibluded hr such lease- .and. ^YJhell suchi.a 

13 .vending facility operated by -a blind! pgi’spn -wbuld be in 
/l4 'direct and. proximate competition with such restaurant pr 

15. pther fopdiacility.- •< .•• t , ] ' 

16, . ^VEBITRATION' BETWEEN OPER-ATQES / 

17 , ‘ AGENCIES j ’ 

18 , SEO.,-8.>'SectiPnj 3-(.6) of .such Acf {/2,0',G48:G..,,iQ7b:j 

19 is amended by substituting* . a comma . for .the ( periodrii.t thq 

20 end tiierebf-rand- adding the fgUpwing wording:'! •iinclud= 

.21 .jng binding saibitratiph By IhreJ- pef^bn$' icOnsis.ting pf nfib 

♦ 

22, person -designated by the head. pfutheyState licensing lagenby; 

23. one perspn- designated- by the- licensed hlind-»opeiator;v'and('a 

21 .jthh'd- person- iserected -by the/ Ifwp}. iwhp *4hallHs.eiwe taa 
25 chaiman/’ 

, - S.:-2506—e^2' , . , 


- 


6 


il’ • ' DEFINITIONS 

^2’’ 'Seo/ 9: (a)- S'e.ctibh*'6'(b;) ’6f suCH^i^cfc (20XriSlG. ^ 

'3 ' 'is a'mehded’to'^^^^ 

d' ' '“’{b') Tbe 'tem ‘bliM* perMn’\means a ;pferson‘ 

A 

5' ' cefttral'^isual' acu dbes' ii'ot exceed’ 20/200, irr .th'e'’‘better 
, -6»> eye Vith- {correcting lenseg or iicuity, if bettbr 

-XT 'ftbaii 20/20Q;,isracc6'mpanied by ii limit t■o^•tl^e field -.of' vision 
'8> 4fi|.;the'-be’ttSr\'eye ‘to ,siicfi''a degrbe-thatlt^ ^yddest diameter 
' 9' subtends ¥n ’angle' of no greater- than-^i d lii deter- 

10 ''-Mining wfiether an, individu^iiis- 'blind, tbere ;shall be an e^-r 
11 ' aininatibii by »aVphysician' sKilledinf diseases of the ^eye hr hf 
12b «an bpt'dmetnst^ wbich'ever • the individuai shall' sdect;^’ 

I'S : 'f(b'y Seetipn O' ofisuch act is further amended by 'adding 
Id ' 'at dhe^eftd: ’tHerebf^the’dollo%m'g new 'subsection’: ’ • , 

15, “(f) The term -vending facility '’'jhcluHes^ but is nol 

lfiDiimitefi'''toj'Xiut6hlatic' ve'iidihg’ machine's, Machbars, cart 

r - - 

IT service, sheltersj comitbrs’, ^and siich other appropriate 
18' » ‘auxiliary eqmpni'eiit (Us” the SebretaVy *niay by^i'egulatioh^ 
,19' presciibe) '"as are. n'eCessary for 'the' -sale- of the; articles dr 

20 ' sblVices' rMbiTed't'o in' dectiori- ^I'a')’ (4) ,’ which *,are, Or' may 

21 be Pp'M'ate'd’byMlihd lic'ehsee^, and S'ubh term: also includes^ 

'V 

21 ‘ fcafeterias, but only ' lupoh ai demonslrajti'on by the State- 

23 licensing; iagen’dy bf* ,the“ feasibility -bf the iinblusibn of sucli 

24 facilitie's; Sas evidenced bya, program' bf training? ahd',super- 

' A k- ‘ ' 

, *' 

V ' > 


<vision>“bf- -blind hderis'eesqcdmmen'^urate; witlif5th(6i'ipt6|)osed 
:2t.t bpe'ralion'.*”'n'i .<• frl I'cih bin; .oPi-BiiMjj ‘hI -fn'* - 

.]3{,;.« I 'hU i<> n'^AEBiaaiiTipN Between, {!4:ge^ 

4 -Seo. iO. 'SiiiMl^^Ict 'isl furtlieiV/aMfeh&ed by^ddh’^igrlatirig 

5 section 8 (20 TTfSI(/'5107f)^ 'afet' section 9 -and by inserting 

'0i thfe'hMlb\yin^MhwJsbcti6nlaftW'sedtM^ *1^ • ' 

7 “SeP; 8 . (a) An arbitratioh bbh'td'dfi 

sistih^’bf' 'dnb ^'e'rsdn 'db^ignate'd d"y dh'e ^dcretai^ w^^ shall 
-y’‘-vseEVe<‘as'''chairihah ';phe p'erspfibdesi^dted^ head of; 

10- ‘ the E^deral^departmeht' or '^bhbyCcbnlrollin ''Ebdb'far^rop- 
Ih erty oveb^hich a'-Mapute/arisfe's; MdM' tl^^^ * 

'by‘thed'^o''wbblisJh'ptMn-4mplbyAe^6ftheMep^^^ cohr 

1^ cemed shall hear appeals'ns 'provided ihxsubsectibn! <(b.)' of 


14 this section. 


j KnaAt»u‘m 


15j A ?.i».‘.‘j(b)i B,‘rlh’’th'e opinidh of a^-StatfetlicenWhg 'agency des- 
16 ighated by the Secretary under thisaA‘ct,’'<ahydepdrtmeht 'or 
IT 3 1 agency- ’in) 'Cjontrol ' o|:ithermaintenanfcd,-bpferatibiiy 'and prb- 
Ib.^. tpctionttph Eedera/'pEoperty '^s^failingbto- fdoMply'iwith the 

19 pro visions ipfi ttKis . Act j or’ any regulations lasubd 'thereundei;, 

20 it may lappeahto) the boardjj The'- board ahall/ after ^notice 

21 and hearing, rendeh its decisibn'iVyhich shall be binding. If 
22* the board bnds; andfdetermihes i.thafc. thelactsl or practices bf 
'23 any such department or a'gehcy^are; intwiolatiohdpffithis> Act^ 
24 or the regulations issued thereunder, the head of the affected 
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UNITED StQeS GOVERNME 

Memorandum 


\ UNITED StQeS government 



TO : Mr. Bishop 


FROM : M. A' 


DATE: 5-12-72 



suBjEC-fc NEW FBI BUILDING^ 

^ LIND OPERATED VENDING FACILITIES 


fwi»(;n -- 

mstopi^ 

^lahan — J 
y ^Campbell 
/>7/^ Casper -s— 
Cleveland _ 
Conrad - 

Dalbey 

Miller. £. S. 
^ Ponder - - - 

< yS oyars — 

f A Walters 

ffjy Tele Room _ 

^Holmes 


Reference memorandum of 4-28-72 from J^f.T)unphy to // 

Mr. Callahan wherein it was recommended and approved that Crime Records 
Division attempt to determine status of legislation pending in both the House 
and the Senate which would give preference to' the blind in vending stand operation 
in Federal buildings and to explore the possibility* of some discreet exclusion 
for the FBI building.-- — 

rC ^ .^--The House bills-dealing-^tbrthigrmatt R. 13838 a nd 

H. R. 10726, . are pending before the House Committee onE ducation and Labor. 
June Burke, Executive Assistant to Congressman Edwin D.* Eshleman (R-Pa. ), 
a Member of this Committee, a;dvised there is no strong push within this 
Committee for any action on this legislation. She said the legislation had been 


assigned to a Subcommittee on which Congressman Eshleman is a Member 
and no action has been schedule^lon it. / Co H 


/I ' / 

The Senate version orthig-legi slatio m v S. 2506. is-pending'before»*-'^«- 
the Senate Committee on Labor and Public WblfhreplravingJigen^ted ou^df the 
Subcommittee on Handicapped Workers which is Chaired by Senator Jennmgd ^-^ ^ 
Randolph (D-W. Va. ) who offered this bill. Mario Noto, a good contact on this^" 
Senate Committee staff, advised this bill is on the Committee calendar and may 
be taken up at any time. The possibility that this legislation could create 
difficulties for agencies such as the FBI was pointed out to Mr. Noto who stated 

th at^h e would explore this matter with staff personnel directly handlingthis - c 

le Elation. 
i^3 

On 5-11-72 Mr. Noto advised Inspector Bowers he had discussed 
this matter with staff people handling this legislation. and they pointed put the 
biii- was .wiijfen in such- a manner as to provide very wide latitude to the various 
G^ernment agencies in conjunction with the Secretary of HEW and the General 
Services Administration to -reach mutual agreement with respect to requests from 
Ijlind organizations for the establishment of vending stands in Government buildings.^ 

Enclosure !?EC- 103 ^ ^ / / cA C)l 

1 - Mr. Mohr / J ^ ~ Bassett 1 - Mr. 

1 - Mr. Bishop / Aj^ i - Mr. D. Brennan 1 - Mr. B^era ^ \ 

1 - Mr. cauaha^nl// 1 - Mr. ®unphy P I!: ^ 

CONTINUED - OVER*--“-r* 


i. - ivir. ^a-uiuia 

C DWBdcjs (10) 

63MAY^5l9r2 




1 - Mr. 



M. A. Jones to Bishop Memo 
RE : NEW FBI BUILDING 

He pointed oiit the bill specifically says that the blind vending operations should 
be han(^ed "without adversely affecting the interests of the United States" and 
that there would be' strong reluct^ce to putting any further qualifications in the 
bill since they would be restrictive and, while that might assist one type of 
Goyernment operation, might tend to work to the disadvantage of others. 

Mr. Noto stated'the staff people handling this legislation 
suggested some language could possibly be included in the Committee report 
specifically referring to, agencies such as the FBI and pointirg;out the desires 
of. these agencies should be ^ven particular attention in, reaching decisions 
concerning the location of blind vending operations in these agencies’ buildings. 

He- asked that we furnish him some suggested, language which might be considered 
for inclusion in the report. 

This-matter has been discussed with appropriate personnel in the 
Administratiye Division, and it is felt language along the line of the following 
would suHice: "Witk reference' tp Section I (of S. 2506) it is felt paramount 
consideration must be given to the judgement of the head of agencies engaged in 
intelligence activities where limited’access.and security are essential. " 

RECOMMENDATION: , 

That Inspector Bowers discuss wiUi Mr. Noto the possibility of 
including the foregoing lan^age in the report of .^e Senate Committee on Labor 
and Public Welfare sho’uld'this Committee vote to’ report S. 2506. 
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H. R. 13'838 


IN THE HOUSE OE REPRESENTATIVES 

'f ' ; . » ' ■ i i 

March 15,1972 

Mr.iKEE introduced the followihg‘bill;'AvhichVwas;re^ the Committee' 

on Education and Labor 


BILL 

To. amend th§ Randolph-Sheppai’d Act for the blind sq as tp 
make certain improvements therein, arid for other purposes. 

"’■V ^ ; i' 

1 Be it enacted hy tlie Senate ’and~ House of Represeniu- 

2 tiv^ of the United States of America in Congress ussemhled, 

* - ' ' 4 * 

*t # - F . ■ ' 

3 That this Act may be cited as the “Randolph-Sheppard Act 
■4 for the .Blind Amendments of i97l”. 

5 PREFEhENOE TOR VENDING FACILITIES ON FEDERAL 

- _ r ; <> r 

, - I . ^ 

‘6 PROPERTy 

9 ^ > 

. I .-.i I 

T Sec. 2. Section 1 of.the Act entitled “Air Act to authorize 

8 the operations of rtands in Eedera'l buildings by blind per- 

' ■ t ' ' * 

9 sons, to enlarge the economic opportunities of the blind, 

•' * • V 1 

10 and for other 'purposes,” approved June 20, 1936 (20 

11 U.S.(J. 107) , is amended to read as follow.s r 

« , f •- A 

■ l-o 


I i 


1 


“Si'lCTiox 1. Eor the. purposes of providing blind per- 

2 sons with reinunerative eniployinent, enlarging the economic 

t 1 

3 opportuiiitieSfOf' the blind, <ind stiifiulatiiig^the bliiKbfd'greateiv 

4 efforts in striving to irtake -theihselves self-siipporting, blind 

5 persons licensed under the provisions^ of this Act shall be 
■ 6 authorized to operate vending facilities on ain' Federal or 

7 other property. In authorizing the operating of vending facili- 

8 lies mn Federal property,* p,refcrcnefl .shajl be given,, so far: as; 

9 feasible, to blind persons licensed by a: State agency as pro- 

10 vided in this Act; and thc'head of each department or agency 

11 ‘m "control of the maintenance,. operati()n, and protection of 

^ ' ' ' 

12 Federal property shall, after consultation with the Secretary 

13 and with the approval of the President, prescribe regulations 

14 designed to assure such* preference (.including exclusive as- 

15 signment of vending macjiinc incoine to achieve and pro- 

16 tect such preference) |or_such licensed blind persons without 

17 a;dversel_y affecting jthe interests of tlie United .States.” 

1 ' ^ I ■ ' 

18 COjSTCESSTOX vending sukveys 

19 Sec. 3. Section 2 (a) (1) of such Act of June- 20, 1936 

20 (20 IJ.S.O. 107 a is amended ,to read as follows.: 

16 V- 

21 “(1) Make surveys of concession vending opportunities 

T, -V )i ! 

22 for blind persons on Federal and other property in the Fnited 
.23 States;” 


24 . 


VENDING FACILITY 


25 S.EC. 4. Such Act of June 20, 1936, is further amended 

26 by striking out “vending stand” and “stand” wherever they 




3 


1' appear' and' inserting iii'. lieu thereof ““vending facility” and 
2 by .Striking out “vending stands’” and “stands’’ wherever -they 
^ appear a'rid inserting’ in hfeu’ ‘thereof “veiiding facilities”. 
ELlMINATidir OF AGE ihiQUiKEMENT AND VENDING, OF 

^ ' l'“OOD andMbeveeages 

,>Sec. 5\ Section 2 (tf) (d’);. of 'such A'ct* of June'*20, 193^^^ 

■ ^ is rtmeuded ihy striking but “and 'at 'least twenty-oiie 

? y®‘'ii’s bf'age’’, (2) striking o’ut' “articles .dispensed -automfiti- 

^'i .cally or in coritaihers 'bn vTappin'g in ‘whicii ’they are placed 
» 

before receipt by the vending 'stand, and- siich other ’articles 
as ih'ay be approved* for each property by the departmbht^or 
agency in’ coiitroi of'the’maintehance, bperation, arid'.protec- 
tibri 'thereof and the .State licensing agency in- a'ccor.dance 
14 with 4he regulatioris -prescribedJ pursuafit to dhe- first section : 

15, ' aiidviiiserting indieu- thereof ‘the' 'following : “fbodsvbeyeragesl 
ihr *and‘ Otherisuch -articles or services 'dispensed' automatically or 

17 miahuallytand iprepared 'oii or off the premises- ih;acc6fdancc 

18 ydtli',all applidable- health laws; as' ’deterpiined 'by' thevState . 

19. licensing agency ' 

20 ' . deletion of certain limitations JNy LICENSING 

21 ; BLIND operators’ OF VENDiNG FAOlLITfes 

22. - Sec. '6u Section 2^b ) :bf such' Act of J uhe 20; 1936, is 

23 amended >by (1). strikirig^out “an'd^'liave -resided for at least 
24> {one year.'in the-State in^which-'such stand is' iocated’’', an(i (2) - " 


1 

(V 


ft 

1 sti;iking.out are.>able, in ^pitd of.,such; infirmity^ to .oper- 

2 ,;ate 'S,ucli stan'ds^ 

2 l^EOVISIOK Olf. EAOILIT-Y iLO^GAa'IOivJS 

^ 3i20i 7., Section 2 -of ,such Act is furtlier amended by 

^ adding anew subs^ection ,(d) gt^the end thereof: 

[■ (d)‘ In the design, . construction, .or substantial altefa- 
7- -tionror renovation of each public building- after January i, 
^ 19(72, for .use ly any department, agency, or instrumentality 
^ o|' the, United .States; there? shall be included, after consulta- 
tion with the State licensing agency, a satisfactory site or 
II sites with splice, and electi;ical and plumbing outlets, and 
I^ other necessary requirements suitable for -the location and 
operation' of a vending facility or facilities by ,a blind person 
14 or persons. Uo space shall be rented, leased, or otherwise 
lb acquired for use by any department, agency, or instrumental- 
16 ity of the United States after January- 1, 1972, unless such 
II space includes, .qfter consultation 'vyitlr the State licensino- 

O 

18, agency, a -satisfactory site or sites with space and electrical 

19 and plumbing outlets and other necessary requirements 

20 suitable for the location and operation of a- vending facility 

21 or facilities by g blind persgn or persons. All departments, 

22 agencies, and instrumentalities of the United States shall 

23 consult with the Secretary (or his designee) .and.lhe State 

24 licensing agency in the Jesign, construction, or substantia! 

25 alteration or renovation of each public building used by them. 



8 

1 department, or agency shall promptly caus.e, such acts or 

2 practices to he terminated, and shall take such other action 
^ as may be, necessary to carry out the. decision of the board, 
d All .djBciaons of the board shall be published.” 

5 JUDIOI,Ai BEVIBW 

^ Sec. 11. Such Act is further- anaended by addiiig. the 
following ne;vv section : . 

8 “Seo. 10. Notwithstanding, other provisions of this Act, 

9 any blind pereon .or Statje licensing -agency suffering legal 

10 wrong becai^e of any .agency action, or advei*sely affected 

11 or aggrieved by such action within the m.e^ng of this Act 

12 or other relev^t statutes,- shall be entitled to and shall have 
1^ standingjor judicial review thereof,” 

14 APPLIOABILITy 

15 Seo, 1:2, . Such. Act is further amended by adding the 
10 followingf,new section: 

IT “Seg. 11,. Notwithst^ding^ any other proyision of lawj 
1.8, the provisions of this. Act are applicable to any agency, 
10 establishment, or other entity created within, the (jovemment 
20. of any department or agency of the United States.” 

21 - EFFE,OTIVE DATE 

22 S^. 13. The amendinents .niade by this Act shall be- 

23 . coine effeotiye J^anuary 1, 1972. 


1 and in the renting, leasing, or otherwise acquiring of space 

2 for tlieir use, to insure that the requirements set forth in this 
2 subsection are satisfied. This subsectiph shall not apply (1) 

4 . when the Secretary (or his designee) and the State licensing 

5 agency determine that the iiumber of people using the prop- 

6 erty is insufficient to support a vending facility or (2) to a 

7 Vending facility operated by a blind person on privately 

8 owned property partiall}' leased by a department, agency, 

9 or instrumentality of the United States wherein the lessor 
10 or his tenant (prior to the making of such lease) already 
IT has in operation a restaurant or other food facility in a part 

12 of the property not included in such lease and when such a 

13 vending facility operated by a blind person would be in 

14 direct and proximate competition with such restaurant or 

15 other food facility. 

16 AEBITRATIOJSr BE 3 }WEBN OPBEATpKS AND I/IOBNSING 

47 AGBNOI]^ 

18 Seo. 8. Section 3(6) of such Act (20 U.S.C. 107b) 

19 is amended by substituting a cgmma for the period at the 

20 end thereof and adding the following new wording: “includ- 

21 ing binding arbitration by three persons consisting of one 

22 person designated by the head of the State licensing agency, 

23 one person designated by the licensed blind operator, and a 

24 .third* person selected by the two, who. shall serve as, 

25 chairman.” 


6 


.1 definitions 

2 Sbo., 9. (a) Section 6(b) of such Act (20 XJ.S.O. i07e) 

3 is amended to read as follows : 

4 “(b) The temi ‘Blind person’ means a person whose 

5 central yisual acuity does not exceed 20/200, in the better 

6 eye with correcting lenses or whose visual acuity^ if better 
7' than 20/200, is accompanied by a limit to the field of vision 

8 in the better eye to such a degree that its widest diameter 

9 subtends an angle of no greater than 20 degrees. In deter- 

10 mining whether an individual is blind, there shall be an ex- 

11 amination by a physician skilled in diseases of the eye or by 

12 an optometrist, whichever the individual shall select.” 

13 (b) Section 6 of such act is further amended by adding 

14 at the, end thereof the following new subsection : 

15 “ (f) The term ‘vending facility’ includes, but is not 

16 limited to, automatic vending machines, snackbars, cart 

17 service, shelters, counters, and such other appropriate 

18 auxiliary equipment (as the Secretary may by re'giUations 

19 .prescribe) as are necessary for the sale of the articles or 

20 services referred to in section 2 (a) (dr) , which are, or may 

21 be operated by blind licensees, and such term also includes 

22 cafeterias, but only upon a demonstration by the State 

23 licensing agency of the feasibility of the inclusion of such 

24 facilities, as evidenced by a program of. training and' super- 


7' 


$ 

X 

i 

i: 

# 
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f vision of blind licensees conimensurate. with the proposed 
2 operation.’’ 

^ ARBITEATION BETWEEN AGENCIES 

^ Sec. 10. Such Act is further amended by redesignating 
^ section 8 (20 U.S.G. 107f) as section 9 .and by inserting 
^ the.following new section after section 7 : ^ 

^ “Sec. 8. (a) An arbitration board of three persons con- 
^ sisting of one person designated by the Secretary who shall 
^ serve as chairman, one person designated by the head of 
the Federal department or agency controlling Federal prop- 
erty over which a dispute arises, and a third person selected 

^2 by the two who is not an employee of the departments con- 

13 cemed shall hear appeals as provided in subsection (b) of 

Id this section. 

15 “ (b) If, in the opinion of a' State licensing agency des- 

18 ignated by the Secretary under this Act, any department of 

i 

17 agency in control of the maintenance, operation, and pro- 

13 tectiori of Federal property is failing to comply with the 

19 provisions of this Act, or any regulations issiied thereunder, 

20 it may appeal to the board. The board shdll, after hotice 

21 and hearing, render its decision which shall be binding. If 

22 the board finds and determines that the acts or practices of 

23 any such department or agency are in violation of this Act, 

24 or the regulations issued thereunder, the head of the affected 
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BLIND OPERATED. VENDING FACILITIES 

Purpose of memorandum is to advise of pending legislatio: 

( apparently affecting new building which broadens blind opportunities for 
pperating vending facilities on Federally controlled property. 

Current House Bill H.R. 13838 amends basic 1936 Randolph- 
Sheppard Act which granted preference to blind in vending stand operation 
in Federal buildings. It proyides that each department or agency in control 
of m^tenance, operation, and protection of Federal property, after con- 
sultation with Health,. Education, and Welfare (HEW) sh^l prescribe 
tfregulations to assure such preference "without adversely affecting the 
^terests of the United States. " The regulations, are to include exclusive 
*nssignmpnt of vending machine income to achieve and' protect, such preference. 
^Dhe phi^se "without adversely Meeting the interests of the United States "- 
ie not further defined. 




Bill requires that after 1/1/72, provisions ^or vending facilities 
shall be included in the design, construction, or ,substantiar alteration oir~^ 
renovation; of each public biulchng controlled by a Federal ^ency, where, 
judged feasible ^by HEW in consultation with State blind Hcerisii^ agency."^ ^ 
Same provisions apply to rented or leased space after ,1/1/72. Proyisioi^^ 
will not apply, however, when HEW and State licensing' agency determind^ 
the number of people using tiie property is insufficient to support such a 
facility, or regarding leased. property, where such a facility %ould be in 
^rect and proximate competition- with an existing restaurant, or food facility. 
The biU'has arbitration and judicial review provisions. Similar bills are 
H.R. 10726.and Senate Bill S2506. No action has been taken to date on all 

Historically, Sr^anuary 1962 we were contacted concerning 
I)qssibility of si^ch stands in the Identification, Building. At that time we 
</^dv^^d local blm& q'ssociations because^ security, aspects involved and 

"ENciid^JRS - ■■m **^ **^^' 

n^GaLOsuas 

. 1 - Mr. D. -T P . 

rj)(l 1 - Mr. Bowers 

SO 7 
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Memorandum to Mr. Callahan 

Re: NEW FBI. BUILDING 

BUND OPERATED VENDING FACIUTIES 


limited space available, the Bureau did not feel it would be to the best 
interests of all concerned to install such st^ds. In August 1963, we 
received inquiry from the General Services Administration- (GSA) with 
respect to these stands being placed in new FBI Building. GSA was 
advised that we did not desireVtb haye them included; ' Inva May 1965 
meeting, GSA advised anticipating a good deal of pressure from the 
local blind associa.tipn to place several blirid-pperated vending stands 
in the new bmlding. It was then explained in det^l that our. employees 
are permitted only a 10 -minute breslc, once in the, morning and one in 
the afternoon, in addition to.their regular 4 5 -minute lunch peinod; that 
they are not permitted to wander throughout the building pn their^bfeak 
periods and for their convenience we intend to ha;ve y ending machines 
placed -throughout the building in stra.tegically located rest areas for 
their use; that, in addition, .because of security problems, the public 
will not be permitted to wander throughout .the building;- that vending 
stands operated by the blind would not appear -to he profitable and we 
therefore did not desire such st^ds in the new building. memorandum 
15/4/65, N. P. Callahan to Mr. Mohr; the lirectpr approved the recom- 
jmendation that if we received any further inquiries concerning the inclusion 
lof blind-operated vending stands in the new building, that we continue our 
{policy of objecting to their inclusion. 

This policy should be continued with respect to above 
legislation. To change same would open a security Pandora’s box with 
immediate space requests from other commercial service ventures. 
Typical of same was the 3/9/72 GSA request for reserving approximately 
600 square feet of space in the new building for establishment of a minority 
business enterprise. In my memorandum to Mr. Callahan dated 3/15/72 
"Space for Minority Business, New FBI Building, Washington, D. C.," 
the Director approved a letter sent to GSA advising that we do hot desire 
to have a minority business enterprise, in the new building because of 
security factors and that our employees would not have time to make use 
of such a service. Too, with the new buiMng .the possible focal point of 
. fuinre protest with possible attendant violence, the leading of the' blind into 
I such an atmosphere is at the least incongruous. 



Memorandum to Mr. Callahan 

Re: NEW FBI BUILDING 

BLIND OPERATED VENDING FACTLITIES 


I GSA has advised that since Goyernment Services, 

Incorporated (GSI) will operate the cafeteria in the new FBI Building, 
the vending will be also assigned to GSI. Generally, proceeds from 
h vending are returned to operating revenue to reduce cafeteria prices 
1 or increase food quality. Some of the proceeds from vending can bene- 
j fit employee welfare associations through agency agreement with GSI 
i.on approval of HEW and GSA. GSA is aware of the pending legislation 
and feels that the bills will not get out of committee this session because 
their total vending receipts commitment to the blind demands too much 
to the detriment of all Federal employees through higher prices and 
reduced employee welfare revenues. 

GSI is also aware of the legislation, is opposed to it, and 
feels there is not much chance of its enactment. GSI anticipates vendii^ 
responsibility in the new building and is currently appreciative of our 
personnel needs in this morale respect. GSI emphasized substantial 
nature of vending income assistance in maintaining or reducing cafeteria 
operating costs. 


RECOMMENDATION : 


That Crime Records Division through its established sources 
jUttempt to determine status of above legislation and possibility of enactment. 
|0n the event that enactment is reported unlikely. Crime Records is to 
I ;ollow same and report significant developments. If enactment is likely. 
Crime Records attempt to explore with appropriate legislative contacts the 
possibility and means of discreet exclusion of the FBI under the umbrella 
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TO : Mr. Bishop 


DATE: 5-12-72 


FROM : M. 





SUBJECT: NEW FBL BUILDING. 

WASHINGTON, D. C. 

FBI BUILDING, QUANTICO, VIRGINIA 
FUNDS 


House and Senate conferees reached agreement late on 
5-11-72 concerning the second supplemental appropriation' bili and filed 
a conference report on the evening of 5-11-72. .4 ^ 

The conferees agreed to restore -the language-proposed 
by the House providing for the construction of' the FBI Building in 
Washington, D. C. , and also apprpved the total amount provided in the 
House version of this legislation for sites and expenses. The conferees 
did agree on one Senate amendment. which, provided that funds in the Act>. 
for three-projects, including the FBI Building in Washington, shall 
available only upon the approval of the.revised prospectuses'rby the ^ 
Committees on Public Works of the Congress. \ / 

This bill, if it passes, will provide $22,>842, 00b for the 
FBI Headquarters Building and $1, 605, 000 for the Academy. The bill 
also provides $688, 000 for "sites and expenses" fpf the , FBI Building. 

This bill also includes $1, 630, 000 for "salaries and 
expenses" for the FBI to compensate for the' pay raise which became 
effective earlier this year. r ii c - 


RECOMMENDATION : 


, For information'. 

1 -®Mr. kS^r “ fL 

1 -^Mr. Bishop 

1 - Mr? Cal^han ^ ^ I 

1 - M^ Ca^_er | l W 


^^8per - 
Cleveland « 
Conrad - 
Dalbey 
Miller. E. S. 
Ponder 

Soyars 

Waikart 

Walters . ■ 

Tele Room . 
Holnes 


^ . DWBdkjs (9)1^ 




^ J2olp 

SR Mr 3 'S:: 7 ? 


Jrm^tion; ^ MAY IQ 1972 

1 - Mr. Dunphy ^ 

i 1 Jaihes P. FlySf^^' 

^ M ^ - Mr. M;. A.. Jones 

I l W 1 - Mr. Bowers 


Q. 
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\ Purpose of this memorandum is to advise of strike 

concrete drivers this date posing possible delay in construction, f ^ 

Walter E. Huber, Construction Engineer, General Services 
Administration (GSA), advised this date that the concrete drivers at the 
site went on strike this morning as part of a city-wide call. The strike 
resulted from a breakdown in negotiations over wage demands by the 
drivers in connection with pending annual contract and was a complete 
surprise to Huber. 

Huber said the matter will probably not be resolved before 
next Monday; that the strike will undoubte^y delay construction at the site 
for a few days; and since the construction operation at this stage is primarily 
framing, pouring and stripping, it will also undoubtedly result in layoffs for j 
some 140 laborers as soon as current stripping and framing is completed . ' 

A rough delay estimate in construction may be four days, according to Huber! 


RECOMMENDATION : 


We will follow and advise of developments. 




^ JL - Mr. Bishop 


'2^ HA 6 / --'J 




/I JFMdco'^ 

|P( 3 ) ^ 
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KW .0 ^ ^ 

ill’ 
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QD|IE000mm 

Sample of row of Tetter size file cabinets using standard templates. 
Sample of row of legal size file cabinets using standard templates. 



Sample of row of letter size file cabinets using printed tape,i y* 


Sample 'of row of legal size file cabinets using printed tape. 


Sample of row of index cabinets using printed tape. 


Sample of, row of open shelving files using printed tape. 


mple of 'row of assembly cabinets using printed tape , 



Imple of row of card index cabinets using printed tape. 



'mple of row of fingerprint card cabinets using printed tape. 
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Emfjloycb Suggettictn » 
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April 1972 


To: 


Director, FBI 


SUGGESTION, 



/h 


-S5[ 

3^ 


Division of Assl9nment 

Administrative . 


b 6 

rb7C 



tapes be 


templates when 


Joying out rows of file cabiiiets, as detailed bn attached pages, 

- ■-*** 






Current practice or rule.(|ncludo manual citation as woll as fccts)^ * , * I 

Current practice is io posiUon standard templates when laying but file cabinets 
either ihdividxi^y or in long rows. ‘ * 

Adyantages^ o( su99e,stl‘on and. annual savings^dnclude basls^fOr estimate) 

" ^ ' 'I 

1, Faster layout of rows of cabinets i 

2, More accurate positioning by eliihinating variations caused by 

individual placenaent of templates* 

3, Easier and faster repositioning of cabinet rows in making trial arrangements i . 

4, Materials savings estimated at $2403, 17 (See attached)., 


' V- 


'Dis^vontaqos of suggestion 

None 


(The use, by the OnltodSlates of my suggestion shall hot form the basis of.a furthejhlalm of any nrfture.by Ino, rhy helrs^ gr 
assfgns upgn the United States. I understand th'gt;! will, be considered fgr any Jur€t^^d hWard-smi^^f mjglS-'iagsstlM Is adopted 
within .two years after submls’sion.) \ J 

C3ttr. I I Mrs. . 1- l uiss. A -- 


Signature ond/Tltle of Suggester 


Recommendations and comments ^f Division Head 


Suggestion has been, implemented ^d tapes being used very satisfactorily. 


Signature and Title 


(Do not write. In this space - fot Bureau use only) 


SEE AjPENbtJM OF THE TRAINING DIVISTON ON PAr,y ; TN T ?E E- 


’i 


ENCLQSljRij ^ ^^3 ^/l 


In making plans for moving into toe ne;^ FBI Headquarters 
ideations of sj^e. are Ijetog based upon, sc^ed.layoiits.i 
Movdbie transp^dnt templates depicting desks, and otoex* furMshii^s are 
psed in the formiilatioh of the layouts to assure adequate allocation and 
proper utilizatlpn of space. These templates are attajehed to transparent 
floor plans by adhesive backing, providing ability to reposition the template 
in trial arrangements. Reproductions of the floor plan can then be made for 
distribution, study, and record purposes. Template layouts are standard 
means of sj^ace planning and templates of typical office furnishings are 
cpinmerci^y available. Templ^es of file cabinets in legal and letter sizes 
are s^dard. 

In the new building^ posltionii^ of over 30, 000 file cabinets in 
rows will be required, OuT cabinets include letter and legal size, but 
fingerprint, index, and other cabinets are also involved, vdth a total of seven 
dj^erent size cabinets. Templates in the additional five sizes are not 
commercially available, and these five sizes of cabinets make up over 70% 
of toe total number involved. In order to utilize the template layout means of 
space planidhg, custom made or indivi<hially mOottfied templates would have 
been required for almost 25yb0Q^pal>inets> 

It is suggested; in makii^ template layouts for the new building 
timt custom printed, pres^re sensitive tapes be used in lieu of individual 
templates for filb cabinets, .^ch ta^es are.available upon social order and 
in various colors. Laying out a row of cabinets with a single line of. tape cut 
to length is faster and more .aCc^ate than positiontag individual templates and 
it cun -be quiCkly repositioned in making trial arrangements. Transparent 
tape will also take x^tten notations to assist in identification of particular 
cabinets and'facilitate the physical moving of the cabinets into the building 
upon, occupancy. Standard templates have tosuHicient room on which Idehiifving 
data^may be written. 

Comparative Samples of the custom printed tapes and the 
commercially available standard templates are attached. 

Cost savings of the materials involved are based upon toe 
foliowii^; Cost of toe templates from planprint Co. , are 10^ each> times 
30, 758 cabinets or $3075.80 less 16% quantity discount of $492.13 for a total 
of $2583.67, but not/including any additional charges for custom made templates 


in sizes required' for^ our needs. Cost of Mnimum order (ten rolls each) of 
custom -printed tapes, including one-time set-up charges .for seven .designs, 
is ei^imated at $180. 50. The minimum order will provide Sufficient tape to 
meet file' cabinet requirements; for the entire building. 

Savings of $2403. 17 ($2583. 67 minus $180. 50). 


ADDENDUM OF THE TRAINING DIVISION. ML:car, (5/0/72) 

Training Division agrees the printed tapes should facilitate space 
planning for the new FBI Building. Based on the estimated savings of $2, 403. 17, 
the suggesters could be granted and incentive award of $175 to be divided equally 
between them. This is in-line with the current scale for such awards. 

RECOMMENDATIONS: (1) That the suggestion be adopted and the suggesters 

be granted an incentive award of $175 to be divided 
equally between them in lieu of a first letter of acloiowledgment to be handled bjr the 
Commendation, Su^rvisory Approval and Special Action Unit, Administrative 
Division. 


(2) On approval, this suggestion with addendum will 
serve as authority for the Administrative Division to place the proposed procedure 
into effect. 
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.May 16, 1972 

personal 




Tho suggestion, sulbrnitted by yon and an 
assoQia^ concerning pl^ni^ space allocation fo? 
the ns w ^Bi|H eacunuirtelg l Building h as been aetonied. 
in recognffin of saving to- bo realized therefrom, 

I have approved an incc^ive award for you and ydtir ' 
share of this awai^. is ^7. 50. Enclosed is a check 
representing thiO award. 

You have indicated a considerable amount 
of Ingenuity and imagination in streamlining the Bureau’s • 
operations and lam hopeful that you advise us ojf 

any future ideas which you iaay ‘haye. f am appreciative. 



Jiincm^y yours,^ 


MhYI&T 


Ading Director U § 

Enclosure - ' REC-25j ^ ‘ 

1 - hir. Callahan (Personal Attention) Enclosure 
Y^ii should personally pxe^eni tlr'g oMQjid ai^ |jia 
dr should presentation bo ,un5fw^d^ly^<i^'G 





j this. 
d-.by 


-^bsence official acting for you should present, it, infdtm. employee 
^>^net cnnount of- check rppr^pntR' tKis award- les^ withholding tax. 




1 ^ Training Divisi on (Attention: 

1- I (Sent Direct).' f 

67-709868 

Based on FD-252 dat ed 4/1 9/72 and addej 

landSA 


iholdirtg tax. 

I Sttggestion #772-72) 

— ' h6 

82 -G- 72 c 

ain ing.Di vision 5/9/72/ 
, Administrative Divi- , 



.sion, ir'iannmg space Allocations for the New FBI Headquarters Build- 


dns 
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UNITED STATES GOXSRNMENT 

Memorandum 

TO : Mr. Callahan ^ 

FROM : J. P. Dunphy/^/A 

o 

SUBJECT: J. EDGAR HOOVER BUILDING 
PROJECT PROGRESS 


DATE: May 22, 1972 



Up-dating of the computerized work schedule for the 
captioned project, furnished by CPM Engineers, Inc., and effective 
to May 22, 1972, shows a computed end date for the project as being 
■May 21, 1974. Contract completion date, originally set as May 24, 

1974, has been extended two days as a result of approved change orders. 


As previously indicated, the concrete truck drivers went 
out on a city-wide strike May 16, 1972, and have not returned to work, 
Blake Construction Co,, Inc., the general contractor, continues to build 
concrete forms in advance and to strip forms from previously poured 
concrete, Richard E. Garlenski, Blake’s on-site superintendent, has 
advised this type of work can only be continued for a six day period, after 
which all concrete -related work must cease. Other trades, such as 
plumbers, sheet metal workers and electricians, are continuing interior 
work where possible, but concrete pouring' is the currently critical aspect 
of the project and an over- all project delay is unavoidable. Total effect 
will not be known until the strike is settled. 
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DATE: 5/10/72 


FROM : j. p. Dunphy 

o 

SUBJECT: NEW FBI BUILDING 

NAMING OF BUILDING AFTER MR. HOOVER 





Walters 5 

Seyars-^ 

Tele. Room , 
Holmes — 
Gandy . 


The 5/8/72 edition of the **Weekly Compilation of Presidenti 
Documents” a publication of the Office of the Federal Register, National 
Archives and Records Service, General Services Administration (GSA), 
on page 825, announced under date of 5/4/72 the following: 


iai 


"The President today directed Harold S. Trimmer, Acting 
Administrator of General Services, to designate the FBI Building which 
is presently under construction as the j. Edgar Hoover Building. " 

For information. 
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DATE: 


5/1C/72 


SUBJECT: NEW TBI iBUILDING 


STATUS 


The following is a summary of various face^s^^f progress 


in the construction of the new FBI headquarters building' 



NAME OF THE BUILDING 


— o 

( i.’ 

Ot 


t-y 


On 5 / 5/72 a representative of the General Servme's Admini- 
stration (GSA) advised they had been contacted by theiS^^te House Press 
Secretary who stated President Nixon was announcingithat the^ new FBI 
headquarters building would be named after former Director J. Edgar 
Hoover. 

UNDER CONTRACT 




A construction contract was awarded for Phase H (superstructure) 
of the hew FBI building on 6/14/71 to the Blake Construction Co. Inc. , 
the same firm which constructed the Phase lA portion of the building. Bids 
had been accepted for a base contract plus several *'add?altemates” on 
features which had been separated from the base contract in anticipation of 
lack of funds to place .all features of the building under contract. The base 
construction contract was awarded plus as many alternates as funding would 
allow. 


NOT UNDER CONTRACT 


Alternates which were not accepted were those for "Venetian 
blin^ lighting fixtures, vertical mail conveyors, floor tile, emergency 


pppower generator, confidential trash disposal machinery, courtyard fountain, 
apathological incinerator, and paint spray booths. 

= U> 

^ o-i Other items necessary for a functional building had not been 
included in the invitations to bid. Notable among these were the elevators, 
escalators and movable partitions. Also included in this category ^e light 
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Memorandum to Mr. Callahan 
Re: NEW FBI 5BUILDING 
STATUS 

bulbs, auditorium seating, granite paving, granite seating on the plaza, 
carpet,, drapes, and landscaping. 

Design and interior construction of a portion of the first floor 
have been delayed to permit inclusion of the most current advances in 
computer technology in the- Automatic Data Processing Center. A contract 
for the design and construction of this area has not been awarded. 

Inasmuch as lighting fixtures had not been included in the base 
bid, GSA by contractual change order deleted a large portion of the finish 
ceilings and ceiling-mounted duct work from the contract. This will ^low 
installation of ceilings,, duct work, and lighting'fixtures simultanebusly at a ' 
later date. There are indications these features will be made a part of a 
•'systems approach” contract including not just the new FBI builc^ng in' the 
contract but also the new Labor- Department Building and^the new South' Portal ^ 
Building. 

CONSTRUCTION SCHEDULE 


The contract. calls for the Blake Consti*uction Co., Inc., to 
complete construction within 1050, days, based on a notice to procjeed issued 
7/9/71. This means completion o f the structure by 5/24/74 . Delays caused 
by actions of the goverffmenOjaSTolh^^^^^er^^ com- 

pletion time, and to date, an. extension of only one day has been granted. 

•«. 

Computerized work schedules have indicated a capability of 
completing .the project on schedule . These schedules are up-dated monthly 
and Blake has been operating on or ahead of the original schedule until 

( April 1972. The up-dated schedule as of 4/21/72 showed the project four 
calendar days behind the original schedule. 

plumbers and steamfitters left the site on strike 4/26/72. and 
were followed by the sheetmetal workers on 4/28/72. The immediate effect 
was on Blake’s subcontractors only and* the general contractor continued to 
work. Agreements with all three-trades were signed by 5/9/72 and some 
workers returned to work on that date. iUl trades were expected to be back 
to normal the morning of 5/10/72. The total effect of these strikes- on the 
progress of the project has not been assessed as yet, but it is not anticipated 
an over-aU delay will result. 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
STATUS 

FUNDING 


An amendment to the original prospectus was .presented to the 
House Committee on Appropriations '2/28/72 by GSA which estimated the 
total project cost at $126, 108, 000. 

, Previously authorized funds totaling $102, . 578, 000 have been made 
ayailable for this project. GSA had included $23, 530, 000 in its Fiscal Year 
1973 construction budget, and;this figure was also included in GSA supplemental 
funds for Fiscal Year 1972. by the House Appropriations Subcommittee. The 
appropriation, including this sum, was passed by the House of Representatives 
4/26/72.. The Senate version of the bill, however, deleted the funds for the 
new FBI buildii^. The committee report cited as the basis for the deletion 
that no testimony had;been taken by the Senate Committee regarding this and 
one other project. The House and Senate versions of this’ bill have been sent 
to conference for resolution of differences. 


When testifying before the House Committee on Appropriations 
2/29/72 regarding this project and three others, GSA officials furnished 
data which showed the follo-wdng cost-per -square -foot figures for the following 
projects: 

Cost of Project 
Per Square Foot 

$ 44 .^' 


Name of Project 

New FBI Headquarters, 
Washington, D., C. 


Federal Office Building $51. 61' 

Chicago, 111. 

FBI, Academy $41. 80 „ 

Quantico, Va. 

Courthouse and Federal $51.24 

Office Building 
Philadelphia, Pa. 
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Memorandum to Mr . Callahan 
Re; NEW FBI BUILDING 
STATUS 


Figures are for construction costs only (excluding site, 
design, management, and inspection costs) and.are based on gross area 
of the projects. 

CHANGE ORDERS 


A contingency fund was established for the use of the GSA 
Construction Engineer for the purpose of coyering unforeseen expenditures 
of an urgent nature that are likely to occur in any project. None of this 
fund is considered available for tihie awarding of additional contracts, but 
only for paying for modifications and changes recognized as being essential 
to the orderly progress of the job. Instructions to the contractor to make 
these modifications are termed change orders. 

When it is recognized that a modification to the construction,, 
and thus the contract, is required, GSA can issue a change order to the 
Blake Construction Co. , Inc., to make the necessary change. This is 
usually accomplished after a request for a proposal has been issued by the 
Construction En^neer and Blake has indicated what change, if any, in ;the * 
contract price will result. Agreement on the price involved arid time delay, 
if any, also usually precedes the issuance of a formal* change order. 

To date, 24 change orders have been issued expending about 
half of the $547, 000- contingency fimd. The exact credit for the deletion of 
the ceilings and associated duct work has not been determined, but it will 
exceed $1, 700, 000. Changes originating with a request by the FBI number 
three, and have cost $11, lOO to date. Construction Engineer Requests for 
Proposals, each a potential change order, currently number 106, and contain 
additional FBI -originated requests. Not each FBI request for a change is a 
cost-plus modification, and many result from our recognition of an error or 
desi^ deficiency, and are imrelated.to any internal program change. 

LAYOUT 

Tentative perimeters for space allocations for each Division 
have been made. I\irniture and partition layouts have been made for most 
SOG divisions; however, these layouts have become dated' through normal 
functional changes and establishment of new divisions. 
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Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
STATUS 


Furniture and partition layouts of office -type areas must 
be up-dated and continued attention afforded* cabinet layout requirements 
for the Identification Division and the Records Branch of the Files and 
Communications Division. It is anticipated GSA will ask for these 
finalized layouts about January 1973. 

SITE SECURITY 

Be^nning in early January 1972, the Laboratory Division 
has been providing 24 -hour a day on-site physical protection of the site, 
and currently is establishing a closed-circuit television network to assist 
in this protection. 
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Memorandum 
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Tolson . 
Fclt_ 
Rosen _ 
Mohr' 


TO 


FROM 


Mr. Callahan 


DATE; 5/3(/72 



Monr;.. 

Bishop^ , y , 

m^E.s.w, .r, 

;^Sllahan V 



Casper.^ 
Conrad ....i.. 
Dalbey 
Clevel^d , 
Ponder..^ 
Bates - _ 


Waikart..— 
Walters 
Soyars - 
Tele. Room^ 
Holmes 
Gandy . 



SUBJECT: NE W F.BI . BUILDING 

SPECIFICATION*raFUTE 


Walter E. Huber, Construction; Engineer, General Services 
Administration (GSA) has advised the general contractor bn the new FBI 
Building, Blake Construction. Co. , Inc., has decided to dispute a require- 
ment in the .building specifications regarding the manner in which post 
tensioning cables were to be ^chored. Post tensioning cables are . - 
structural cables, the ends of which are anchored in concrete. ' 

Specifications called for a button type of ^cho“r«on the eiid pf 
the cables;, whereas,^ Blake and his subcontractor proposed the substitution 
of a wedge type of anchor;, GSA and the- architects resisted 'this,; substitution 
on the grounds that the wedge type anchor^ could slip ah undetermined amount 
as it seated itself. Blake, under protest, furnishedl.^d installed the button 
type of anchor, but has asked for an, appearance beforeia GSA hearing board, 
claiming unjustified expenses had been incurred^as a result. 

The hearing is, scheduled for June 2(7, 1972, at which it is 
anticipated, representatives of the contractor, the architects, and GSA will 
present their views. 


For information 
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Miner, E. S. . 
Ponder .....i.. 
Soyars 

WaSlfflft 

Walters 

Tele Room .L. 
Holmes . 
Gandy . 



FROM : J. P. Dunph; 


SUBJECT: J. EDGAR HOOVER BUILDING 
CARPETING 


Existing contract specifications for the new FBI headquarters 
building call for provisions to be made for future carpeting in such areas 
as the auditorium and lecture rooms on the first floor, portions, of the tour 
route on the second floor and mezzanine and in the- executive space on the 
seventh floor. The latter includes space for the offices of the Director, 
Associate Director, Assistants to the Director, their reception, staff and 
conference rooms and the executive dining room. 


All other office type areas are designed for vinyl tile resilient 
floorii^. Neither the carpet nor resilient flooring are included in the existing 
contract, bUtfboth were estimated items when the General Services Admini- 
stration (GS^ prepared' figures leading to the total amount requested for this 
projgct-in tlie recently passed supplemental appropriations bill. ^ ^ 








«•* 


Other portions of the building will be. allocated for 


iTof 


Assistant Directors, Section Chiefs, their Number One Men and reception 
areas where design calls for vinyl tile- resilient flooring. As finalized layouts 
are beingti^i-dated and approved by various Divisions, these areas are becoming 
well defined. 


Federal Property Management Regulations, Subpart 101-25. 302-5 
(a) states, "In connection with new construction or alteration to space, if it is 
known that the area will eventually require carpeting, then resilient flooring 
covering should be .omitted and the carpeting installed initially. 


Carpeting is suggested in office space of. Assistant Directors, 
Section Chiefs, their Number One Men and reception areas. GSA should be 
advised of the locations of these areas in order that the resilient floorii^ may 
be omitted from a forthcoming contract and provisions made for carpet, 
including depression of finish floor levels to allow door swings without under- 
cutting. / / / t ! 

4 ^ / - 
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Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER BUILDING 

CARPETING 


RECOMMENDATIONS : 

(1) That areas allocated for Assistant Directors, their 
Number One Men, their reception rooms, offices of Section Chiefs, their 
Number One Men and their reception rooms be described as those in which 
carpeting will be required. 


(2) That GSA be advised of the locations of these areas as they 
become well defined so that resilient file flooring may be deleted and provisions 
made for installation of carpeting. 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr. Callahan 


FROM : J. P. Dunph; 


DATE: 5/30/72 


SUBJECT: J. EDGAR HOOVER BIHLDING 
: STRIKE CONDITIGNS 


Felt 

Mohr _ 

Ro$en 

Bates -- 
Bishop --- ' 

i^mpbell « 
Casper _ 
Cleveland ^ 
Conrad __ 
Dalbey . 
-Miller. E. S. 
Ponder ' 
Soyars --- - 

WftllfApt 

Walters 
Tele Room _ 

Holmes 

Gandy 


STRIKE CONDITIONS - 

As previously indicated, concrete truck drivers went on 
city -wide strike 5/16/72 affecting progress of the captioned project. / 

Walter E. Huber, Construction Engineer, General Servicfi^^'^^^'^ ' 
Administration, advised 5/30/72 that the drivers remain on strike and^ck 
of concrete continues to affect project progress. .He stated the general 
contractor has worked as far in advance as is possible without pburing con- 
crete and this phase of the job is now at a standstiU. 

On 5/15/72, the day before the strike, there were 417 workmen 
on the site. This number has been reduced to 155 on 5/30/72. 

Huber advised a meeting between the teamsters and contractors 
is scheduled for 5/31/72 but there is little optimism over an early settlement. 


For information. 






1 - Mr. Bishop 
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Employ,;>t^ Suggestlon- 
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Director, FBI 



April 1? 


Division of Assignment 

Administrative 


il§EXiI.He^u^ters 

P^i|j i^^^^§i¥^y 6,S6nsiUve tap e lieu of st^dard templates \ 

laying out rows of file cabinets, as detailedlm'atta^^ — — ♦! 



|NI?:- Campbells | 

rMr. Casper b 6 

Nlr. Cleveland _b7C 
Mr. Conrad . 

Mr. Dalbey 

Mr. Miller, E.S. _ 
Mr. Ponder 

Mr. Soyars 

Mr. Waikart - 

Mr. Walters 

Tele. Room 

Mrs. Neenan 




/LV/, 



A<ivcntqges o\ suggestion nhd'annucil savings.,(lnclude basis fer estimate) 


Faster layout. o£ rows of cabinets . 

More accurate positioning, by eliminating v^iations caused by 
individual placement of templates. - , ‘ 

Easier and faster repositioning of cabinet rows in makingl'rial arrangements. 
Materials savings estimated at $2403,17 (See attached)‘;'‘ - 



, D.Isa^9n^ag9s ^suggestion 

l^ne 0^ 




M51 






(The, use by the United States o£ my suggestion shall noi form the basis of a 'further claim of any na't'ure.by me, my heirs, or 
assigns, iip,on the. United States. ,I understand that 1^ wlll;be considered for dnv.drtstl fled a yisad^ ^iy m y suggestion Is adopted 
wltHln twp years after submfssloh.) 

nZlMr. dlMrs. IZUmIss ■ _-‘r ~ T'_y- 

Slgna\ure and Tltle'of Suggbs.ter 


Recommendat’lons and commeiU* of Division Head - . - . ■ >.1 .viJ ' 

.. . CS ^ . '.;V' „ , . ‘ 

Suggestion^a^ been implemented and tapes, beingru^d very satisfactOriljA = j ; 

'•_% V : ■ . ■ ■ - 


IgnatUTO and Title 


Enclosures 


sss;:|2^ 




In making plans for moving into the new FBI Headquarters 
Building, allocations of space are being based upon scaled layouts. 

Movable transparent templates depicting desks and other furnishings are 
used in the formulation of the layouts to assure adequate allocation and 
proper utilization of space. These templates are attached to transparent 
floor plans by adhesive backing, providing ability to reposition the template 
in trial arrangements. Reproductions of the floor plan can then be made for 
distribution,, study, and record purposes. Template layouts are standard 
means of space planning and templates of typical office iurnishings are 
commercially available. Templates of fUe cabinets in legal and letter sizes 
are standard. 

In the new building, positioning of over 30, 000 file cabinets in 
rows will be required. Our cabinets include letter and legal size, but 
fingerprint, index, and other cabinets are also involved, with a total of seven 
different size cabinets. Templates in the additional' five sizes are not 
comniercially available, and these five sizes of cabinets make up over 70% 
of the total number involved. In order to utilize the template layout means of 
space planning, custom made or individually modified templates would have 
been required for almost 25, 000 cabinets. 

It is suggested in making template layouts for the new building 
that custom printed, pressure sensitive tapes be used in lieu of individual 
templates for file cabinets. Such tapes are available upon special order and 
in vaiious colors. Laying out a row of cabinets with a single line of tape cut 
to length is faster and.more accurate than positioning individual templates and 
it can be quickly repositioned in making trial arrangements. Transparent 
tape will also take written notations to assist in identification of particular 
cabinets and facilitate the physical moying of the cabinets into the building 
upon occupancy. Standard templates have insufficient room on which identifying 
data may be written. 

Comparative samp].es of the custom printed tapes and the 
commercially available standard templates are attached. 

Cost savings of the materials involved are based upon the 
following; Cost of the templates from Planprint Co., are 10^ each> times 
30, 758 cabinets or $3075. 80 less 16% quantity discount of $492. 13 for a total 
of $2583. 67, but not including any additional charges for custom made templates 


e 



in sizes required for our needs. Cost of minimum order (ten rolls each) of 
custom -printed tapes, including one-time set-up charges for seven designs, 
is estimated at $180. 50. The minimum order will provide sufficient tape to 
iheet file cabinet requirements for the entire building. 

Savings of $2403. 17 ($2583. 67 minus $180. 50). 


ADDENDUM OF THE TRAINING DIVISldN/ML:car, (5/9/72) 

Training Division agrees the printed tapes should facilitate space 
planning for the new FBI Building. Based on the estimated savings of $2, 403. 17‘, 
the suggesters could be granted ancl incentive award of $175 to be divided equally 
between them. This is in line with the current scale for siich awards. 


RE COMMENDATIONS: (1) 


That the suggestion be adopted and the suggesters 
be granted an incentive award of $175 to be divided 


equally between them, in lieu of a first letter of acknowledgnient to be handled by the 
Comniendation; v Supervisory Approval and Special Action Unit, Administrative 
Division. 




he 

b7C 


(2) Oh approval, this suggestion with addendum will 
serve as authority for the Administrative Division to place IKe^roposed procedure 
into effect. ■ > / 

/ w ^ 

u 





Appropriate letters attached for SA 
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UNITED STATES ERNMENT 

Memoram 



/ 


TO 



DATE: June 5, 1972 


FROM 


J. P. DunphyV^, 

SUBJECT: _J. EDGAR HOOVER BUILDING 

'eNSTALIATION OP TEI&li^ SlfSTEM 


Felt 

Mohr - 

Roden 

Bates — 
Bishop -- 
Callahan 
Campbell 
Casper 
Cleveland 
Conrad - 
Dalbey - -- 

Miller, E. S. 
Ponder _ 
Soyars 

Wftilfftft 

Walters - - 

Tele Room . 
Holmes - 
Gandy 
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^^morandum E. W. McCoy to Mr. Waikart, 5/2/72, 
captioned **Ne\ v^l building. Installation of Telelift System, *' 
recommended deletion of two vertical mail conveyors from ^e new 
FBI headquarters building in favor of the future installation of the 
Telelift system of mail conveyor, noting additional expense in regard 
to the building would have to be borne by the Bureau. By letter dated 
5/15/72 Mr. Mohr advised James Sorg, Design Branch, Office of 
Operating Programs, General Services Administration (GSA), of this 
desired substitution. 


5>/ 


At a meeting 6/2/72 atte nded hv SAfj 
Files an d Communic ations Division, and 
Division/ ' 


Admi 

bointed out a need to have the future installation of the 




islrative^ 

M 


Telelift System coordinated with ceilings, lighting fixtures, air ducts, pipes, 
drains, underfloor electrical and telephone ducts, and air handling concepts. 
Also present were Ralph B. Harris; Project Coordinator; Harry Bokow, 

Project Manager; Walter E. Huber, Construction Engineer; and Gene 
Loughran and Howard Pfeffer of the Office of Construction Management, 

GSA. All agreed the extent of coordination effort exceeded field capabilities 
and GSA would have to request the project architects, C. F. Murphy Associate,] 
to make necessary modifications to existing design to accommodate the 
Telelift installation. 



pointed out that this change in the program of the 
project was outside the existing contractual obligations of C. F. Murphy 
Associates, and an amendment to their contract, with an appropriate 
adjustment in payment, would have to be negotiated by GSA before Murphy 
could be authorized to proceed with the design modifications. 
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Memorandum to Mr. Callahan 
RE: J. EDGAR HOOVER BUILDING 

INSTALLATION OF TELELIFT SYSTEM 


Murphy has, in fact, been engaged in study and design 
efforts regarding Telelift- caused modifications in order to avoid 
project delay or higher future costs to alter existing construction. 

Mr. Sorg has directed a request for a fee proposal be sent to Murphy 
and states that when an acceptable fee for this effort has been agreed 
upon, and if the FBI iis still willing to proceed, GSA will expect the 
FBI to transfer the necessary funds to GSA to meet this unprogramed 
expenditure. An estimate for the fee is not available and will require 
considerable study of structural, architectural, electrical, plumbing, 
heating, ventilating and air conditioning design. 


noted there is considerable money availabte to 
GSA in the Secona supplemental Appropriation for Fiscal Year 1972 for 
the construction of this project; however, these funds are not legally 
available for design expenditures. He stated the funds allocated for 
the purchase of the deleted mail conveyors could be reallocated for 
application toward the total cost of the Telelift System if GSA were 
allowed to handle the Telelift contract as part of the construction. 
Estimated fund requirements may exceed actual construction costs 
for other features of the building, and, if so, these funds could also 
be applied to the Telelift contract. 


directed Mr. Harris, the Project Coordinator, 
to advise the FBI wnen a fee proposal from Murphy was negotiated. GSA 
will later request from the FBI written justification to obtain the Telelift 
System, since it is available from a sole source and not from competing 
companies. 


b6 

b7C 


RECOMMENDATION 


For information. Continued contact with GSA will be 
maintained regarding developments. 
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THE Y/HITE HOUSE 

. WASHiNGTON 


Marcii 28, 1969 


Dear Mr. Bouchlas : 

' ♦ 

The President wants you to know he appreciates your 
interest in serving in, the Administration. We have 
received the informatibn you submitted and it is now 
being processed. 


Please be assured that your interest in the Administra- 
tion will receive careful consideration as positions . 
are filled. . '' 



Mr, Robert Bouchlas 

520 Kanuga Drive 

West Palm Beach, Florida 33461 


V 






OFFICE OF THE PR^IOENT-ELECT 
Richard M. Nixon 


450 Park Avenue 
New York, N.Y. 10022 
(212) 661-6400 


December 3 ^ I968 ' 


Dear Mr. Bouchlas; 

Thank y,ou for your letter 
indicating yoiir desire to serve in 
the Nixon Administration. 


I* have forwarded your letter 
to Harry Flemming j Office of the 
President-Elec tj The White House, 
Washington, D. C. He is processing 
these requests, and I am' sure yours 
will be given every possible con- 
sideration.. 

With kindest regards. 


Sincerely-, 

Rose , Mary V/pods^ 

■Pejh‘sdri'al‘ 'Sb^r'etary'’ to i^he 
PresidentrElect 





Mr. -Robert Bouchlas 
76 Hendricks. Isle 
Fort Lauderdale, .Florida 


ENCLOSURE r/ 





Miss Rose Mary Woods 
Personal Secretary to the President 
The White House 
Washington, D. C. 







dlcSe^ SBoucMoA -9P 



4414 Washington Road 

West Palm Beach, Flprlda_3340.5 

O Land Use Plannir 


'environmental systems planning/implom'ontation 


ing 


O Landscape Architecture 
O Architectural Scale Models 
O Consultants 



May 9, 1972 


Miss Rose Mary , Woods 
Personal Secretary to the. President 
The White House 
Washington, D. C. 

Dear Miss Woods: 

Having once before corresponded with you in 
1968 (enclosure 2), I would again like to thank you 
for the many doors that opened and i'esuiting friend- 
ships I have made with fellow Republicans in public 
office such as Senator . Gurney, Assistant Secretary 
Nathaniel Reed and ex-Congressman Bill Cramer.. 

Once again I would like to indulge upon your 
decision to the proper placement and forwarding of 
my proposal and letter. It is the following: 

Myself and a close friend, Mrs. Mehri Danielpour 
haye collaborated on an idea we would like for the 
administration to be aware of. 

Re: a menu- sculpture to be placed in the new 

premises of the Federal Bureau of Investigation 
Building in memory of a great American, -J. Edgar 
Hoover. This menu- sculpture would be in a contemporary 
design placement, with the complete likeness and 
portrait sculpture of the late Director. 

My resume and abilities as a landscape architect 
have been reviewed by many in Washington. I would like 
to say that Mrs. Danielpour,' s abilities* are many and 


' 

I dioiefi/t ^cucft/laA 9f 


Q 


I environmental 


O Land Use Planning 
O Landscape Architecture, 

O Architectural Scale Models 



O Consultants 


Miss Rose Mary Woods 
May 9, 1972 
Page two. 


world renoun. Her works have been displayed in the 
Embassy of Iran in Washington, D. C. Heir works 
include such notables as the King and Empress Farah 
of Iran, the late President John F. Kennedyj as well 
as Ambassador Stanton Griffis of Palm Beach. 

Both Mrs. Danielpour and myself are willing 
to come to Washington for any conferences and reviews 
to determine our expertise and abilities to persue 
this project. 

In conclusion, the monu- sculpture could- be 
placed in a court area yiewed by many and would be 
most .timely in lieu of Director Hoover's demise. 

Thank you for your considerations. 



RB/lb 


Enc. 
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May 17, 1972 


I3ear Mr*, Bouclilasi 

.1 haye forwardedyour Mnd p££er 6f pr earing a inonu» 
sculpture of the late J« Edgar Hoover to Department 
of Justice for their response. 

You should he hearing from ;&em shortly* 

Sincerely, 


1 [ > 

fl i ’,Mr.%«^.ESW 

I MrMIasper.., 

Mr. Conrad,,.. — 
jVIr.^ Daibsy,-,^.-— 
iMf. Cleveland—^ 
;Mr. P'opder.... ., 

‘ .Mr. ’Bates^. ,T 

Mr. Waikart- 

Mr., Walters— — 
Mr. |oyars__y 
, ' Tele, l^ni, , V - 


£*rr 


GeoHrey C, Shepard 
Staff Assistant, to the.Bresideht 


Mr£ Rohe^ Bouchia s 
Rbl)ort Bouchias & Associates 
4414 Was^gton Road 
West Palm, Beach* Florida 33405 


d 



bcc: Pat Gray — For appropriate response. 
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/ Mj:. RojaerrfBoucMas 
/ Robe mBbuchlas-&^ 

I 4414 wasMngton Road 

West Palm BeacKT Florida 33405 

\ » _ _ — ^ ^ 



Dear Mr. Bouchlas: 

Your recent letter to Miss Rose Mary Woods has been 
referred to me for response,. 



Your interest in having a sculpture of J. Edgar Hoover 
placed in the new Federal Bureau- of Investi^tion Building in 
Washington, 0. C, , is appreciated as is your kind comment 
regarding Mr. HooVer. 




.It. Tolson 
It, Felt 
ilt. Rosen , 

It. Moht , 

It. Bishop . 

It. Millet. E.S 
It. Callahan ' 
^ It. Casper . 

] It. Conrad , 


r. Waihatl 
t. Walters 
r. Soyats 
ele. Room 
iss Holmos 
iss Gandy 


I currently have in my office a bust of Mr. Hoover 
'Which was commissioned by a group of former Special .^ents on 
the occasion of Mr. Hoover’s 45th Anniversary with the Federal 
Bureau of Investigation > It is anticipated this bust Will be relocated 
in the new building upon occupancy. 

The General Services Administration is charged -with 
the responsibility of constructing the building and this responsibility- 
entails providing fine arts for the facility which may include sculpture 
and other art work. 


JMAILEQ 20. 

MAY 2 6 1972 




MAIL ROOM.C^ TELETYPE UNIT 
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Mr. Robert Bouchlas 


I am taking the liberty of referring your letter to 
Mr. Karei Yasko, ^cial Assistant to the Commissioner, labile 
Buildings Service, General Services Administration, for his 
information and appropriate handling. 

Sincerely yours, 

U, Patrick Gray 

L. Patrick Gray, in 
Acting Director 


1 - Mr. Karel Yasko (Enclosures 4) 
General Services Administration 







NOTE: GSA estimates for the new" building include an 
amount for fine .arts to cover such items as sculpture. 

Ralph B. Harris, Project Coordinator, GSA, has identified 
Mr. Yasko as the appropriate individual to whom this 
inquiry should be referred. Bufiles contain no reference, 
to Robert Bouchlas, Robert Bouchlas & Associates, or 
Mrs. Mehri^anielpour. Cppies of incoming correspondence 
are* enclosimes to copy of this letter to Mr. Yasko. 

I^lo L of. 

- — - I -T- - -■ “ 
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UNITED STATES GOVERNMENT 

Memorandum 



TO 


FROM ':R. J. Ga|^^er 

^ 

J^UBJECT:neW FBI. BUILDING 

V GENERAL- INVESTIGATIVE DIVISION 

REPRESENTATIVE 


0 




DATE: iurie' 12 ,- 1972 

1 - Mr .. Bates ' 

1 - Mr. Gallagher 
I - Mr. Schutz ■ 

1 Mr.. Hines 
1 - Mr. Parham 
1 - Mr. Mohr 
I T- Mr. Callahan^ 
1' Mr.' Dunphy 



Cleveland . 
Conrad ■: 

Dalbey _ 
Marshall ___ 

Miller, B.S 

Ponder _ 

Soyars 

Walters 

Tele. Room __ 

Mr. Kinley 

Mr. Armstrong. 

Ms. Herwig 

MrsrNeenan . 



This ;is to. advise .that :SA J. Willram Hines has been 
designated as .the General Investigative Division representative 
with respect- .to ;the‘ 'planning relative ;to the new FBI Building. 
He 'will, "be .'assisted by Reviewer.-Analyst William L. Parham. 


* ACTION-; 

For information. 
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UNITED STATES GOVERNMENT 

Memorandum 
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Mr. Callahan 


J. P. Dunphy 


DATE; June 8, 1972 




i) 


J. EDGAR lOOVER BUILDING 
STRIKE CONDITIONS 


Previous memoranda advised concrete truck drivers 
went on a'city-wi^e strike May 16, 1972, as result of which all concrete- 
related work on the captioned project has come to a halt. 



Casper 
Cleveland 
Conrad -- 
Dalbey — — 
Miller, B. S. , 

Ponder 

Soyars - 

WftilcArt 

Walters -- - - 
Tele Room _ 
Holmes - 
Gandy _ 







Some of the teamster strikers, the dump truck drivers, 
approved a settlement offer on June 6, 1972, but the concrete truck drivers 
remain on strike. Other than possibly presenting a basis for negotiation, 
the settlement by the dump truck drivers will not serve to restore work to 
the new FBI Headquarters site. Total effect of the strike on project progress 
will not be known until the strike is settled. 
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Prior memoranda advised that concrete tmck drivers went 
on a city -wide strike May 16, 1972, as a result of which all concrete, 
related work on captioned project has come to a halt. 


Russell M. Conners, Assistant Construction Engineer, 

General Services Administration, advised today the concrete truck 
drivers will meet tonight to consider ratificatiph- of an increased 
salary proposal. Conners indicated there is aih ’'optimistic” feeling 
among personnel involved that the concrete drivers will accept the 
proposal and be available to return to work on Monday next. 

■J. 

Conners additionally noted a major dispute has arisen between 
the carpenter and laborer trades. The former are now seeking to unload 
and handle materials relating to their craft which the latter view as an 
infringement upon their duties. 



Conners advised it will not be known until Monday morning what 
impact the latest dispute will have on captioned project, that even though 
the concrete truck drivers settle their problems and are available for 
work, the dispute between the carpenters and laborers may preclude 
resumption of work rMonday at the captioned project. 


RECOMMENDATION .. 
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Previous memoranda advised that a strike 5/16/72 by 
concrete truck drivers had affected the progress of the captioned 
project and a meeting of striking drivers was to be held 6/16/72 to 
vote on a contract proposal. 


Russell M. Connors, Assistant Construction Engineer, 
General Services Administration, has advised union members at, the 
meeting refused to accept the. proposal. The concrete truck drivers 
remain on strike with continuing effect on the progress of the new 
FBI headquarters building. He said there is little optimism now for 
a settlement in the immediate future. 
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BATE: June 14, 1972 
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Ralph B. Harris, Project Coordinator, General Services 
Administration (GSA), advised Acting Administrator A. F.. Sampson of 
'GSA has written 'tO'Representative Kenneth Gray of the House Committee 
on iHiblic Works, regarding that portion. of the Second Supplemental 
Apprppriation Act dealing with funds for the J. Edgar Hoover Building. 


Sampson noted the appropriation, as enacted, was contingent 
upori' approval of the amended prospectus for this project and requested 
Congressman Gray, to have the Committee on Public Works give favorable, 
consideration to approval of the prospectus. 


RE COMMENDATION 


That action on Sampson’s request be followed with the 
House, Committee on Public W6rks’.by the Crime Re.cords Division. 


1 - Mr, 


rr 






Bowers 

EGP/liyi S 

(3i 

ADDENDI)M*'(3^F CRIME RECORDS DIVI'SION DWBrkjs June 15, 1972 

This matter previously has been discussed with Nancy 
Vitali, Clerk on the House Subcommittee on Public Buildings and Grounds, 
who indicated' Con^essman Gray, Chairman of this Subcommittee, was 
awaiting a request from GSA concerning this matter. This situation also 
has been discussed^with Senator B. Everett Jordan (D-N. C. ), a member 
of the Subcommittee on’ Public Buildings and Grounds in the Senate, arid he 
has stated he will look into the situation and see if approval of the prospectus 
for the J. Edgar Hoover building can be eiqjedited. This matter is being 
closely followed. ^ t \ \ A K) I 

^ ^ ^ 

.53 JUN27|97gi , 3 JUN 31 1972 
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Previous memoranda advised that concrete truck drivers 
went on a city -wide strike 5/16/72 as a result of which all concrete 
related work om captioned project had come to a halt. 



Striking drivers voted today to return to work and some are 
expected to report tomorrow. Flooding conditions at mixing plants 
supplyii^ concrete for the new FBI headquarters building are expected 
to prevent resumption of concrete deliveries until 6/26/72. 


Laborers and cement finishers have still not signed contrb,cts 
and a jurisdictional dispute between the laborers and carpenters remain 
unresolved. What effect these situations may have on the project is no* 
evident. 


The strike of the concrete truck drivers will have an effect 
on the projected completion date of the project, but the extent of the delay 
will not be known mitil full resumption of work has been accomplished. 

For information. 
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WRC-TV 
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Mr, PetewBoulay, Public Affairs Office of .Genera l / f 

_Seirvices Administration, telephoned my office the afternoon" ' 

~orDune 8, 1972^ Mr. Boulay said that he had received information 
from WRC-TV that a television crew would make video tape 
film from the streets between 12:00 and 2:00 p. m. on June 21, 1972, 
of the J. Edgar Hoover Building. 

Mr. Boulay said that this was being furnished for 
the FBI's information. He was thanked for calling this matter to 
our attention. 


i0 


ACTION: 


None, For information. 




1 - Mr. Mohr 
1 - Mr, Callahan 
1 - Mr. Bishop 
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Captioned project is scheduled for completion in mid- 19 74, 
indicating moving and other expenses incidental to its occupancy will 
be incurred in Fiscal Year 1975. 

Based on General Services Administration criteria for 
estimating moves, it appears the physical moving into the new building 
will cost approximately $450,000. 


Individual Divisions will budget for additional furnishings 
needed upon occupancy; however, the Administrative Division will 
assume responsibility for obtaining furnishings for employee bunges 
throughout the building. This expense is estimated at $40, 000. 

RE COMMENDATION 
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DATE: 6/28/72 



TO : Mr. CallaljOT ^ 

r \p^ 

FROM J. P. 

(0 

SUBJECT; J. EDGAR HOOVER BUILDING 
STRIKE CONDITIONS 


Previous meinoranda have advised that the concrete truck 
drivers, on strike since 5/16/72, rehirried.to work 6/23/72. 

Laborers, who have been*worMrig since- 5/1/72 without a 
contract,., went on strike 6/28/^72 and*left the ’job site of the captioned 
project. This also serves to halt all concrete -related ^progress. 

Representatives of the Blake. Const^ction. Co. , Inc., general 
contractor for the project, are hopeful of an early return to work by the 
laborers .under ^ international^ agreeinent wij^^^ the laborers' union. 

For information. . - . vX' 
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Conrad 
Dalboy 
Cleveland . 
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Bates 
Tavel 


SUBJECT: J. EDGAR HOOVER BUILDING 

STRIKE CONDITIONS 

My memorandum of 6/2^2 advised the laborers, working 
without a contract since 5/1/72, had departed the captioned project on 
strike on that date . 


Walters 
Soyars - 
Tele. Room , 
Holmes 
Gandy _ _ - 



Under an international agreement with the general contractor, 
the laborers returned to work on the new FBI headquarters building 
6/29/72. Representatives of the contractor anticipate no additional effect 
on project progress as a result of the lack of a contract. 


For information. 
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Joe T. McDonnell*on 6/27/72 advised he had received a request 
from Senator Ernest F. Rollings of South Carolina, member of the Senate 
Appropriations Committee, inquiring into the cost per square' foot of the 
new FBI headquarters buiMng. 

He was advised that based upon testimony by officials of the 
General Services Administration (GSA) before the House Appropriations 
Subcommittee on 2/26/72, the niost recent cost -per -square rfoot figure 
for the project was $44. 94, and that this testimony also' listed* costs per 
square foot for the FBI Academy, Quantico, Va. , at $41. 80- the Federal 
Office Building, CMcago, Illinois, at $51. 61, and the Federal Courthouse and 
Office Building, Philadelphia,, Pa. , at $51,24. 

He asked for .the current total cost, the original cost estinrnte--y^ 
and the, ori^al-cpst per square foot* estimate, arid was furnished the ^ j 
following : - \ ' / 

Current total cost estimate; $126, 108, 000 based on GSA. 
testimony as .above. 

Original, cost estimate $60, 000, 000 based oh the/original 
prospectus dated 3/15/62 which called for a block -type 
building as .opposed to the more complex final-design, the 
selection of which Tesulted in more Expensive design, effort 
and construction costs plus, lengthy delays and -resultant 
escalation of 

Original cost .per square foot: $20.00 based oniGSA,£stimates 
in 1962. ^ Jl/L 6 1972 

For information. 

1 - Mr. Bowers (Rm. 4232 JB) 



Appr opr ia t ions 

Committee 

t p r, / / 
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Construction of the new FBI Building has reached the point 
where additional personnel are needed to handle the multitude of det^ls 
necessary to insure that the building meets our requirements . 



We presently have three Agents, one GS-13 Space Planning 
Specialist, and a GS-5 clerical employee assigned. Until recently the 
construction of the biiilding had not reached the point where there was very 
much work done on the interior which required our attention and our entire 
effort had been devoted to resolution of design problems and questions with 
the architects. General Services Administration (GSA) and the general con- 
tractor and his subcontractors. Where deficiencies were noted in the plans, 
instructions were issued to them to change them appropriately. We now need 
to check the actual construction to insure that the corrections we asked for 
in the plans are being handled, as well as the remainder of the plans being 
followed by the subcontractors. This involves review and comparison of 
architectural, electrical, heating and ventilation, plumbing, and the multitude 
of yolumes of specifications. 


This type, of work is very tedious and time consuming, and where 
problems exist requires constant liaison with GSA and knowledge of how to\ 
solve problems with the least amoimt of ill will being created. Iv 


Additional assistance is needed and SA James P. Flynn, ' 

Training Division, Quantico, GS-15, EOD 2/28/49, is being recommended. 

SA Flyrin haSr served as . liaison with GSA, both at their headquarters level and 
at the site at Quantico during the planning and construction. of the Academy. 

He knows the ropes' arid-pitfalls and I feel we would be remiss in not making 
use of this talent for our headquarters building. In addition to problems we 
presently have to solve, in the not too distant future we will have to plan for 
the move. Flynn kriows-liis way around the Bureau and should be a great help 
in this area also. Training Division interposes no objection to tra»^^ 

„ , 

Enclosure 117 

JPD:ko ^ 14 JOL 6 1972 * 

(2) y/ ' _CONTlNUED^- OVER# 

fr- 'PERMANENT BRIEF OF SA FLYNN ATTACHED W 


Memorandum to Mr. Callahan 
Re: NEW FBI BUILDING 
EXHIBITS SECTION PERSONNEL 


In order to give proper supervisory structure to the employees 
in Exhibits Section working exclusively on the new FBI Building, it is 
proposed that a new FBI Building Unit be established with SA Flynn as 
Unit Chief. He currently holds this position in the Training Division and, 
thus is well aware of the policies and procedures necessary for one operating 
in a Unit Chief capacity. 


RECOMMENDATIONS : 

a new imit be established in Exhibits Section to be 
known as the ne^^BI Building Unit. 


(2) That SA Janies P. Flynn, Training Division, Quantico, 
be transferred as Unit Chief of the new unit with no change in grade or 
salary. 
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Previous memoranda indicated Laboratory examination 
would be afforded a sample lockset to be typic^ly used in the J. Edgar 
Hoover Building prior to acceptance of such lockset. One previously 
submitted sample, manufactured by the Falcon Lock, Co. , was examined /y 
and a recommendation made that it not be accepted. ; * 

Walter E. Huber, Construction Engineer, Gene^ral Services 
Admii^stration (GSA) has advised that following -the; rejection GSA of the 

Falcon'Lock Co.;. , the Blake Construction. Co. , Inc. , filed -a timely notice 
of appe^, thus taking.the first step toward a law suit oyef; the rejection. 
Ai^dmimstifativ^ hearing before the Board of Contract Appeals- is jthe next 
sl:e$; ana.a he.^mg.date has not as yet been set., ; , . ! 


■„v 


V' 




Rejection of the Falcon lockset was based upon its failure to 
conform to^ spe'bifica.tiori interpretation that the trim must be of, cast rather 
than wrought stainless steel and its f^lure to be sufficiently similar in 
appearance and dimension to specified industrial designs. The contractor 
has interpreted the specifications to allow wrought stainless steel as a 
substitute for cast metal, and contends that the design was sufficiently similar 
in appearance and dimension to those listed as being acceptable . Those 
listed by the contract documents as being acceptable, were 'the, "Athena" design 
by Sargent and Co. , "763’ Milan" by the Corbin Lock Co. , and "Ronde” by the 
Ruswin Manufacturing Co. 

rvBOUViOll^ ~ 

In rejectinlg^b^Y^^pf the Falcon Lock Qp,. lockset, 
no mention of I*EI^^*^jjeHions to, the operation of the, Ipck. Outc( 
legal proceedings will tur^^ entirely .upon a determination of whether wrought 
materials would’*navb. be'en a^a’cceptable sv 


GSA made 
Outcome, of the 


jceptable substitute for ca'st materials and 


whether or not the Falcon lockset was ^’similar in appearance and dimension" 
to those specificallyl(^iW^’ 

‘ 102 t6 JUL 24 1972 ' ^ 
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(3) 

STAUGS^TE 



m 

CONTINUED - 



'Memorandum to Mr. Callahah 
Re: J. EDGAR HCX)VER BUILDING 
DOOR LOCKS 


Since the rejection of the Falcon Lock’po., sample, the 
contractor has presented mother lockset for approval, this one being a 
Corbm of the "763 Milan" design. Huber has advised that since this 
lockset conforms exactly to one of the specifically listed acceptable 
, designs, GSA has a contractual obligation to accept the lockset md any 
changes requested by the, FBI would have .to be ;by change order to mo^fy 
the existing contract. ' ' 

At a meeting 7/10/72 a representative of the hardware supplier 
furnished the sample Corbin lockset for FBI examination and the sample 
has been niade available to the Laboratory separately. Also during this 
meeting, the lock supplier advised that the Corbin Lock Co. could furnish 
a limited-use key way for tliis’ project at no change in contract price. A 
previously unused keyway, specifically designed for this project, coiild be 
made available, but since additional tooling is required, an increase in 
price VD uld result. He stated that based upon data he has received from 
the Corbin Lock. Co. the charge for broaching a new keyway would result 
in a price increase of $23, 000. The general contractor would be entitled 
to add a 10% surcharge to this figure when asked for a change in the terms 
of the contract to allow the mo^fication. 

Since the Medeco lock cylinder, marketed by the Medeco 
Security Lock Co. , Salem, Virginia, had been previously considered to be 
a superior cylinder, the hardware supplier provided da% regarding the 
substitution of this cylinder for the cylinder which would be provided by the 
■Corbin Lock Co. He furnished a cut-away sample of the five pin Medeco 
cylinder which also.has been provided to the Laboratory separately. He 
stated his company would provide Medeco cylinders at a price of $18. 50 
for each- cylinder. affected. He estimated approximately 3000 lock cylinders 
as part of the - existing contract, ^d an imdeter mined number of additional 
locksets -will be required for use in interior partitioning to be purchased 
under a- future- contract. The number of locksets to be obtained as part of 
this future partitioiuh'g contract is not likely to exceed an additional 3000. 

If the h^dware supplier adds $55, 500 (3000 locksets at $18. 50 
each) to his contract, the general contractor is entitled, under ihe terms 
of the contract tq,add 10% overhead and profit to this .price as compensation 
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Memorandum to Mr. jCallahan 
Re : J. EDGAR HOOVER BUILDING 

DOOR Locks \ ; 


for the handling of the imodificatipn. This brings ihe potenti^ estimate 
of substitution of Medeco cyUhders fpr ^e Corbin cylinders to $6I, 05b-. 

' Medecp'Iock cylinders are completely interchangeable with the 
cylinders to be provided in the Corbin iocksets, and substitution in whole 
of in part is;possible initially or at a later date. Mixing. Medeco cylinders 
with those of another mamtEacturer in the buil^ng in selected areas is 
also possible provi^ng increased security in those selected areas while 
slightly complicating the master keying system, since one master key 
could not be utilized in the operation of both types of locks. 

It is imderstood the Medeco cylinders cannpt be used as 
’'construction masters*' to allow the contractor to lock portions of the 
project as req^iiired without furnishing the cPntractor the keys to be used 
after building occupancy. The Corbin cylinders may be used by the contractor 
as. required and then easily adapted for regular building use rendering those 
keys used by the contractor ineffective. Since every contractor relies upon 
. the ability of locking portions, of the project as it progresses, Huber was 
of the opinion that if it were decided to use the Medeco cylinders, initial 
cylinders of another type (presumably Corbin) would have to be supplied for 
use during construction. Upon occupancy, these cylinders would have to 
be exchanged for the Medeco cylinders, requiring partial ^smantling of 
each lock, a s^ervice which, if pr^ided by the contractors, would also- 
result in an additional expenditure. The figure of $61, 050 therefore is 
subject to actual count of lock cylinders involved and final negotiation between 
GSA and the gerier^ contractor, and should be used only to provide guidance 
in determining the approximate value of the substitution. 

Huber has stated that inasmuch as the original scope. of this 
project did not include the use of liripickable lock cylinders, he' was of the 
opinion that GSA lacked authority to commit appropriated construction funds 
for the purpose of substituting Medeco lock cylinders for Corbin lock 
cylinders, and accordingly, GSA would expect the FBI to currently transfer 
whatever fluids would be required to make this modification to the contract. 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
DOOR LOCKS 


RECOMMENDATION : 


For the information, comments, and recommendati 9 ns of 
the Laboratoiy. The hardware supplier claims extensive lead time is 
required in placing orders and has requested an early response. 
Accordingly, the Laboratory is requested to furnish ;comments and 
recommendations by 7/21/72-. 





'A 






- 4 - 


, OrllOH«l fO»*l NO. 10 • 5010-ltft 

• / V MA* mi lol:^ * 

, ^ ‘^r. o»* oiN. MO. >^o. if ' ^ , 

V states GOQtNMENT . 


Memorandiim ■ 


Mr. Felt 


6 ^- 


DATE: July 18, 1972 


FROM 


T. E. Bishop *1- ' B w I J c 


. Felt ■ 

T Callahan 

rnmptw.ll. 

* Cleveland 

//a Conrad .; 

r Jenkins - 
Marshall _1_H* 
Miller, E.S'.,i^. 
Pondor 

Soyafs ' ' 

Walters, L 

Tele. Room 1- 

Mr. Rinley , 

/ Mr. Armstrong- 
h{s. Henvig -j- 
Mi 8. Keenan 


SUBJECT: . TREASURY, U. S. POSTAL SERVICE, AND / Mr. Armstrong- 

• GENERAL GOVERNMENT . . / 

SENATE HEARINGS, FISCAL YEAR 1973 , A W / 

■. ‘ • The above.-captioned hearings (copy attached) have been reviewea. 

, .following items have-been noted for your attention. . - / 

Pages 99-127 contain the discussion on the budget request for the ' .• 

•. Consolidated Federal Law Enforcement Training Center (CFLETC) at Beltsville, . ' ; 

• Maryland. Mr. William B. Butler, the first director of CFLETC, was introduced’ - 
to the committee members by Mr. William L. Dickey, Acting Assistant Secretary 

' ■ for. Enforcement and Operations, Treasury Department. Mr. Dickey submitted a 
-' short biography of Mr. Butler. This material made reference to Mr. , Butler’s - - ' 
former employment with the FBI. (William B. Butler entered on duty vdth the FBI;^; 
on October 21, ■ 1940, as a Special Agent and resigned. July 27,-1944, to enter- the 
' armed. forces.) ' ‘ ’’“'T ‘ . 

■'.? ’ ' • ■ ' ' , . '• 
/. During the discussion on funds for the Bureau of Customs (pages 219-220) 

' ■ reference is made to the Customs Automated Data 'Processing Intelligence, Networks. , 

. system (CADPIN). -Mr. Edwin F. Rains, Acting Commissioner of Customs, stated, 

. ’’Although CADPIN ’s primary function is to provide for the maintenance of intelligence. 
.. information and its rapid dissemination to customs users at our ports of ehtry^ we ' 

■ s have designed various computer. analysis programs to obtain its optimum utilization, 
and to provide maximimi support to our investigative arm. Two projects already in-. ^ 
process or about to become operational are our telephone analysis’.program and \ > 
statistical analysis program. In 1973,' the CADPIN system will interface with the v 
FBI’s Crime information Center (NCIC) and perhaps with other F^ederal, State, and , 
local enforcement systems. ” • ' - , - I 

• * .■ * ’ ' t 

' • f t . »* # « 

There is set forth on pages 1244-1294 the testimony of. Mr ^ Roger G. 
Cramton, Chairman, Administrative Conference of the United States. Senator Jos epli 
Montoya (D-N. M. ) questioned Mr. Cramton regarding the nature of work performed . 


1 - Mr. /Callahan .. ‘ 1- r Mr.. Miller.;- .-.Hv . I'.-Mr. M; A. Jones ‘ ’ 

1-^Mr. *Conra(i^^y;U^^ 'j - . -r--. 
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General Government 
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functioning of Federal agencies as they deal with private citizens. Mr. Montoya' 

\ asked if they also go into wiretapping. Mr. Cramton replied, ’*No. I suppose it 
is an administrative function, but we have made no studies that involve the 
Federal Bureau of Investigation. " Mr. Montoya, ’*Do you mean you haven't thought 
of that?" Mr. Cramton, "We have thought of it. Very frankly, although we get 
very good cooperation and access from Federal agencies in general, it has been 
our suspicion that we would riot get very much access and cooperation in a study, 
say, of wiretapping by the FBI or of retention of information in its files and the 
like. That situation may change in the future. " Mr. Montoya wanted to know his 
reason for such statement. Mr. Cramton continued, "A few .conversations with 
members of -my. body who are highly placed officials in the Department of Justice 
have indicated that cooperation on the part of the FBI would not likely be forthcoming. 
Mr. Montoya stated,. "Isn't that a violation of the act?" Mr. Cramton replied, 

"The Administrative Conference Act urges all" Federal agencies to cooperate with the 
Conference and to provide information. The language surely raises some questions . 
as to what mandate it carries in terms of any particular Federal agency, and . 
especially with respect to sensitive things like investigatory files which deal with 
criminal acts which are exempt from mandatory disclosure to the public under the . 
Freedom of Information Act. I tend to agree with .the thrust of your question, but 
. we have not pushed the- issue with agencies in which cooperation would be less likely 
to be forthcoming. There are many areas equally deserving of study in which we- ; ■ 
get very ample and’ full cooperation. These areas are more than enough to keep us’ 
busy. " .Mr. Montoya, "You don't want to get to the important areas where there is> 
a stone wall facing you?" Mr. Cramton, 'We don't want to engage in futile exercises 
' in which our consultants would be unable to get access to the information they need 
to-make, a good report. I might add that you should not infer from my statement that 
• we do not get good cooperation from the. Department of Justice. In fact, we have 
■ engaged in two very substantial studies of branches of the Departiriert of. Justice— ' 
■one being the Immigration and Naturalization Service and a cvu’renf one' of th.e U. S. 
Parole Board— in which the cooperation has been very good,’- involving total access; 
*td files andthelike; It is only with respect to' the Federal Bureau 'of Investigation, 
which is a criminal investigatory agency which deals with very sensitive matter^, ' ’ 
that the caution I expressed might be applicable. 1' - ‘ . . - - 


. * The testimony covering funds for the General Services Administration is 

set forth ompages 1489-1565, The testimony on construction of public building pro- 
•■je.cts makes reference to, among others, the FBI.buil<Sng in Washln^on and the 
Federal Office Building in Philadelphia. , • , 
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A computerized work schedule is kept on the new building 
by an organization known as CPM Engineers, Inc. , and is furnished 
periodically to the General Services Administration, the architects, 
and the contractor. The latest update of this work schedule, wMch is 
effective as of 7/24/72, indicates the current computed end date for the 
project is 6/26/74. The contract completion date was originally set 
as 5/24/74 and extended two days as a result of change orders. 


The cause of the later completion date is the recently 
settled concrete truck drivers strike as a result of which no concrete 
was poured between 5/15/72 and 6/26/72. The Blake Construction Co., 
has not yet submitted a formal request to the General Services 
Administration for a contract time extension because of the strike. 


For information. 


1 - Mr. Bishop 


1 - Mr. D. J. Green 
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FEDERAL CREDIT UNION 



■Tele. Room 

Mr. Kinley 

Mr. Armstrong. 
Ms. Herwig 
Mrs. Neenan _ 


! 

In response to inquiries directed to this Bureau ty the 
American Security and Trust Company in 1963,. and the District of Columbia 
National Bank in 1968, concerning space within the building to operate branch 
facilities as an employee service, we advised that the General Services 
Administration (GSA) had determined that no commercial activities would be, 
housed in the building, and accordingly no space had been provided for this 
purpose. By way of background, we have been. and are opposed to the pro^ 
vision of space for commercial shops or stores in the building and did not 
want to open the door by providing space for baiik.branch facilities. 


A physical survey of the immediate neighborhood around the 
building has determined that there are no less than ten commercial banking 
establishments within a two block walk of the building, not including tiie 
Federal Credit Union in the Department of Justice Building. 

' During the recent past this Credit Union, yhich had a;branch 

'Tacility^ our Identification. I^vision bxiilding, expand^i^lts hours^pf seiwic 
^ aj^hat b:^anch to include the full work week from 11,^0 a. jh. to 4:00 p.m. 
eatjH day ^pviding service to our late shift employees as^ well as5regular 
■^ou^empl<^.ees. This has been a most welcome assist in bettering the 
^orql^ factor of those employees, according to Supervisory'-personnel in 
that Division. With the transfer of all the employees from that Division to 
the new building, the lack of such service in this immediate area during 
their normal work hours could feasibly have an adverse effect on morale. 



E^ard J. Scott, Jr., President, Department of Justice, 
FederalJCredif;ymon, has advised that this Credit Union (CU) now is in the 
process 'of renovating new space approximating .2, 400 square feet on both 
sides of the 1300 cprridor in Justice Building; Construction design was done 
by Bai^, Building and Equipment Company. 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
FEDERAL CREDIT UNION 


This new space is designed to handle the anticipated needs of 
approximately 4, 000 Justice Department employees who will occupy the 
building subsequent to the move of the FBI to its new building. It was his 
considered opinion that this would be the maximum capability of the new space 
which is to include offices for a manager, his assistant manager and secretary, 
receptionist and loan waiting area with interview booths, public lobby with 
two check tables and four teller cages, a head teller office, a vault, and an 
employees* lounge. 

Scott expressed an interest in having the existing branch facility 
of this CU, now located in the Identification. Division building, transferred 
to the J. Edgar Hoover Building when those employees are relocated. 
Considering the occupancy of the new building would exceed 7, 000 Bureau 
employees, Scott estimated the needs for such a branch facility of the CU at 
approximately 2, 000 square feet to include the planned areas as in Justice 
Building with the exception of a vault. He indicated that, subject to discussion, 
furnishing of the space would be expected to be provided by the FBI but all 
bank type security measures and equipment wpuld be the responsibility of the 
CU (in conformity with the security requirements of the National Credit 
Union Administration). 

Scott K’equested that, should favorable consideration be afforded 
the need for a CU br^ch facility in the new building, discussions be arranged 
by FBI and CU as to location, design, and construction. 

Cbnta;ct with Theodore C. Leininger, Chief, Building Services 
Branch, Buildings (Dperation Division, GSA, determined that the presence 
of a CU in our building is entirely our decision and no GSA standards or 
requirements In this area exist. He indicated GSA will (for a CU) provide 
space, modify features, and provide furnishings on a reimbursable basis. 

He stated the CU pays, for these services and he is not aware of any agency 
that has provided the furnishings for the CU. No existing GSA guidelines 
exist as to amount of space needed for a QU based upon building population, 
etc. 


continued - OVER 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
FEDERAL CREDIT UNION 


OBSERVATIONS: 

Despite inquiries from local commercial banking interests 
and resultant negative policy responses as to availability of space for 
such services, a re-evaluation of the heed for banking services for Bureau 
employees on the basis of convenience and as a morale factor indicates 
that the branch facility of the existing Department of Justice Federal Credit 
Union on site is worthy of favorable consideration. 

Existing hours of service of the CU are f rom 8:30 a.m. to 
6:00 p. m. each workweek day, whereas, commercial banks in the area have 
a more limited schedule of operational hours. Our odd -hour shift personnel, 
exclusive of those assigned to the Identification Division for whom the current 
hours of CU service were designed (11 :00 a. m. to 4:00 p. m. ), would be 
best accommodated by an on-site banking facility. Commercial banks do not 
subscribe to such hours, as witnessed by the commonality of usual service 
hours maintained (9:00 a.m. to 3:00 p.m.) 


RECOMMENDATIONS : 

(1) Favorable consideration be afforded provision of space in 
the building for use by Department of Justice Federal Credit Union for a 
branch facility. 


(2) If approved, discussions be initiated by Administrative 
Division with appropriate officials of Department of Justice Federal Credit 
Union to determine extent of space requirements, locations, costs, etc. 
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SURVEY - EXECUTIVE OFFICES 


Waikart ■...— 
Walters • , 

Soyars ...... 

Tele. Room , 
Holmes _ 


Gandy . 



/P NEW FBI BUILDING 


^ 1(1 preparing layouts for the new building, it is necessary 
it we survey all existing Bureau space to compile a list of equipment 
d furnishings which must be accommodated in the new offices. 

In order not to inconvenience nor disrupt Bureau officials, 
it is proposed that this survey be conducted between 6:30 p. m. and 
9:00 p.m. on Wednesday, 5/3/72. The offices surveyed mil be: 

The Director’s Office, including offices of Miss Gandy and >Miss Holmes, 
Telephone Room, etc.; Mr. Tolson’s Office; Mr. Felt’s Office; * 

Mr. Mohr’s Office; and Mr. Rosen’s Office. 


RECOMMENDATION: 


That we be permitted to survey the above-named offices on 
Wednesday, 5/3/72 between the hours of 6:30 p.m. and 9:00 p.m. 




1 - Mr. Tolson 
1 - Mr. Felt 
1 - Mr. Mohr 
1 - Mr. Rosen 
i - Miss Gandy 
1 - Miss Holmes 
1 - Mr. McMichael 




REC-49 ^ 
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\ 5/1/72 ADDENDUM BY MR. TOLSON: 


Keep list of new equipment and iurhishings to an 
solute minimum. 7''" ' " ' * 
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Waiter E. Huber, Construction Engineer, General Services 
Administration (GSA), has advised the general contractor for the J. Edgar 
Hoover Building, Bl^e Constructibn Co. , Inc. (Bl^e), has submitted for 
approval a sample of spray ron insulation for use in the structural steel 
portion of the building (those floors above the eighth floor). Huber is 
rejecting use of this material, a mineral fiber substance, since it does 
not conform to J;he written specifications. - *" 

Spray -on insulation is available in two types. Type One is 
cementations and dries to a hard surface. Tvne Two results_in a softer 


cementatibus and dries to a hard surface. Type Two results. in a softer 
surface froft which fibers h-rpak anri partip.lAg can J-iAlintroduced into 
the air movement of the building . The latter type -has been usually made 
up of either asbestos fibers pr mineral fibers.. Recent studies have 
indicated the-inhalation of asbestos fibers :can,be a health.hazard and, 
as a result, ;GSA had specified only the Type One insulation for use in 
this project ^d the Babor Building. Types One and Two are allowed in a 
the written specifications for the South.Portal Building, and since Blake ia J 
the general contractor on that project as well, it desires to use the same U 
insulation in each project. GSA intends to refuse the Type Two utilization 
in South Portal, but since contract specifications ori^nally- allowed this^ 
type, a monetary adjustment in the contract price with Blake will be 
necessary. No such adjustment will be required for the FBI project. _ ^ 

" REG 43 Z 

Although the possible hazardous nature of mi^rarfipers being ' ' 
inhaled has not been clearly established, they arpi presently suspected of 
being as hazardous or even more hazardous than the asbestos fibers . 

Firms engaged in the manufacture of the mineral fiber/ins,ulation claim 
GSA's rejection is based upon insufficient evidence and have objected; to 
the rejections. GSA has received at least one inquiry from Cbtigressw^-i 
regar^ng the Situation. 

:iQ. AU6 30 1972 

T- Mr: Bishop - - CONTINUED - OVER _ ^ 
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Since Government policy regarding use pf the materials 
could establish industry-mde standards, interested manufacturers 
are expected to engage in a.concerted effort to have GSA alter its 
present position. Huber states his rejection of the Type Two mineral 
fiber insulation is proper under the contract and his rejection will stand.. 


RECOMMENDATION 
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As previously indicated, the President on 5/4/72 named the 
new FBI Headquarters building the J. Edgar Hoover Building. 

C. F. Murphy Associates, the architectural firm responsible 
for the buildiiig design, has prepared two sketches of recommended treatment 
for building identification. 


They show a name designation on a vertical surface facing' 
Pennsylvania Avenue at the east end of the main pedestrian entrance, 
balanced by a Bureau seal in a similar location to the west end of the entrance. 
Fabrication was.recommended out of polished bronze to. harmonize mth 
window frames and other hardware to be used elsewhere in the project. The 
two sketches are attached. 

John I.. Anderson, Project Manager for C. F. Murphy Associates, 
advises his firm .attaches particular significance to the treatment to be 
given to the building identification, and has asked for preliminary comment 
from the FBI regari^g his firm’s recommendation. He suggested simil ar— ^ 
treatment, oh an appropriately smaller scale, at other pedestrian entranc^^ 
inside the glass -enclosed lobbies. He stated his. firm would like^to donate 
this design effort to the project in memory of the late director . 


The sketches were reviewed by Walter E.. Huber, Construction 
Engineer, General Seirvices Administration, who advised necessary 
construction modifications, to incorporate the recommended design into the 
project could be accompiishedjrom existing construction funding. 

RECOMMENDATION: ^ Q^C> j 

That the FBI interpose no objection to the suggested treatment 
of building identification design, and the. attached letter to Mr. Anderson 
goTprward advlsing;him to that effect.. 



Encs. 
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.August 31, 1972 




Mr. Nrohnl/vAn - 

C. F.^Murphy Associates 
2 24 -South Mic MgaPLA^.enue 
CMcajo, Illinois 60604 


Re: J. e£>GAR HOOVER BUILDING 
PROJECT NO. 49920 


Dear Mr. Anderson: 


Reference is made to your recent request for comments 
reg^dihg your' ^ggested' treatment of feuilding identification of the _ 
J. Edgar Hoover' BuiMng. 


We imve reviewed the sketches your firm fimnished and 
interpose no objection to the desi^ as recommended. We would 
suggest careM selection of materials and mpuntii^ to limit possibilities 
of defacing or theft vandals, since your design indicates placement 
outside, the sliding security gates. 



Slncerelyj^ ^ 



jJolm P. Dunphy 
inspector 
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I m a professioi^l vnriter. I'm writing an 
article about the ne^FBL Buil ding. I would very 
much appreciate any infomiHoirabbut the buildincr 
you can send me along with black and white photos 
of the new building. (8x10 if possible) ^ 

i 

With thanks, I am 
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September 7, 1972 



RECi :2g (q Cd '- I 
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8112 

Memphis. Tennessee. 3 



Dea: 



. - your letter of August 29th has 'been' received, „ 
and i appreciate your interest in writing. 


In response to your reqnest, I enclosing a 
pictorial representation of ^ new FBI 'building; however,. . 

with regard to further 'data,. I, suggest thaCypU; c6ntaO^^ ? ' 

General Services Administration, IS'th and F Streets, Washin^- 
ton,v D. C. ' 20006, which is in ch^ge of' construction, * 
building. " . 


Sincerely yours, “ : 
ho Patrick Gray, il'i 


L. Patrick Gray, ip[ 
Acting Director 


Enclosure 


EfflEESa 

§EP7 -1972 • 




' J* » 


"be ,, 

b7C . 






NOTE:- Bufiles show that in 1970. Wilbiif requested and r,ecety0.d^^ 
data on John Dillinger for an artiCifiie was wf was a-^aduate 

assistant, at a cOUege in Kentucky. ^ - ' ' . l"'" ; 
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SUBJECT: j, EDGAR ;HOOVER BUILDING 
DOOR LOC^ , 
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fjV^ Reference is made to the memorandum dated,^ 

July 13, 1972, (Dunphy to Callahan) advising that xfiFdlcon., 
door locks for the J. Edgar Hoover Building were rejected 
and the contractor has submitted another lock set made 
by Corbin for approval. 


The Laboratory has examined the Corbin locking 
mechanism and found it to.;, be of acceptable quality. 
However, the lock cylinders .submitted with these lock 
mechanisms did not pass the Laboratory security picking 
tests. 



On August 9, 1972, A meeting was held with Cott>in, 
GSA, Rudolph and West and Bureau representatives. At this 
meeting the Corbin representative made available a lock 
, cylinder, cut to a ke3rway that is individual and could be 
restricted to the J. Edgar Hoover Building and possibily 
other national defense agencies. Key blanks for such locks 
would hot be furnished to locksmiths or locksmith supply' 
chouses, a desirable security feature. 


The Corbin representative at the meeting agreed 
to furnish to the Bureau, per Bureau representative request , 
five master-i^r^ cylinders equipped with pick-resistant type 
pins for testing by the Laboratory. Corbin is also furnishing 
a sample of a case-hardened lock cylinder ring and plate to 
the Laboratory for examination purposes. Rings of this type 
prevent removal of the cylinders by^a wrench.' They also advised 
that they; would furnish the Bureau with .any figures regarding 
the additional cost of such ^ringsv^ . ' ' 




ACTION: Wheh the new .rings and cylinders; are i^^iye^they 

will be tested in the Laborat^ory ' and you will(^^d($fsed of 
the results of such examina.1<ionS'. j I D I • 


1 - Mr i Callahan 
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Purpose is to request review of addres'sograph facilities 
by two divisions for possible consolidation in relation to space assignment 
in new building. 

The Identification Division h as an addressograph operation 
for which it has requested a first basement allocation of 2100 square feet, 

1600 for operational needs,: 500 for supply. This unit maintains addresso- 
graphic lists of contributors of fingerprints and furnishes these contributors 
necessary supplies. 

The Administrative Division also has an addressograph 
operation handling such items as the Law Enforcement, Bulletin, mailing \ 
of Uniform Crime Reports, and in general, any other m^erials for 
mailing to special correspondents. Space has' ^rea^y been allocated in ^ ^ 
the first basement of approximately 750 square- feet for this- unit. ft 

Consolidation -of these seemingly'' similar functions may result”^ 


in a more operationally practical, space -saving allpcation in the hew 
building. 

RECOMMENDATION : 

That representatives of the Identificatipn and Administrative 
Divisions consult concerning their addressograph* operations, including 
personnel and equipment aspects involved for possible consolidation 
purposes in relation to new building space assig^^fi^i^d* advise. 
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Mr. L. Patrick Gray 
F.BF.B. I. 

P.O. Box 3301 

506 Old Post Office Building 
Washington D.C. 33601 
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Dear Mr. Gray: 



We are pleased to take this opportunity to introduce you to 
fine sculpture, bronze busts and plaques by RITTAIZO. 

The quality and naturalness of our work has received national 
acclaim and, we are sure, your organization would be proud 
to own or give art by RITTAIZO. 


Through the refinement of our unique method, we have been 
able to reduce posing time to one fifteen minute session 
at home or office without sacrificing the true-to-life 
likeness for which we are famous. It is also possible, 
through our experience, to create natural likenesses of 
deceased honorees from oil portraits or photographs. 



We would be pleased to provide further information and 
answer any questions you may have. Please call us collect 
or merely return the enclosed card. 


c 


P.S. We have interest in making 
a bust or Statuesof Late 

J.E^ar Hoover for the 

n ewHp . B . I . building .■ 


Sincerely yours. 



1 




f-j 


Nobuhito M. Matoba 
Head Sculptor of Rittaizo 
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r. Nobuhlto M^^feat 
izo Sculptors 
0n3rawp^rS634 
Atlanta, Geof^a“l30324 


Dear Mr. Matoba: 



I have received your letter of September 14, 1972, in 
which you advise your company is interested in preparing a bust or 
statue of Mr. Hoover for the J. Edgar Hoover Building. 


Objects of art for the new bidlding ^e a matter which 
should be discussed with representatives of the CSeneral Services 
A(hninistra,tion as they are ijesponsible for the. construction of the 
building. You may wish to correspond with Mr. i^rel Yasko, 
Director of the Office of Fine Arts, and Historical Preservation, 
General Services Administration, I9th and F Streets^ N.W. , 
Wasliin^pri, D. C. 2040'5. 


Sincerely yours,. 

- Patrick Gray ITT 

,A?AIL£q ;zo 

cron Patrick Gray, HI 
^ 1972 Acting Director 

JEBf 
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NOTE: Bufiles contain no identifiable reference to Mr.. Matoba or 
Rittaizo fSculptors. 



- Mr. Dalbey (EncO- 
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Mrs. Neenan 


Ie^EBLUBRARY-^,;. 

_NEW-EBLHEAD^UARTERS, Q 

Th^current anticipated completion date of the new FBI 
Headquarters Buil^ing^is June.,. 1974. An important facet of our operations iri ^ 
the new building will^be the library which must be planned, organized and staffed 
with a sufficient number of personnel e:q>eri'enced -in the library profession. 
Realizing thabthe lead time on some of the library equipment and materials is 
approximately one year, we should begin detailed-planning so the new library 
can be operational 'when the new building space becomes available . 


The recognized basic function-.6f'the-new library, under the overall 
supervision of the Crime Records Division, -^ill be‘fo serve the needs of the 
entire Headquarters staff, and' consideration. should be given to expanding the library 
services to th§ field -in certain .instances. 


« To insure that the library provides maximum seryice, it i| 


considered timely for each Division to specify its known and anticipated net 
to advi^ whit material it possesses or expects to possess that should be' it 
in the new installation. { 


idyahd 

leaded 


The development of the Learning Resource Center at Quantico provided 
invaluable experience in this specialized- field and productive- planning was greatly 


aided by a library committee which helped consider follcwing: 

Methods of acquisition of matS^j^ill^ policies on;^e 
multiple copies of books;. ihe library's role in handling audio -yisual materials; 
development of a. substantial continuing acquisition of journals and periodicals 
and the abstracting and selective dissemination ot the information in such materials; 
surveyii^ library, resources; training of an adequate professional staff; .assisting 
in developing library budget based on the needs of each Division; policy on 
accepting gifts; rules and regulations; administration and control o f archival m atg^ial. 


1 - Mr . Bishop 
1 - Mr . Baker 
1 - Mr. Bates* 

1 - Mr. Callahan 
1 - Mr. Conrad 
1 - Mr. Cleveland 


1 - Mr -. Dalbey 
1 - Mr. Jenkins 
1 - Mr. M^shall 
1 - Mr. Miller 
1 - Mr. Ponder 


1 - M. '■* 

1 - B. M. Suttler ' 

1 - C. S. ShoaffC^ 
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M. A; Jones to Mr. Bishop Memo 

RE: FBI UBRARY - NEW FB‘I HEADQUARTERS, 

The same topics need to be considered’ with regard to- the new FBIHQ 
library and each Division is being requested to submit its coniments, observations 
and suggestions, concerning the cited topics to the Crime Records Division by 
9-15-72. 

Followii^ analysis of this data, further planning for the new library 
will proceed and<appropriate supplemental recommendations made to expedite 
this essential prpject. 


Unit Chief Clark S.. Shoaff, who is in charge of the Leaihing Resource 
Center at Quantico, has gained exceUent experience -through his efforts in developing 
the center at Quantico. His occasional guidance, consistent with the handling'of his 
regular responsibilities, could prove highly beneficial t6 Inspector Bern^dM. 
Suttler, the Bureau iibr^ian, who will coordinate this project. 


RECOMMENDATIONS.: * 

1. That each Division prepare the data, specified above* and subniit 
it by 9-15X72' to the'Crime Records Division. 


=■ ; -s . - , 

2. That a.limited,amount‘of:time, -consistent with his other duties, 
be proMded by SA Clark^ Shoaff Of the Tra,ining Diyisipn, in assisting Inspector 
Suttler coordinate the planhing pf the’.new FBIHQ Library . 
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TO 
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Mr . Marshall 


0 


DATE: 9/14/72 


B, P. Fisher 


sunjECT; PROPOSED .TELEPHONE SYSTEM 
J. EDGAITHOOVER BUILDING 


Fclt_ 
Baker _ 
Bates’i. 


, BisHop — 

4/ ^allalianJiL. 

Vy>S^Vc!cveland 

Conrad 
^ ' Da'lbey 


/ 


Dalbey 

/7 Jenkins') 

/* /.Miller. E.S. 


The Chesapeake and Potomac ‘ 
completed a study of FBIHQ telephon^: 
Buildinf' and the results are attached 




Ponder . 

•Soyars 

Walters ■ 

Tele. Room 

.Mr. Kinlcy 

Mr. Armstrong 
.Ms. Henvig _ 
Mrs. Necnan 


Telephone Company (C&P) -has 
needs for the J. Edgar Hoover 



The Communications Section has worked closely with C&P to 
in.suro the FBI receives the- most modern, versatile and efficient 
telephone oquipmeht available. C&P has agreed to install on FBI 
premises the newest available electronic communications switching 
system. This equipment, known as #2. ESS, to date has been, reserved . 
for use by telephone company central offices and has no.t been 
installed off telephone company premises . A representative of C&P 
estimates it v/ill cost the telephc^ne company over $1,000,000 to 
obtain the #2 ESS equipment. Although it is within the prerogative 
of the telephone company to select 'the switching equipment most 
o.conomical, to the telephone company, they have agreed the require- 
ments -of the FBI justify C&P spending additional ‘ funds to insure 
the FBI has .the best available service. . 


To provide the FBI with the most efficient telephone ’ 
service we will require a class of telephone service known as 
4 "Ccntro.x. " Under the Centre^ system, the customer pays according 
to the number of telephone .stations and this charge is controlled 
by local tariff . No charge is made for the type of switching equip- 
ment selected. In this case, the FBI will be furnished switching 
equipment capable .of handling projected communications requirements 
including the ability for selected telephone stations to access 
computerized information from Touch-tone phones. In addition, 
selected telophohe stations can have direct access to Federal 
Telecommunications System (FTS) with' the computer able to identify 
the user making the call. 


The proposed Centrex II telephone system is described in 
detail in attached study. As can be seen, this system- of fers 
features which will afford the general public,, as well as Bureau 
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Memorandum to Mr. Marshall 
Re: Proposed 'Telephone System 

J. Edgar Hoover Building 

employees, faster and more efficient service and will provide us with 
greater flexibility and potential than we have at present. 

The technical capabilities and versatility of Cent;rex II 
telephone service along with the frj2 ESS switching' system, if properly 
utilized by Bureau employees, will result in reduction of telephone 
•operators at the FBIHQ switchboard. . 

, The proposed system will c ost $23 . 333... .75 per mo nth, exclud- 
ing cost of telephone’ key equipment CascofrtaHjo^d^ sets and 

CaTl Directors) . This cost includes an increase of 600 main telephone 
stations over our present system which will enable us to provide 
substantially improved telephone service. 

The present mechanical-type telephone system utilized by 
FBI in the Justice Building, due to space limitations, currently does 
not provide sufficient switching equipment and is completely inad- / 
equate for use in the new building. Our present -Svs,t;em-jaQS.ts approx- 
imately ^$19_j^50 per month including telephone key equipment. 

Centrex II type telephone services, at ro. extra charge, pro- 
vides a single line telephone instrument with the capability of hold- 
ing a call and placing a second call, conferencing and transferring 
calls. To obtain these features we currently have to install key-type' 
telephones and incur the resulting extra charges for key equipment. 

The capability on the new Centrex system should substantially reduce 
the requirements for key telephones in the new building and, con- 
sequently, reduce the extra charges for key equipment.' 

There is -no installation charge for installing the , #2 ESS 
switching equipment. However, there will be installation charges for' 
installing individual telephones and associated equipment. The tel- 
"ephone company will bill these installation charges as each office is 
occupied. Therefore, the installation charges will be staggered over 
the entire period of transition to 'the new building. Based on avail- 
able information, total installation charges could approach $100,000. 

RECOMMENDATIONS : 

r) The proposed telephone system at an estimated cost of 
$23,333.75 per month, . excluding telephone key equipment, be approved. 


2) Provisions be made for including in the FY*75 budget 
$100, OOO for funding the installation of telephone equipment' in the 
J. Edgar Hooyer Building. 
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Memorandum to Mr.‘ Marshall 
Re: Proposed Telephone System 
J. Edgar Hoover Building 



RECOMMENDATIONS (cont . ) , ' 

3)> If approved, Files and Communications Division will 
arrange with the Administrative Division for the signing and 
delivery of contract to C&P. 
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EDGAR HOOVER BUILDING 
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1 - Mr. Conrad 
1 - Office, 7133 
1 ~ Mr. Dunphy 
1 - Mr. Berley 
DATEj September 22, 1972 


5 ^ 



Felt 

Baker 

Bates 

Bishop 

Callahan. 
Cleveland 
Conrad _ 
Dalb’cy _ 
Jenkins _ 




Marshall 
Miller, E.S. 
Ponder _ 

Soyars 

'Wallers _ 
Tele. Roont __ 

■Mr. Kinley 

Mr. Armstrong.. 
Ms. Herwig __ 
, Mrs. 'Keenan _ 


Reference is made to my memorandum dated 
August' 14, 1972, advising of a meeting held between Corbin, 
GSA, Rudolph and West and Bureau representatives. 


The Laboratory has received the five locks from 
Corbin for examination and testing in accordance with the 
arrangements made at the above referenced meeting;;^ 


The Corbin locks submitted are of gpodT^uality . 

In accordance ^i’th the request of Laborat^ryypersonnel , these 
locks have ^'mushroom pins.'? Pins of thisuvtype are designed 
to make lock Cylinders more difficult to pi'ek. The V^mushroom 
pins" "create some picking resistance at first; hq,wey^dr, -practice 
and recognition of significant reactions tends to simplify and 
cut down tfie picking time. Accordingly., eveli tfiough the "mush- 
room pins"\did provide some picking resistance, ~it was still 
possible to pick these Ipcks. 

■The* limited access key way of these locks is con- 
sidered a .'good feature"^ * Key blanks for locks to be used in the 
new buildipgj according to the manufacturer, would not be made 
avaiiablellto locksmi^ths and suppliers. This would- limit dupli-- 
cation of keys by local and commercial locksmiths. 




Also submitted with the locks was a case hardened 
security ring. This security ring fits- around the outer cir- / 
cumference of the lock cylinder and is so designed that it f\ 
presents the turning out and pulling of the cylinder with a u i 
wrench.* This ring would be a good security feature; The 
additional cost -for such a ring is-^1j^own at this time. 
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Memorandum to Mr. Conrad 
Re: J. EDGAR HOOVER BUILDING 

DOOR LOCKS . , 


CONCLUSIONS: The Corbin lock offers slightly 

better security than the straight or non^-mushroom type 
pin; however, the security of these cylinders in no way 
compares with that of the Medeco cylinders. Accordingly, 
because of the nature of the FBI’s operations which require 
the highest feasible security available in a key-type lock 
at this time, the Bureau should equip the locks in the FBI 
building with Medeco cylinders, recognizing that this will 
add to the cost and will reduce the capability of master 
keying somewhat below the scale originally proposed. It is 
believed that the cost of making a change to Medeco cylinders 
at a date subsequent to completion of the building would be sub- 
stantially in excess of making the change at the time of initial 
construction and. that there is, therefore^ no reason to equip 
the building with a less secure type of lock at the beginning. 

f 

ACTION: None. For information only. 
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W. W. Bradley 



DATE: 9/29/72 
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Bates, 
■Bis^p*. 



MarshallV 
Milter, 
Ponder , 
Soyars , 
Walters 


Tele. Room 

Mr. Kintey _ 
Mr. Armstrong, 
Ms. Herwig _ 
Mrs. Neenan, 


SUBJECT: J. EDGAR HOOVER BUILDING 

PRESIDENTIAL INAUGURAL 
JANUARY 20, 1973 

Re memo J. P. Duriphy to ,Mr. Caliban 9/8/.727 ^ concerning security 
provisions for handling the movement of iriai^urat cars and personnel in the 
J. Edgar Hoover Buildmg;, v 


pn!9/7/72, Paul^J^ Caggiano, Special Assistant to the Regional 
Administrator 5 GSA Region Three, advised that he is responsible for coordinating 
the GSA effort in supplying space and other provisions for vehicles to be used in the 
1973 Presidential Inaugural Parade and for use of Inaugural Coriimittee members 
and visiting dignitaries )to Washington. Caggiano stated that arrangenients have 
been made to provide parking area bn the third basement of' the J. Edgar Hoover 
Building for the vehicles arid first basement. space for telephone dispatching and 
drivers .lounge. 


Caggiano stated that all the drivers would.be militaryjpersbhhel and he 
would, advise ’.the exact.number .and how they were selected. ^ . 



Caggiano later’ advised that he had determined that there would b( 
approximately :32 5 drivers with 50 -reserve drivers. All of the drivers will be military 
personnel and ^ are presently qualified drivers and all are presently assigned as 
drivers and have normal clearance for drivers. 


Caggiano stated that the drivers will be selected froni each of the services 
inasmuch as it is considered to be a choice assignment. The drivers will be under 
the direct supervision of Lt. Col. Thomas Mansfield, U. S. Army^ while on ^is 


1 - Mr. Callahan 
1 - Mr. Marshall 
1 - Mr . Dunphy' 

1,-. Mr. Conrad 
1 - Mr. Bradley 
1 - Mr. /Breidenfeld 
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Memorandum to Mr. Conrad 
RE: J. EDGAR HOOVER BUILDING 
PRESIDENTIAL INAUGURAL 
JANUARY 20, 1973 


Caggiano stated that the drivers* names will be furnished to 
the FBI as soon as the selections have been made. 

ACTION: 

When background information concerning drivers is made available, 
the Files and Communications Division will be requested to conduct name 
checks of drivers. 
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UNITED STATES GOVERNMENT 
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FROM : J. P. Dunph; 




a 


DATE: 9/26/72 


SUBJECT: J._ EDGAITHOOVER BUILDING 


STATUS' 
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Baker 

Bates 

Bishop 
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Conrad 

Dalbey ^ 

Jenkins 

Marshall __ 
Miller, E.S. 

Ponder 

Soyars ^ 

Walters 


Tele. Room 

Mr. Kinley 

^ Irf^rmstrong_ 
Ms. Herwig . 
Mrs. Neenan 


The most recent up-dating of the computerized construction 
schedule for the new FBI Headquarters Building, effective 9/21/72, states 
Blake Construction Co. , Inc; , has since the last base date of 8/21/72, 
moved the projected completion date of the project up a total of 58 calendar 
days. 


Although Blake’s contractural completion date is 5/26/74 and 
an extension of a still to be determined amount beyond this date will be 
granted as a residt,of strikes, the schedule projection indicates a capability 
of completion prior to his contractural responsibility. 

( Projected completion date of the project, as of 9/21/72, was 
3/29/74. • 

\ 
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UNITED STATES GOVERr^MENT 

Memorandum 


TO : Mr. Callahan 


DATE: 10/3/72 


FROM : J. P. Dunph; 


SUBJECT: J. EDGAR HOOVER BUILDING 
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G<(nahan 
’Cleveland ^ 
Conrad 

Dalbey ____ 
Jenkins ' 
Marshall - 

Miller, E.S 

Ponder ■_ 
S^ars . ■_ ^ 

Walters - 

Tele. Room 

Mr. Kininy 
Mr., Armstrong _ 
Ms. Herwig __ 
Mrs. JJeenan 


advises ; 
office of 


Walter Huber, GSA, constru^on engineers the site 
at 3:50 p. to(|ay a Mr. Kpjj^^Jt^er and Jinj^^Sawson of the 
columnisj^, Jadb^AnUer son came to the site. ^ 


They advised they were checking out a rumor that there was 
no electrical wiring for power outlets in the building. They said they 
heard GSA was going through Senator Gravel (D. - Alaska) requesting 
$20 million to pay for the wiring. 

Huber told them they were in error and that the buildii^. does, 
have power outlets and wiring. He told them a supplemental appr(^riation 
for the building has already been approved which they could dcfcument in 
the Congressional Record. Huber states he informed themja...nunibyr of 
articles concerning the appropriation for the new building have* apj^ar^d 
in local newspapers. 

l-Vf _ ^ 

Messrs. Fisher and Dawson departed the site abouB 4:00 p. m. 


RECOMMENDATION : 


For information. Mr. Bishoj/s Office has been advised. 


1 - Mr. Bishop 
1 - Mr.. Conrad 
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I have triefi to get a little something on the FBI office building in Vfeshingtoa 
and also the new Federal Reserve Building in Hew. York. I did see in th^ newspapers 
sometirae ago that .the FBI building was going to cost a little over one/raillion 
dollars, but outside of>an illustration of part of the construction there was no 
details about the floor space, parking facilities, etc, 

I would appreciate very much if I could get this and believe you vJould also be 
interested in it, ’.'Jhiile I have always been friendly to the FBI whi^ has some 
50 offices throughbut the, country, and why they need a onenmillion^dollar office 
in Washington .is beyond me, ' * 

I uj.eo understand the Federal Reserve Bank will probably build a 60-million dollsc 
addition to their building on Liberty Street in New York and this is to be built 
on a si-jlf acreCk of ground. Also it has some unusual features and the entire build- 
ing to be supported on four steel columns with open space up at some distance. I 
have again tried to get some information as to what this building would look like, 
floor space, etc., and also v/hy it isn’t built in another location, I haven’t been 
to New York City for over ten years, but my remembrance is there was a lot of build- 
ings going to pot in lower New York City and you 'could get a whole lot more than a 
half acre of ground at may be bargain basement prices. 


/ “ 

There is also result of a poll I recently took. You may not personally like how 
some of the replies I got turned out. 


Witfi 

uonn 

1 


kindest regards 



Frier 


} 









QlCmicb ^cnaie 

October 5, 1972 

IK REPLY PLEASE REFER TO 
CflllSTITllEHTpi^^rr-ffohn 

Respectfully referred to; 

Congressional Liaison 

F.B.I. 

Washington, D.C. 

20535 


f 

Because of the desire of this office to.,b^ 
responsive to all inquiries and communications, 
your consideration of the attached is 
requested. Your findings and views, in 
duplicate form, along with return of the 
enclosure, will be appreciated by 
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Honorable Thorny ]E!« Eagleton 
United States Senate 
Washington^ D. C. 20610 


d 


sT 402 ‘ 


I^ar Senator Eagleton: 

Reference is made to your cbmmii^catlon olp 
1972, enclosing a letter from ybiir constituent' Mr.. iJohm Frie r of 
LouiSj> Missouri. Mr. Frier caressed an interest^ln the conr 
EtructipnTdetaili^^^ J. Edgai^oover Building and indicates, he does 
not im^rstahd why? ills • ^ 

Ms bniidii^ is being coimtructed under the supervision of, 
the Gehe^^ ^e:^ces’J\dmiMste^ appropriated to them 

by toe' Congress. Therefore^ you may -wish to inqidre of the General 
Se^ces Administration concerning const^ction detMls. 




to the need for this building j the FBI is now crowded into 
nine scattered locations in tiie Wa^ D. C., ared; This imposes 

operatipnid' festric^^ and handicaps on efficient opCr^ons which can 
oMy PyercPme by Iwing located in one building. The multiple locations 
also neceSsit^e thsd files and other hi^y claSsHied documents must be 
transported on tiie streets of the city, which in addition to creating an 
acute security problem, causes many delays, 

'■’yt ... . , V, 


felt.; 

Bates 
Bishop 
CaltaKah 
Campbell . 
Cleveland . 

ConradC—^ 
Dalbey 
Jenkins ^ 
Marshall __ 

^liller.E;?,.. 
Ponde 
SoyW 
Walt^ 

Tele. Boom 
•Mr. Kinley. 
Ut. Arms^iu 
Ms. HerMbi 
Mrs. N^nan 


i hope, the foregoing will^be of some help to Mr. F’rier in 
understendin^ the urg ent need for this building. 

I ' MAM Plif R ' I ! 


jyiaiLsps 
OCT 1 2 197^ 

... V Fsr 


1- Mr. Bishop 


u * • 



Sijicerely yours, 

Pat. Gray ^ 

^iP^ricls Gray, m 
- Acting DirScljor 
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Letter to Honorable Thomas F. Eagletoh 
NOTE: 

Bufiles contain no identifiable derogatory information on 
-John Frier who wrote Bureau 7/16/70 requesting identity of donors 
to Black Panther Party, He was advised data in files confidential. 
Senior E^leton was the Vice -Presidential candidate on the Democratic 
ticket for a brief time this summer. 
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DOOR LOCKS 





DATE: 9/28/72 


Felt„ 

Baker. 

Bishop 
Callahan. 
Cleveland , 
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Miller, E.S. _ 
Render ___ 
Soyars . _ 

Walters 

'rel_e.,Roora 

Mr. KInley. 

Mr. Armstrong. 

Ms. Ilerwig 

Mrs. Neenan 


Reference is made to the memor^dum (attached) of 
E. Williams to Mr. Conrad dated 9/22/72T in which an evalu^oiuof 
Corbin lockx vlinders. was presented and conclusions reache^ttl^ SRledec o 
lock cylinders a re more secure against picking and therexms no reasoiT 
to equip the new building with a less^secure, type of lock at the beginning. 

Previous memo^^da dealing with inatters relating to door y 

locks were mine of 8/2/7l/setting forth an approved system of. keying<^^ / 
master keying ^d grand master keying the project, and '7/l3/72=fegardii^ / 
selection of particular manufacturers of lock sets and cylinders (copies L 
attached), 

Itds rioted the contractor has presented a Corbiri Lock Co. / 
lockset for approval, and since it meets specifications,. GSA has approved 
its use in the building, reserving approval of the lock cylinder pending 
FBI examination. The lock cylinder is only that portion of the lock into 
wMch the key is inserted and turns to operi the, lock. Corbin Lock Co. 
markets the entire inechanism. Medeco Security Lock Co. markets only 
the lock cylinder which is interchangeable with tiie lock mechanisiri of 
Corbin Lock Co. and other -manufacturers of complete locks. 


It is recognized that the Medeco lock cylinder provides a much 
higher degree of security agairist picking than does any ofeer cylinder 
currently available, including the Corbin cylinder proposed by the contractor 
for use in the project. 



Enclosur.e 5 >"' 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
DOOR LOCKS 


The Corbin cylinder, however j enjoys some advantages over 
the Medeco .cylinder as follows: 

1 . The Corbin cylinders may be "construction mastered, ” 
whereas, the Medeco cylinder cannot. If Corbin cylinders 
are accepted, the complete lock, master keyed as directed, 
may be instiled initially with a capability of being used by 
the contractor to secure the. site and areas within the site 

as needed.using a construction master key. Upon occupancy, 
the cylinder can be quickly and easily modified so that the 
construction master "will no longer operate the lock, and FBI 
d^up'ancy can begin mth keys supplied by the manufacturer 
and which have not been in the possession of the contractors 
or GSA. 

If the Corbin cylinders are rejected in favor of the 
Medeco cylinders, the contractor would have to provide his 
own cylinders during the construction phase with subsequent 
exchange of cylinders requiring partial disassembly of the 
locks, all of which would be-additional expense. It would also 
be possible to allow initial use of the Medeco cylinders, but 
this would require contractor access to the permanent keys 
and result in undesirable exposure of the keys for a prolonged 
period of time outside of Bureau control. 

2. The Corbin lock cylinders can be grand mastered to 
a building system, whereas, the Medeco lock cylinders have 
limited mastering capability. Without some sort of mastering 
system, the building would be unworkable from a maintenance 
and safety standpoint. In an emergency situation, for example, 
guards and firemen may require quick and easy access to all 
areas of the building, and without an effective mastering 
system, this access would be limited. Further, char force 
personnel require access and this access is facUitated by a 
mastering system. It is noted that char force personnel of 
necessity must be provided with keys of whatever manufacturer 
and the Bureau will have to continue its present policy of 

' securing sensitive materials in locked cabinets or safes even 
within locked office areas. 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
DOOR LOCKS 





Grand mastering of large buildings is standard 
practice with government and private buildings. The 
Justice Building, National Bureau of 

Standards, and FBI Academy all, have grand mastered 
keying systems. 


I 



A grand mastering system for the new FBI Building 
was developed yath the concurrence of the Laboratory and' 
all other then-existing headquarters Divisions as set forth 
in my memorandum of 8/2/7^! Selectedvareas (i.e., 
secure telephone closets) were expressly excluded from the 
mastering, system. As previously indicated, 'Medeco cylinders 
are interchangeable with, the Corbin lock sets, and substitution 
is possible in any door upon occupancy or^at a later date as 
dictated.by need. Corbin and Medeco cylinders are- not 
sufficiently compatible to permit one master key to operate 
both types of locks. Selected areas of the building ("crypt- 
an^ysis and storage vaults) will be provided with dial itype 
combination locks. 


3. As set forth in memorandum of 7/13/72, GSA is of 
the opinion it lacks authority to commit construction funds 
for the purpose of providing unpickable lock cylinders in this • 
project, since the original scope did not include this feature. 
The Corbin cylinders are p^t of the existing, contract and no 
cost consideration is involved in their use. Any expense 
involved in the proposed substitution of Medeco cylinders for 
the Corbin would have, to be borne by the FBI and would have 
to be committed out of the current .fiscal year appropriations. •' 
The estimate for substituting the Medeco lock cylinders for 
the Corbin lock cylinders included in the present contract is 
$61,050 (3000 cylinders>at $18.50 each, plus 10% overhead 
and profit allpwi^ces provided by contract)'. The number of 
additional cylinders, required for use in a future, contract for 
interior. 4 , partitioning^: and doors has npt been, determined 
due to incomplete -status of layouts -and is mot likely to duplicate 
the 3000 lock cylinders presently under consideration, but may 
be more than 1000. This will represent an additional expense 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
DOOR LOCKS 


and since it is anticipated a partitioning contract will be 
awarded before July 1973, this expense will also fall 
during fiscal year 1973. Thus, if the Corbin cylinders 
are rejected iu favor of* the Medeco cylinders, the Bureau 
is. faced' with ah immediate expenditure of over $61,050 
out of the current fiscal year appropriation which contained 
no budgeted amount for -this purpose. 

RECOMMENDATIONS; 

I 

(1) It is recommended that GSA be advised that the FBI 
will accept for use in the J. Edgar Hoover Building the Corbin Lock Co. 
lock cylinders, including the offered limited-use keyway and mushroom 
shaped pins to reduce picking vulnerability and that these cylinders be 
master keyed and grand master keyed in a system as previously approved. 


(2) That upon planning for moving or upon actual occupancy, 
areas of a high degree of sensitivity be defined on a selective basis and 
substitution of the Medeco lock .cylinders be made by the FBI. 


(3) That the Administrative Division explore with GSA the 
possibility of including from GSA construction funds, the case hardened 
security ring as suggested by the Laboratory in the referenced memorandum. 






5, 


ry '' ■ ^ - - - - ‘ 

O - © 


LABORATORY ADDENDUM: 

The Laboratory believes that the Bureau should have the 
security afforded by the Medecb lock ^d the hardened ring at the 
time of moving into the new building in all areas requiring other 
than low- security docks, We defer to the Administrative Division 
as to whether this substitution of cylinder and ring is done in the 
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October 3, 1972 
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Baker..^ 

pfttAft ^ 

Bishop ^ 
CaMahan . 
Cleveland 
Conrad ^ 
Dalbey 
Jenkins. 
Marshall 
Miller, E.S> 
Pond^cj, 
Soyarsi«^ 
Walter/^ 
Tele. Room 
Mr'. Kinley r— - 
Mr. Armstrong. 
Ms. Herwig 
Mrs.J^feenan ^ 


JMrv James E. Sorg 
Acting. Deputy Director 
Design and Construction Division 
General Services Administration 
Washington, D. Ci 20405 ^ , 

d) 

RE: J. EDGAR HOOVER BUILDING 
PROJECT NO. 49920 

Dear Mr. Sorg: 

The origin^ desi^ for this building included one emergency 
generator providing 1000 KVA. Research and discussion with represent- 
atives of General Services Administration concluded that an additional 
1000 KVA generator would be necessary for our computer (ADP) operations 
and the. costs of this, and ^ uninterruptible power system (UPS), v/ould be 
paid by the Federal Bureau Of hiyestigation. The bestinformation available 
at this time is; the^purphase and installation of the additional emergency 
generator will cost about $250, 000 and 'the UPS will cost about $750, 000. 



In planning and evaluating our mail handling needs, the FBI 
has determined that the use of Tdlelift most effectively meets our requirer 
ments for a secure and efficient confidential document handling system. 

We have previously advised GSA the FBI will fund the design and Installation 
of this system. 

ST'Hp REC-24 -'I I 

The FBI has in its appropriations request for Fiscal Year i9 74 
funds for the additional generator, UPS and Telelift. A purchase order in 
an amount commensurate with the cost for these items will be furnished to 
your office as of July 1, 1973. , ’ 

1 - Mr. Green 

1 - Mr, Jackson . 
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Mr. James E. Sbrg 


To provide the above when we occupy the building, 
necessary design work should be done how, as well as any 
modification necessary to the current design of the Imilding* 

In furtherance of this concept, upon die receipt from QSA of an 
SF-1081 in the amount of $50, 000, this Bureau will effect the 
necessaiy transfer of fun^. “ 


Sincerely yours. 



N. P. Callahan 
Assistant Director 


NOTE 




¥ 


Based, on memorandum J.; P.: Dunphy to Mr. Callahan 
^10/2/72, captioned 'VT. Edgar Hoover Building; Budget 
Matter, - 


I 

TO : 
FROM : 
SUBJECT: 


'fCfflONAV NO.' 10 
may lt«2 COITION 
OSA CfN. MO. NO. 27 


UNITED STATES 


CfesTERNMENT 


Memorandum 




Mr. Callalian 


J. P. Dunph3^^^ 

o' 

J. EDGAR HOOVER BUILDING 
BUDGET MATTER 



DATE: 10/2/72 


Felt 

Baker ____ 
Bates _____ 
'Bishop ___ 

Callahan 

Cleveland 
Conrad _ 

Dalbey _ 
Jenkins . 
Marshall 
Miller, E.S. 
Ponder , 

Soyars 

Walters - 

Tele. Room 

Mr. Kinley __ 
Mr. Armstrong 
Ms'. Herwig , 
Mrs. Neenari 


In the past we have advised the General Services 
Administration (GSA) the FBI would fund certain aspects of the new 
building for items either not included in the original design or those 
which GSA does not normally provide. They are: ^ 


(1) Emergency Generator - 1000 kilowatts (KVA). The building, 
is now designed with one emergency generator proyidihg 1000 
KVA for such things as exit lighting, limited elevator use, 
sump pumps, etc. After much research and discussion with 
GSA, it was decided several years ago an addition^ 1000 I^A 
generator would be necessary for our computer (ADP) operations 
and we informed GSA we would pay for the generator and ah - 
uninterruptible power systenh (UPS) associated'* with the .generator. 
The best information available at this time is the purchase and 
installation of the additional emergency generator will cost about 
$250, 000 arid the UPS system about $750, 000. 


(2) Telelift system. This is a mail handling system comp^atively 
new on the market and for which $750, 000 is in the Bureau's 
budget request for Fiscal Year 1974. We have previously advised 
GSA the Bureau wiU. fund the design and installation of .the Ifelelift 
system. Best estimates at this time are that the entire systerii as 
presently contemplated will cost in the neighborhood of $1 1/2 to 
$2 million. 


Work should be started now by GSA and the architects on both 
of the above items in order that the emergency generator and UPS will be 
available when we occupy the building and’ at least a portion of the Iblelift 
system. The necessary design work should be .done now as jvell as any 
modification necessary to the building REC-24 6^ ^ //P. / 


Enclosure 

.1 - Mr. Green (Enc.) 

1 - Mr Jackson (Enc.) 

1 - Mr. Row (EncJ /.<i / 
JPDiko pjt// 
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Memorandum to Mr. Callahan 
Re: J. EDGAR HOOVER BUILDING 
BUDGET MATTER 


GSA, of course, is in a position where they need something 
beyond a general statement from us that we will pay for these things. It 
is proposed that we send them a ’letter of intent" advising the FBI intends 
to finance the design and installation of a TeleUft system and that a portion 
of this cost, $750, 000, has been set aside in the 1974 Fiscal Year for that 
purpose. Wi^ respect to the emergency generator and the UPS system, 
they should be advised also in the "letter of intent" that we intend to finance 
both of these items and in Fiscal Year 1974 will have available $1 million 
for this purpose. 

Our Fiscal Year 1974 budget request contains $750, 000 for 
TeleUft. No amount was requested for the generator and UPS, but $12 million 
is designated for computer equipment for the new building. The generator 
and UPS will have to come out of this amount. 

In order to permit GSA to begin necessary design work, it is 
proposed that they be furnished $50, 000 for this purpose*. 

RECOMMENDATIONS : 

(1) That GSA be advised by attached letter: 

a. The FBI will have available in Fiscal Year 1974 
$1, 000, 000 for a 1000 KVA emergency generator 
and an uninterruptible power system;, as well as 
f\Tn'(firh"g;vfor the Telelift system. 

b. That $50, 000 will be transferred to them upon 
receipt of appropriate SF-1081. 
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PCI 12 1S72 


1. c-iorat-e Catherine Bedell 
-■.Irlrman 

c..lci Lh.tes Tariff Commission 
Injton, D. C. 20433 






Mrs. Bedell: 


FwOfercnce io made to your, letter dated L'o-tsmber 28, 1972, 
Icii you inquired about coasiuersiion of future avcilaeility of certain 
les in the J. Ldgar Eoover Building for use by employees of your 

r 




C 


Please be assured tliat we have given careful consideration 
3 requests oxitlined in ycua* letter. Eaving experienced overcrov/ded 
i, for many years, we can readily a-iirociate jour concern. It 

. ro uniixely, however, that v/e can offer ijiy assistance in the areas 
.. . ^ ;^tv;;d. The design of the structure \vas developed to satisfy the 

requirements of our agency and no over-dasig'n of facilities v.'as 
I ..rmitted for the purpose of providing services to other agencies or the 
rcuoral public. 



Witli respect to your parldng request, it does not appear that 
>,'..ro will be any parking spaces tiiat might be made available to your 
: , -cy. The automotive fleet of our V/ashington Field Office will be 

— . ^elin the new bxiilding, as w'ell as vehicles maintained by our head- 

v, .'u.‘tors. Necessary design changes have already eliminated some 
available employee parking spaces. Other changes v/hich could likely 

— occur because of interim rearrangement of space requirements would 

— fu- tiler reduce available space. Thus, it appears certain that our own 

— automotivo'aiid-'qmplQyoe parking needs will readily require all available 

' parking.;yy ^ . 
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HClOM 
hiKhop ^ 

CaW.ifmn 
CAnpboll 
Cleveland 
Conrad 

Ordlvy 

JnJiViinN ■ ■ 

Mar^hali — 

VMi- T E.S. _ 

Tondt f — _T 

So>ars _■ 

*T.tteJr'M:ka(4) 

Ml. Kinlcy , 

Mr. Arta»(ronK_ * \ L/ 

.M». IJrrwij: ij 

Mr*. Noonan 
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1 - Mr. Bishop 


_ ■ ig^’ETYPE UNIT CID 




p;riginal gii.Ep- IN 


I ! 








Wlili ^Gcnect to t!i3i f!A?r,il!iiMiii' 


3 


a C3:i 


. ., «V. 

r'^i^ «.i.A 


•j, of dMi?s facilities, • current ■■ ■ 
l'.;-:.:3^.i;'3 cl timo‘b£:OCCupanCy. '' 
■folo^ia on tLo e^gMh floor of the' 

fa cilities to 


j.,c vi-.i-i L3 c"io mciin s-c'Oii cnCi cc3 

Tba iji/cas: pracs of numliars. siiGriild ta:^ 
fwiilo.-iL will prc-ba-%-rc ct arZiorsnpe to 

'. : ;Cci.:;'Cjlo3 lo Ld.^cviately cocoinmcdS-to msr psrson.neL'-'' Security 
■::}:do;xtion3 \yfli aiao p;r3cluda open- aundssiou ofdiio.gGneral'.publlc v 
For tSiGce raaiGris, -wo win be uEaiils to offer your 
e:icy LiGiChoon facilities cr tlie private .dimiig room requested.,, 

. f^iG new g 7 mnasittrn and the pistol r£aige are primarily ■ 
;o,;ad.ed for training purposes ^id for this reason are not available for 

'! '* T- ■ '^..sn • 


I thanlt you for your Idnd wishes and sincerely hope that you 

■wili.find a solution for your needs, ''i-y- 

Sincerely yours, I . 

Pat Gray’ ■' 

L. Patrick Gray, HI 
Acting Director 

NOTE; To treat such requests in any other manner but the tactful positive 
declination intended above would result in a flood of similar requests from 
other sources which could only result in additional unnecessary and unwanted 
security problems. Too, while we can appreciate Mrs. Bedell’s aggressive 
concern for her employees, the solution to her problems as in the case of at 
least parking privileges and luncheon facilities should in no manner be at the 
possible morale-affecting expense of oim employees by restricting their 
availability. Bedell appears identical to Catherine Dean May, former 
Republican U. So Representative from Washington from 1958 until her defeat 
for] re-election on 11/3/70. She married Mr. Donald W. Bedell on 11/14/70. 
Bufile 161-7666 Contains the favorable results of a background investigation 
conducted concerning her at the 12/8/70 request of the White House for a 
Presidential appointment, position not stated, but probably present one. 
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UNITED STATeQJPVERNMENT 

y Memorandum 




The FBI commercial telephone number 393-7100 currently 
operates through a downtown Washington telephone company central 
office. Over 9,000 individual telephone numbers including the FBI 
operate off the 393 exchange. This central office also handles a 
number of other exchanges serving the downtown Washington area. 


The telephone system approved for the J. Edgar Hoover Build- 
ing effectively makes the FBI its own telephone central office serving 
only the FBI building, consequently, no one else can operate off the 
same exchange. We currently have telephone exchange 324 (FBI) 
assigned exclusively to the FBI. -When we occupy the new building it 
will be necessary for our commercial telephone number to be in the 
324 exchange rather than the 393 exchange. 

, J ^ This procedure from a communications standpoint will be 

^ technically advantageous . Currently all call^j. f or the FBI have to 
nJ be handled by the switching equipment loc^^^J^n the downtown, central 
^ office. Under the new procedure we will |iWe telephone trunk access 
V to several central offices and calls from areas serviced by these 
central offices will automatically be switched directly to the FBI 
building. This additional trunking capacity to a number of central 
offices increases the probability of uninterrupted telephone service 
even if one of the other central offices were to break down ter- 
minating service through that individual central office. 

BEC4S 

We, of course, are continuing to retain sey^ral. unlxste 
telephone numbers which will operate off a different exchange 
through the downtown central office. The telephone company will 
place the telephone number 393-7100 on intercept for-onO year after 
the change date and all individuals calling that number wiil be 
given the new FBI number. 



ACTION: 


r\ 

V 


For information. 

1 - Mr. '.Conrad (sent direct) 
1^;^* iJlr .Sp,y^(seht direct) 

1 - Mr. Walters (sent direct) 
BPF:geb 
(5) ' ■ 
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UNITED STATES GOVERNMENT 

Memorandum 


a 


i 


TO 


FROM 



Mr. Callahan 


DATE:. 


11/1/72 




^ P. Dunphy(^, % 



hop .. ^ 

"llahan^f/^,.. 
Clev^Mid __ 

albey ___ 
Gebhardt ___ 
Jenkins . 

Marshall - 

Miller, E.S 

Purvis 

Soyars 

Walters . 

Tele. Rooa 
Mr./Infey>. 

SSte!; 

/eenan ^ 



SUBJECT; j. EDGAR^OOVER F. B.P. BUILDING 


The name of our new headquarters b\iilding has been 
changed to the J. Edgar Hoover F.B.I. Building by Public Law 92’ 
signed by the President on 10/21/72. 

The building was preyiously designated the J'. Edgar Hoover 
Building by presidential direction on ,5/4/72. l^biic Law;92-526 while 
primarily concerned with authorizing the Dwight D. Eisenhower Civic 
Center in Washington, D. C. , also named some federal buiMngs around 
the country including ours. 

Concerning the progress of construction on the new building 
previous memoranda have indicated the contractor anticipated "topping out" 
the front half of the building along Pennsylvania Avenue by Christmas of 
this year. His current rate of progress indicates he may be able to g y 

accomplish this about one month earlier or aiound Thanksgiving. 

For information. 





1 - Mr. Bishop 
1 - Mr. D. J. Brennan 
1 - Mr. D. J. Green 
1 - Mr. David W. Bowers 
1 - Mr. W. C. Jackson 
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UNITED STATES GCQrNMENT 

Memorarmum - . 


TO 


Mr. Callahan 


FROM : J, p, IXmph;^K 

3 


DATE: 


SUBJECT: ,J. EDGAR HOOVER F. B. I. BUILDING 
PARKING FACILITIES 


O. 

Q 


11/14/72 


"vir 



Dalbey 

Gebhardt _ 
Jenkins ■ 

Marshatt . 

Miller, E.S. 

Purvis 

Soyars 

Walters , 

Tele. Room 

Mr. Kinley • 

Mr. Armstrong. 

Ms. Herwig 

Mrs. Ncenan , 


As indicated in previous memoranda, portions of the new 
FBI headquarters buildirig mil be used in connection with the parking, 
repairing^ and dispatching of automobiles to be used by the Presidential 
Inaugural Committee.' The purpose of this memorandum is- to seek 
approval of a letter to be sent to the Acting Administrator of the General 
Services Administration (GSA) requesting that sintable parking and repair 
facility space be made available in the new building by 7/1/73 for the 
Washington Field Office (WFO) fleet and other official vehicles, and there- 
after for employee parki^ as areas become siiitable. 


The fleet of WFO automobiles, currently numbering 104, is 
parked and rep^red in the Capitol Parking Garage, 1320 New York Avenue, 
N.W., under a contract wMch will expire 7/1/73. This contract calls for, 
a monthly rental of $500. 00 for rep^r-space^plus $40.00 per month per car 
for parking. Based upon a typical monthly rental of $4660. 00 for October 
1972, possible annual savings of at least>$55, 920.00 is involved if no costs 
are chargeable to the Bureau to use tte space in the new hiiilding. The 
number of . vehicles in the WFO fleet is expected to increase to 125 in July-N ^ 

The owners* of the Capitol Parking Garage have* advised WFO 
that plans, haye been formulated to, change the buiMng from a parking gar^e 
to other utilization. Although a, firm date for this change, has not been 
established^ the -possibility' exists the .Capitol Paridng Garage will not be 
available for parking and repair of the WFO fteat^durjm^e nex^scal ye 
Repair of vehicles used by FBI headquarters p^rJor^^i»^aAg^^ 
by the WFO repair facility. These vehicle's currently numb^c?^, and«^ 

parked in the Justice Building. .OTm.. ww .. j 

NOV- 15 1972 i 

The Presidential’ Inaugural Committee has 'mad^»aE3 ^ge^ 
to park, dispatch, aiid, repair vehicles at the nejy.-constructicn site, and ’ 
this activity will terminate 1/21/73. GSA is cur ren^f/^r sparing space to 
accommodate this activity and will abandon temporary repair facility areas 
when ID longer required. These parking and repair facilities wouW suit 
FBI needs. 


Enclosure 
1 - Mr. Conrad 
1 - M:^ Walsh 
JPD±^7) 


1 - Mr . Gregory 
1 - Mr. Green 
1 - Mr. Hereford 
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Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

PARKING FACILniES 

At the initial, suggestion of SA John Patrick Byrne, WFO, 
the situation has been^explored with Walter E. Huber, GSA Construction 
Ei^neer, who states it may be feasible to accommodate the WFO 
fleet and other official FBI vehicles as of 7/1/73 in the new building. 
Permanent repair facilities will not be completed by that time. It is 
not planned to have -the structure heated and air conditioned prior to 
July 1974,. and some painting and other final contractual activitymay 
require shifting of parking area:s, but he would foresee no problems 
which could not-be adequately resolved. Permission would have to be 
obtained from GSA Central Office and arrai^ements finalized with the 
general contractor, who has exclusive legal. possession of the site during 
the construction' phase. 

The accelerated occupancy of. a portion of' the site pripr to 
the date on which the general contractor is obligated to complete the project 
may result in additional expenses on Ms, part. Presumably he would expect 
to be compensated for tMs and we shouM anticipate paying for it. 

Overall security of the site -during the constructionsphase is 
being provided. by the Laboratory Division. Special measures to protect 
the WFO cars from unauthorized tampering would. continue to -be the 
responsibility of WFO. 

FBI occupancy of the buil^g is currently scheduled to commence 
July 1974., If allocation.of parking for FBI.employees couid be accomplished 
before toat time, our pressing needs for this type of parking would be reduced 
as would those of neighboring agencies, to, which our j)resent parking facilities 
would.probably be reallocated. Accordingly, a request regarding employee 
parking allocation as it becomes available is also timely. 

RECOMMENDATICN : 

That the attached letter to Acting Administrator- Sampson, GSA, 
go forward requesting GSA to provide parking and repair facilities in the 
new building for WFO and FBIHQ fleet vehicles by 7/1/73 and thereafter for 
employee .parking as space for this'use becomes available. 
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November 14, 1972 



relt. 


ftker . 


liahnp 
laUaban 
levelaAd 
)onrad - - - 

'ebhardt — 
'epkina ...... 

^tarshall 

rmet^E.s,. 


arvfs • 
oyara « 

alters. 


Mr. Arthur F. Sampson 
Acting Administrator 
General Services Administration 
19th and.F Streets, N.W., 
Washington, D. C. 20406 


Be: 


J. EDGAR HOOVER. F.B.I. BUILDING 
PROJECT NO. 49920 


Dear Mr ^ Sampson: 


1 


As l am stme you are awareJ progress on the J. Edgar 
Hoover F.Bil. Building is approaching me stage where certain 
portions of the structure will be available for limited use,. I have 


particularly in mind utiUzation of baseirjent levels for vehicle parkii^ 



as exemplified by the availability of' the 
arking of vehicles to be used by the lnai 


third basement level for 
jigural Committee. 


a 

o '4i 


Mngton Field Office is 


The official fleet of our Was; 

'currently parked ^d rejpaired in, a comijiercial facility in downtown 
{Washington under a contract which will expire July 1^ 1973. The 
availability of -this facility beyond that date is in question, since the 
pwhers have notified us of pl^s to convert to different utilization. 

The Washington Field QHice is locateddn the pldBo^ Office Building, 
in close proximity to the J. Edgar Hoover F.B.I. Buiidtog, and it has 
been a long-stanchng intentioh to park aifd repair the WashingtofiPFieldi^ 
Office fleet and other official vehicles in the hew building. ' I / \ 

j V 

in ^ew of the uncertain situation regarding comm erciai^^ j 
space anatheipbtantM'say&gs to t^ government, it is hereby requesEea 
iha.t arrangements be made ip provide parking and repair facilities for 
offici^OP]^ vpMdlePji^jhe new buildingjas of July 1, 1973, if this can 
be accpinplished without endangering prPject progress or increasii^ 
project cost. Some official vehicles used by personnel assigned to FBI 
hea^i^ters and which are currently parked in the Justice Building are 
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Mr. Arthur F. Sampson 

I 

included in this request. Abnormal sec^ty measures which are 
required ^e tb the sensitive nature of assignments in which some of 
&ese vehicles are involved would be afforded by the FBI., 

I 

The Washington Field Office; fleet will number 125 vehicles, 
and vehicles assigned to headquarters use will nuniber 35;for a total of 
160 vehicles involved; All are government ovmed and.used for official 
purposes only. Pending completion oi the permanent repair facility, 
two additionEd bays for use as a temporary repair facility would be 
required; j 

Further, as. progress of the jproject allows additional 
assignment of parkii^ areas, it is requested we be advised in order that 
these areas be allocated to FBI employees. This will serve to alleviate 
our pressing need for additional parking, will free our existing parking 
allocations for reassignment to other agencies and in sp doin^ alleviate 
tiieir pressing needs, and wiU; avoid security -considerations which . might 
be present if|^other than FBI.emplpyeen provided access to parking 
areas near our official, fleet of vehicles.* 

-- Bepresentatives of the FBI ire available to assist in the 

^resolution of details with representatives 'pi your A^inistratioh and if 
necessary ~^th the general contractor. ' 

Sincerely ^ypurs, 

Ii, Patrick Gray 

L. Patrick .Gray, ni 
Acting Director ... 
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IMPERIAL EMBASSY OF IRAN 
WASHINGTON, D.C. 


November 1, 1972. 


Dear Mr. Shepherd, 

.1 have r^ecently received a letter from Mrs. Mehri 
Danielpour , informing me of her interest in being per- ~ 
mitted to sculpture" a monumental size bust of the late 
J. Edgar Hoover for the hew FBI building in Washington. 
Mrs.' Danielpour also informed me that she had some months 
ago received favorable response from your office and from 
Mr.‘ L. Patrick Gray III, DiTector- ot the FBI, regarding 
this project. ‘ 



A sculptor of consiierable talent, Mrs.. Danielpour 
has executed several works in;,bfdnze.‘^br- .theid*-impeTialT 
Majesties, Shahanshah Aryam^hr^.and Empress/. Farah Pahlavi 
Shahbanou of Jxanu In "recoghition of her talent, a number 
of Mrs . Darii^pour-^s- work^ were -;,exhib,ited at "theyEmb.assj^, 
of Iran las tj year, ^\spohsoJ;ed^byiHisJ Excellency .,f / 

Aslan Afshaf' and;Mrs:V A'fshar ;^> ' l • . ' 

I would like tor take thisAbpppff unity ~to/offer our 
recommendation and regar^S fbr^Mfs. 'Danielpour 's artistry, 
in the event that her .proposed undertaking may meet with 
the approval of the appropriate 'authorities . 


With best regards. 


Sincerely, 



Dr. Hassan Izadi 
Counselor. 


Mr. Geoffrey C. Shepherd, 

Staff Assistance, to the President, 
The White House , 

Washington, D.C-. 




UJE WHITE HOUSE OF.Fl^ 


Mr. Felt _ 
Mr, Baker 


referral 




Pat Gray- 
Acting Director 

Federal .Bureau of Investigation 


-J^ovember, 3, 1 


ACTION REQUESTED 


Draft reply for: 

L. President's signature. 

Undersigned's signature. 


NOTE 


Kr.. Tvis 
Mr ^^ovorrs 


Tl*. -wdllers — 






Mr. Armstrong 


. Ms. H^rwig — 


I^s. ^Koddou , 



• 


Memorandum for use os enclosure to 
reply. 


Direct rejply. 

Furnish information copy.. 


Prompt action is essential 

;If more than 72 hours* de^y is encountered,, 
please telephone the undersigned immediately, 
Code l4S0; 


Suitable acknowledgment or other 
appropriote handling. 


Fum^h copy of reply, if any. 

For your information. 

For comment. 


Basic correspondence should: be returned' when 
draft reply, memorandum, or comment is re* 
quested. 


Description: 


y LftttCTi .Talagrami Other; 

r. ■ >■ ‘tjj, 

To: Geoffrey Shepard ' 

^Froih: * Dr. Hassan I^di, Cotinselor, Irnperial Einbassy of Iran, Washington, D. G. 
^ Dc^e: November 1, 1972 ^ ^ j t 

Subject: Recommending Mrs. Mehri Danielpour for her interest iii being 

permitted to sculpturie a bust of J. Edgar^poy^j\ V t> ; > OrA 


'tJJ. '*'■ 

. •V". ' 



<** By direction of the- President: 

■' r' r- Novie 


f. 


is- 

-\r/^ 


Geoffrey^. Shepard 
Staff Assistant tp the President 


(Department or Agency copy) 


IS 






E WHIT^ HOUSE OFF^J2 
REFERRAL 


Pat Gray . Date: Novembers, 1972 

Acting Director - s’* 

-■ Federal Bureau of In ve stigation ^ 


action rj^quested 

Draft, reply for: 


, President's, signature. 

Undersized's signature. 


* 

. s NOTE 

Memorandum for use os enclosure to 
* reply. - 

♦ 

Prompt action is essential, 

Direct; reply. 

; Fiimiab infohnotion copy. 

If more, than 72 hours’ delay is, encountered^ 
-please telephone the undersized immediately,. 
C«de 1450. 

X . Suitable acknowledgment or other 

ap^propddte handling. ^ > i 

Furnish copy, of reply, if 'any. 

• . * . . 

Basic cpnespondence should be returned' when 

Zaft reply, memorohduin,. or comment is re* 

Xl. For Zur informotioh. 

■ Zeeted; - _ 

-For cdmmonf. 

?- 

REMARKSV ' ' - - ' ' 


» f 

* 

• 4«V -« , .. 


Description: 


y Letter: Telegram! Other; 

Xo: Gepffrey Shepajd 

From: Dr. Hassan Izadi, Cbimselori Imperial Embassy of Iran, Washington, D. C. 
Dote: Noyeipaber 1, 1*97,2 

Subject: Recommending Mrs. Mehri Danielpour for her inter est in being 
permitted.to s'culpture a bust of J. EdgaT Hoovdr 


By direction of the. Kresidenf:, 



Geoffr^tii^C. Shepard 
Staff Assistant to the’ President 


~^;|[Copy to remain with correspondence) 



sm 



NOV 1;4 1972 




Dr, Haagan Izadi : * - 

^oimselpr. ... ■ 

ImperM Embassy of Iran f - - 

Mob ■ i : , 

I^ar Dr. Izadi: ^ 

. t 0^ 

Ihnve received.ybiu* letter of November Ij 1972, 
adtessed to Mr. Geoffrey C. Shepard at the l^te House. You 
ad^se of the hiterest of Mrs, Mehri DahlelpOur.'in preparing a ' 
bust of tile late J.. E<fear Hoover for the' hew FBI Building in 
^ashln^on. * 1 ’ 

* Your ihterestin this regard is most ^predated; 
however, ^e building is being cohstructed m the Erection of 
tiip .General Serdces Administration wMch S^U In fine 

arts for the building. In view ofithls, yoh may wish to direct your 
comments to Mr* KArel Yasko, Director, (^ice pf Fine Arts and. 
Historical Preservation, General Services Administration, i9th and 
F Streets, N.W., Washington, D. C.' 20405. . ' 


trgs 


.^Baker r — 

Bishop s 

..Callahan .. 

i - Mr.^' Bishop 

'■ Gebhardtl-——- 

trtlta:, JPDto(4) 

Miller, E.S._ . J 

Purvis 

Soyars . , — (J y' 

ST.SS1 ip/aVwa* yp • 

Mr. Annstrong* 

Ms llerwig ' ■^^**^*^ ^ 

QSr teletype unit a 


Sincerely yours, 

Pat Gray 

L. Patripk Grray, HI 
Acting iWrector 



SEE NdTE PAGE 2. 

\ r t 


4’P'* 



NOTE: 




Mr. Robert Bouchlas, Robert Bouchlas -and Associates, 
West Palm Beach, Florida, on 5/9/72 sent a letter to Miss Rose Mary 
Woods, personal secretary to the President, advising he and a close 
friend, Mrs. Mehri Danielpour (referred to in current correspondence) 
had collaborated on the idea of a sculpture of Mr. Hoover for the new 
building. The correspondence was referred to the Bureau by the '^ite 
House and Bouchlas was advised GSA has 

respon^iit^^of constructing the building and providing fine arts.. His 
lei^i^as referred to Mr. Yasko.at GSA. No further reference in 
Jufiles to Mrs. Danielpour and no information oh Dr; Hassan Izadi. 
Current referral from White House does not request copy of reply. 
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UNITED STATES GOVERNMENT 

Memorandum 


T^o : Mr • CsiliRhRn date: 


FROM : J, P. Dunph 

.0 .. . . ■ 

SUBJECT: J. EDGAR HOOVER P.R.T. BUILDING 

PRESIDENTIAL INAUGURAL 
JANUARY 20, 1973 



0 


11/14/72, 






•Gebhardt _ 
Jenkins __ 

Marshall 

Miller. E.S. 

Purvis 

Soyars 

Walters 



Tele. Room_ 

Mr. Kinley 

Mr. Armstrong 

Ms. Ilerwig 

Mrs. Neenan _ 


Previous memoranda have advised the J. Edgar Hoover 
F.B.I. Building site would be utilized tor the parking of vehicles related to 
the Presidential inau^ral, j£uiuary 20, 1973. 


Waiter E. Huber, Construction Engineer, General. Services 
Administration (GSA) has advised'^e on-site arrival of the initial group of 
sixteen vehicles is anticipated for 11/15/72. In ^d out* movement of these 
vehicles in connection with Inaugural Committee activities can be expected 
upon the arrival. of the vehicles. 


For information. 


1 - Mr. Bishop 
1 - Mr. Conrad 
1 - Mr. Walsh 







nri rr x\ afcwerui y i rm 

12 NOV 16 ,1972 



f4l\lOV£3i972 


TO 


FROM : 


SUBJECT: 



O^nONAl fO»M NO. 10 
MAY It62 tDITION 
OSA C«N* «0. NO, 27 


S h-hI ! 


no«i06 


UNITED STATES 

Memorandum 


Mr. Callahan 


J. P. Dunphy 



THE J , kdCtAp.-h oovt^ SuiL'om^. 
FBI BUILDING 


DATE; 




Purvis _ 

Soyars ___, 

Walters 

Tele. Room __ 
Mr. Kinley __ 
Mr. Armstrong. 
Ms. Herwig 
Mrs. Neenan 


Shortly after 8:30 this morning a fire started in a trash 
chute at the construction site and the fire department responded. It 
was quickly extinguished with the damage limited to the chute itself. 

The photographer foi/ local station WTOP, , Sidney 
arrived at the site about 9:55 a. m. requesting permission tomKe^"^^ 
photographs of the trash chute. Permission was granted by GSA and 
the contractor. 


RECOMMENDATION 


For information. 


1 - Mr. Felt 
1 - Mr. Bishop 
1 - Mr. Walsh 

JPD/lrlM 

(5)^ 
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February Ip, 1973 


1 - Mr. Marshall 


Mr. James E^^rg 
Acting Deputy .birector .-,PM = 
design and'ConstrucU6i£ Division 
TSeneral^Servlcea Administration 
Washington, D. C. 20405 


Re: J. 




1 - Mr. Purvii^ 

1 

1 - Mr. Green 


1 Mr. Awe 

N> 

1 ~Mr. Jackson 

\ 

t 



) 

,TER F.B.I./3UILDING 



PROJECT NO. 49920 


Dear Mr. Sorg: 


Previous correspondence has advised you this Bureau 
will fund a Telellft system In the new building to meet our needs for 
;* f efficient, confidential document handling system. In this 

^ our budget request for fiscal year 1974 contains an amount of 

1 000.00 for this purpose. When these funds are obtained, they will 

to the General Services Administration. 




* 


f. '-Vi ■ 


■fr> 


^ V . , It Is recognized that the above amount Is not sufficient to 

pay the cost of the enUre system and, accordingly It Is our intention to 

A 1 M i_ 1 « — 4 /\r*p A— » 1 At-. a i aH . 


f i additional funds in fiscal year 1975 to fund the remainder of the 


A 



:>^.|^6tem. 


I H' iH*’' . 


’.‘IV 


Mr. v t; 

M^ &akef 


Your assistance lathis and other matters of mutual Interest 
V ;|8 most appreciated. / , , ' 

BtC-14 ^C~llA.ol- 

Sincerely yours, 

ex -103 




Mr. Chllahan 
^Mr.' Cleveland 
Mr. Conrad 


;Mr, Gcbh^t 
Mr. Jenkif^s 
'Mf* Marshall 
Mf. Miller, R.S. 
Mr* Purvis 
Mr, Soyars 









N. P. Callahan 
Assistant Director 


A 


JA1973 


Mr, Walters 
_Telo. Room 
'Mr, Kihley . 


NOTE: Based on memo J. P. Dunphy to Mr. Callahan "J. Edgar 
FyB.I. Building; Telelift System; Budget Matter” dated 2/13/73. 




cover 


Mr^.Armsttofig 
Mr. Bowers% 


Mn Hei^ngton - 
Ms; Florwif ^ 

Mr: MUu 
M rs, Noonan 






RETURN TO J. P. 


NPHY FOR PERSONAL DELIVEIW 


^ELEtVrE. UNJ> tn 




_ I' 
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SUBJECT: 


iJNITED STATES GOVERNMENT 

Memorandum 

. Mr. Callahan j 

: J. P. Dunphy^ 

; J. EDGAR^^^VER F.B.I. BUILDING 
CONSTRUCTION FOLLOW-UP 


DATE: 3/14/73 


Mr. Wt'J ^ 

Mr^^er 

Mr. Clevd«n4 

Kt-. CoMod — - 

Mr. fiohh.rrff 
Mr.jteoldM 
Mr. M«ts&«U . 
Mr.MiUer. E.S._ 
Mr. Soysr* i„,-.. 
Mr. Tbompsoa 

Mr. Walters 

Tel'«, - - 

Mr ; - 

'Me. Armstrong __ 
Mr. IBowers - - - 
Mr. HerUgton 

Ms. .Herwlg 

Mr. MiaU ....i.-. 
Mrs. Neeaan . 


PuQ)ose is to report SA R. W. Witzel’s participation Mts.Ne««a^ 

in captioned matter and status of attempts to obtain GSA Building Manager 
and staff on site. 

My memo 2/26/73, above caption, described makeup of unit 
created to handle new bulling responsibilities. It also enclosed a detailed 
conpilation of the various duties performed by the new building unit as well 
as procedures which have been established to protect the Bureau’s interests. 

Mr. Gray noted ’’Good!" 

We indicated that we were utilizing on a part-time basis, the 
services of SA R. W. Witzel, Quantico, who has an excellent engineering 
background, and importantly an invaluable amount of, practical experience 
gained at Quantico. He has been introduced to GSA supervisory and inspection 
personnel at the site who have extended their full cooperation and given him 
full run of the construction for any examination. 

SA Witzel will be primarily used for inspection purposes to 
determine the reliability and adequacy of designed systems and to insure that 
the contractor is installing the system in accordance with the approved 
drawings and specifications. He will check drawings against actual construction 
and will be supported as necessary by unit personnel.^ //^ , -r, 

SA Witzel has indi(^^!||^at from a preliminary study of * 
drawings, the mechanical: syst^ is ^f first class design. For example, 
all pumps are provided with mechanical seals; the dust collection system 
appears adequate and;wellithought:out; and the building has humidity control. 

SA Witzel will be checking such systems as fire and smoke dete ction systems. 
air conditioning system, emergency generators to include fuel oiTsystemT" 

23 MAR 20 1973 

. , 


1 - Mr. Kinley 
1 - Mr. Jenkins 


.261973 


ri •tvv/ V 


CONTINUED - OVER 




Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B. I. BIRLDING 

CONSTRUCTION FOLLOW-UP 

and varied plumbii^ systems. He will be introduced to the building 
architect and personal consultation will be arranged with the architect's 
mechanical system expert on a continuing periodic basis as necessary. 

We have been following with GSA in an effort to have the 
Building Manager and his support personnel designated at an early date 
to facilitate the transition from construction to building operation. 

Mr. William Russell, GSA Buildings Manager, West Area, advises within 
the next several weeks the Assistant Building Manager, the operating 
engineer, electrician, and a plumber will be assigned to the building. As 
soon as ^is is accomplished we will begin working directly with them to 
establish building operating procedures and to further check out the 
mechanical systems for proper installation. 
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UNIIED STATES GO'^NMENT 

Memorandum 


Mr. Ca; 




DATE; 


2/13/73 


FROM*. : J* P. Dunphj 




K^' 


J, EDGAR HOOVER F.B. I, BUIl 
TELELIFT SYSTEM 
BUDGET MATTER 




Mr. - - - - t 

Mr, 6al(er > 

Mr. C»Uii!v«x »■._ ] 

Mr. CI«v«!ia4 / 

Mr. Conrad 

Mr, Gebhardt 

Mr. 

- Mr. Marab«lU ,*^»w 
^.Miller. 

Parvi* _„V^!rr 

Mr. Walter* _,, _ _ 

Tele. Roodi ---\ 

Mr. IKisley ____ 

Mr. ArmatKc c 
Mr. Bower* »___ 

Mr. HerugtoQ ___ 

M*. Herwig V 

Mr. Miatz , - 

Mr*. Neeaan . J 


Attached memorandum O’Connell to Marshall 2/1/73 sets 
out detailed background and justification for a Telelift mail handling 
system in new building. (Telelift is made by Mosler Co.) Included in 
this, are details of the system, analysis of personnel and Space savings, 
cost justification, modifications necessary in current construction, and 
justification to purchase only Telelift.. 

The Files and Communications Division has a small Telelift 
system in operation and has found it to be very effective. Decision was 
previously reached to have Telelift in new building in place of and in 
addition to originally planed vertical conveyers. By letter 5/15/72, GSA * 
was informed to delete the vertical mail conveyers and that we desired ' 
Telelift system instead. It was recognized-new system would be mo:^e 
, costly than originally planned conveyers and GSA was advise4^fi?rni§hing ; 
and installing Telelift would be borne by "Bureau. Attached memorandum 
shows recent quote for Telelift of $1, 770; 114. Cost could be absorbed in ( 
! savings of personnel over eight years. :■ 

;; „ 

By letter 10/3/72, GSA was advised FBI had in its appropriation' 
request for fiscal year ,1974i funds for Telelift and in order to permit 
necessary design work to begin, $50; 000 has been transferred from the 
Bureau to GSA. . 

.not recorded ‘ 

We cannot commit future fiscal year funds but avoiMAfreg 3 q§^ 3 _^ 
GSA is proceeding based'upon our -letler-of 'intent to pay. In effect, GSA 
is trusting we will get the money. Our budget -request for flB'cal year IWWw 
has $750, 000 for Telelift. To wait any later in the project will create 
insurmountable construction problems to the point where we would have to 
v;ait> until, after occupancy and then put up with lack of a system while under- 
going inconvenience of Installation at escalated costs. 


Enclosures 

1 - Mr. Marshall (Enc.) 
1 - Mr. Purvis (Enc.) 

JPD3CO (7) 

'-K 




***'»*^ 


1 - Mr. Awe (Enc. ' 


Mr. Jackson (Enc.) 


CONTINUED - OVER 


7 J, . . 


Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

TELELIFT SYSTEM 

BUDGET MATTER 


GSA is now meeting with Telelift to determine what future 
modifications are necessary in present building design to accommodate 
full Telelift system and how much can be obtained with our $750, 000 
,,and $150, 000 construction funds previously eaLrma;rked for regular 
vertical conveyer. If we had money to pay for entire system now rather 
than getting the remaining $1, 000, 000 in fiscal year 1975, entire package 
could be handled at one time. 

Previous correspondence with GSA has told them the FBI 
would pay for the purchase and installation of Telelift and that funds would 
be transferred. We have not stated a specific amount for fiscal year 1974 
which should be done and an appropriate letter is attached. 

Until December 1972, Telelift was only product capable of 
meeting our requirements. Previous contact with GSA as indicated in 
attached memorandum resulted in advice by them that there was no problem 
procurement -wise in specifying our desire for the Telelift system. In 
December 1972, the Bureau was contacted by Lamson Corporation advising 
they have a battery operated conveying system somewhat like Telelift 
system. Theirs, however, is still in prototype stage, no literature is 
available concerning it, and of course, no current installations are available 
for our evaluation. Lamson stated they could provide same service we 
would get from Telelift for $1, 373, 000, approximately $400,000 less than 
Mosler’s price. 

On 12/12/73, Mr. Philip G. Read, Chief, Federal Procurement 
Regulations Division,, GSA,, advised, Supervisor Awe, Files and Communications 
Division, GSA’s regulations permit an agency to request a particular product 
over others that might be on the market as long as its selection is reasonable 
and defensible. He felt the Bureau would meet these requirements in 
Telelift versus Lamson as the latter is an untried product still in prototype 
stage. Also as we now have a small Telelift system, a portion of which ^will 
be transferred to nev/ building, the system in building must be capable of 
interfacing with this. 
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Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER BUILDING 

BUDGET MATTER 

RECOMMENDATIONS: 

(1) Bureau continue to specify Telelift system in new 

btiilding. 

» , « - 

C >.^ V*# i i* 


(2) Attached letter to GSA be approved following up our 
previous letter of intent advising them $750, 000 will be transferred in 
fiscal year 1974 to pay for a partial Telelift system and that we intend to 
request additional funds in fiscal year 1975 to fund balance of the system. 
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OU M. mO. if 


OU M. mO. if 

UNITED STATES^VERNMENT 

, Memorandum 


Mr. MarsOT^ 


DATE; 2/1/73 


FROM. : 


P. P. O' Connell, 


SUBJECT: 


INSTALLATION. OP TELELIFT SYSTEM 

FOR THE J. EDGAR HOOVER P.B.I. BUILDING 


Mr. B.ker ___ 
Mr. C«ll«haa _ 
Mr. Cl«v«i«&d .. 
Kir. Coarad __ 
Mr< Gebkurdt 
Mr. JesVlM»^ 

Mr. Mara&aU 

Nir. MiU«r. ES. 
Mr. Por^a -1_ 
Me. Soyira... 

Mr.Waltoca 

Tele. Boon __ 
Mr. Kisley __ 
Mr. Armstroof . 
Mr. Bowers __ 
Mr. Keriaftoa. 
Ms. Herwii; __ 
Mr. Mlstz ___ 
Mrs. Necfita 


A complete and. comprehensive study has been made of all /7 
available mechanical conveyance systems which resulted in the 
conclusion that Telelift is the system that best meets the needs for 
the Bureau in the handling of mail and files. The system consists of 
a self-propelled motorized car which rUns .on track and will travel in 
a vertical or horizontal position to predetermined points. In 
December, 1970, the Piles and Communications Division installed as a 
pilot study a five-station Telelift system in the Justice Building to 
determine if it would be feasible to use such a system extensively in 
the new FBI Building. This system has proved to be an extremely 
effective innovation. 


Our analysis indicates the system could, with distinct 


advantage, change the entire messenger concept x-dth increased efficienej^J 


and savings in personnel if expanded, throughout the new building to . 
include .other divisions. This concept eliminates the need for central 
sorting, by providing the ability to send directly to any station on q;; 
the system with on-demand capability. 


In order to determine 'Optimum size for an extended flexible 
and responsive system to meet current and pro;Jected needs, it was 
necessary to project costs and benefits. Accordingly, approval was 
obtained to secure cost estimates from Telelift for a complete system. 
As a result of a detailed study by Telelift 'engineers the attached 
proposal, including detailed plans, was submitted by the Mc-&^; 5 SlS^par 


Our surveys 'Show that we could save about 40 employee^ura 
Telclift system as proposed, v;as installed in the J. Edgar Hoover 
Building. This vrbuld result in an annual savings of morG-<5i}^ru..^. 
$240,000.00, The cost of Telelift has been ^quoted- as; 1)1,.77^5>114.05T"” 
This cost can be absorbed in the savings of 'personnel 
' over an 8 year period. ' ’ . • " 


Enclosures 
1 - Mr. Callahan- 
1 - I'lr. Dunphy 
1 - Mr. .Purvis- 




r ’ SNCLOSUIffi 


J1/A:als 


EliClOSpi 


NOT RECORDED 
(CONTINUED - OVER) 45 mAR 19 1973 
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Memorandum P. ,F. ,0* Connell to Mr. Marshall 
Re: ' INSTALLATION OP TELSLIFT SYSTEI^ 

FOR THE J. EDGAR HOOVER F.B.I. BUILDING 


V7e think the system is certainly needed and necessary to 
^update procedures. In addition to cost benefits, the system provides 
on-demand delivery capability, direct deliveries by-passing sorting, 
allovrs for configiu^ations in layout to save space not possible in a 
manual mode, and eliminates the need for certain functions to be in 
contiguous space. Therefore, overall efficiency and effectiveness 
are greatly enhanced, and this system is most favorably- being 
recommended. 

As a result of the Administrative Division contact 'vriLth GSA 
on 1 / 29 / 73 > regarding Telelift, and by way of background, the follovring 
additional information' is being set forth below. 

Since Telelift arrived on the market after basic plans were 
formulated for the new building, certain changes in current construction 
were necessary before construction reached the stage that vrould 
preclude installation of Telelift A^dithout major changes. These 
changes sUch as slab openings have been made. GSA advised additional 
modifications in air ducts and electrical fixtures would be necessary, 
vdiich exceeded field capabilities for coordination. Therefore, GSA 
has accepted a proposal from the Architects to make necessary design 
modifications to accommodate a complete Telelift system. 

In order to have Telelift installed as part of current 
construction, so it will be available for Use upon occupanpy GSA vriLll 
have to request it through Blake Construction Co. , contractors for the 
building. To do this it triLll be necessary, for the Bureau to. arrange 
for a transfer of funds to GSA for the cost of Telelift. GSA has 
agreed to pay $150,000.00 tov-ard the cost of Telelift which is the , 
estimated cost of the deleted vertical mail conveyor system. The 
Files and Commimications Division has budgeted $750,000.00 in fiscal 
year 197^^- to be applied to the cost of Telelift, and the Identification 
Division will budget Xor their part of the system in fiscal year 1975* 
With. a promise from the Bureau- to transfer to GSA $750}000,00 in fiscal 
year 197^,, GSA '^Till request from Blake, a proposal of how mUch of the 
Telelift system can bo installed for $900,000.00. GSA will also ask 
Blake for a proposal to install a complete Telelift system In .the 
event the Bureau -can commit additional funds for this purpose. The 
price Blake i/ill quote to GSA will include his handling charge as the 
prime contractor. Blake ’irf.ll also include in his price any further 
changes necessary to accommodate installation. There is a possibility 
that a negotiated contract could be less than xdiat was originally 
quoted to the Bureau. 
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Memof-andun P. F. 0* Connell to Mr. Itershall 
,Re: INSTALLATION OF TELELIFT SYSTEM 

FOR THE J. EDGAR HOOVER F.Bil. BUILDING 


It should be considered that substantial savings' in' personnel 
will result fron the total proposed system and' it is believed every 
effort should be made to install initially the, total system. Telelift 
prices, including material and labor. Vrill most likely escalate, and 
it is reasonable to assume installation costs vlll be consideraoly 
more if accomplished after current construction and in an occixpied 
building. If only a partial system is installed certain changes in 
space VriLll be needed to accommodate necessary additions for supporting 
manual messenger system. 

'■ If only a partial system can be installed initially it will 

be necessary to install phase I, II, and III (see attached) in? order 
to have a workable, meaningful, and cost effective system. These 
phases include (I) mail processing and files area, (II) basic recipients 
of mail and files, and (III) areas previously to be serviced by the 
delated vertical mail conveyors. These three phases will cost 
approximately 01? 000. 000. 00. Phase IV includes the system for the 
Identification Division and phase V includes certain remote areas 
in the first basement and first floor, not logically associated \dlth, 
or accessible through any of the other phases. < 

The proposal as submitted by Telelift is not accurate in every 
detail and certain modifications and refinements vdLll be necessary 
to finalize a complete system. Certain items that will effect exact 
cost can, only be resolved through additional conferences vath Telelift, 
the Architects, and GSA. VJhat is important at this point is that a 
commitment be made now for a certain phase of the Telelift' system 
so logical work can proceed before additional current construction 
would contribute to additional changes and costs necessary for the 
installation of Telelift. 

Attached, to this memorandimi is additional background information 
regarding the proposed system with diagram, its operation and maintenance, 
a 5nstification for the system, changes that have been made in current 
construction to accommodate Telelift, and data to justify the purchase 
of Telelift as a sole source product. 


HSCOM?gNDATIONS : 

1. iThat GSA be requested now to proceed \rilth negotiations 
to install TOlelift on the basis, that the Bureau will transfer $7i^0,000,00 
to GSA in fiscal year 197^^ and that this amount (together with GSA's 
$1^0,000.00) will apply to installation costs of phase I, II, and III. 


3 ^ 





Memorandum P. P. O'Connell to Mr. Marshall 
Re: ' INSTALLATION OF TSLELIFT SYSTEM 

FOR TKB J.- EDGAR HOO^/ER P.B.I. BUILDING 


' 2. That 
Telelift system as 
for this purpose. 
Telelift. 


the Bureau approve the installation of a complete 
proposed and commit am additional $1,000,000.00 now 
This vrould help expedite the entire matter regarding 



3* the additional $1,000,000.00 cannot be committed 
now from fiscal year 197^^ funds, that the additional f\mds needed 
be approved for the 1975 fiscal year budget, and if so, that GSA be 
contacted to determine if they can proceed with a total system using 
existing construction money with our promise to transfer the balance 
needed in fiscal year 1975* 


4 . That GSA be requested to secure from Blake Construction 
Co. a proposal for a Telelift system which will include (A) a total 
system, (B) a partial system to include phase I, II, and III, and 
(C) the cost of alterations to accommodate the installation of phase 
IV and V at a later date. 


5 . That the Files and Communications Division coordinate 
final system design except that portion pertaining to operations in 
th.e Identification Division ^•J’hich will be handled by that division. 
If a commitment cannot be made no\7 for the total system, additional 
recommendations will be made after firm prices are received from 
Blake. 


6. That the Administrative Division handle 
negotations vJith GSA and the Architects to accomplish 
of the Telelift system. 
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UNITED STATES GOVERNMENT 

Memorandum 

Gat^afen 

FROM : J. P. Dunphy|^ 


Mr. 


o 


SUBJECT: 


sum 



J. EDGAR HOOVER F.BJ. BUILDING 
STATUS 



' I 

■ I 


My memo 2/20/73 stated that as of 1/19/73 the 
Phase II construction! of the new FBI headquarters building was 
55.7% completed, with a possible completion date of 2/15/74. 

The computerized workjschedule just released and u,^ 
to 2/20/73 shows the Phase II construction 60. 5% completed with a 
possible completion date of 2/12/74.'" 


Room ■ 

Mr. Ki»t«y 

Mr. Amstroag __ 
Mr. Bowers 
Mr. Herin^rtoa __ 
Ms. H«rwig . 
Mr. Miatz , 



Although the schedule continues to show early completion 
potential, the general contractor plans. on a 7/1/74 completion date. 
No extension of the contract date of 5/26/74 has been finalized to 
compensate for labor strikes of last year. 


RECOMMENDATION : 

'For information. 


I 


1 - Mri.: Kinley. 

1 - Mr. Walsh’ 

1 - Mr. Green , j 
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UNITED STATES GOVERNMENT 

Memorandum 



TO Mr. Callahan 


FROM J. P. Dunpm 


SUBJECT: 

/ 


DATE: 3/26/73 


J. EDGAR^CX)VER F. B.I. BUILDING 
STATUS 



y ' 

5 

Felt^ 

B«k^ 

Mr. CoDxad..^ 
Mr.' GdtiMtiit _ 
Mr.'j«>ald«s 
Mr. Marsh«U..i^ 
Mr. Miller; E.’S. 
Mr. Soyers 
Mr. Tbempsiin » 
Mr. WiJtery 
Tel*. Room 
Mr. KinJey ...mi. 
Mr. Armstrong . 
Mr. Bowers M.. 
Mr. Heririgton _ 
Ms. Herwig ..M. 
Mr. Mintt i.,..i 
Mrs. Neenso ... 


As previously indicated, the general contractor on 
the new FBI headquarters building, the Blake Construction Co., has 
been proceeding ahead of the original time schedule. The contract 
completion date of >5/26/74 remains to be extended to compensate for 
labor strikes of last year. 

The monthly examination of project progress dated 3/21/73 
shows that Blake has lost seventeen calendar days in the schedule since 
the last examination, and the computerized work schedule now shows a 
technical capability of completing on 3/1/74 instead of the February 
dates previously forecast. 

The slippage of seventeen calendar days has been attributed 
to welding problems which have slowed the pace of structural steel 
erection on the 10th Street side of the upper floors. The contractor has, 
however, accelerated steel erection on the 9th Street side and hopes to 
regain some of the lost time. 



Percentages reflecting the extent of contract completion 
are based upon percentage of dollar contract amounts involved. Since 
the contractor is paid for materials stored before installation as well 
as actual installation, the total dollar amount committed is always a 
small percentage higher than that figure which reflects actual construction 
in place.! As of 3^/21/73, the total* dollar amount of the contract funds was 
63. 9% committed with 59.2% of the total actually installed. /I 

EX-114 REC'32 (a U “ / ^ 

' I FBI occupancy continues to be anticipated as beginning 
7 / 1/74 with some areas available for equipment installati(5H*befcrre*tiiat"“"“" 

El MAR 29 1973 

For information. 



1 - Mr. Green 
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SOBJECT: 


OmONAt FOIM^NO'i 

MAVi**i wriCiwJ 


UNITED STATES GO^NMENT 


t 

Memorandum 


I 


Mr. Callahan 


DATE; 3/23/73 




J. P. Dunphj!^ 


AIL HANDLING 





Mr. Baker __ 
Mr. C&Uahaa _ 
Mr. Cl«vel*a4.- 
Mr. CoDr»d_— 
Vt. Gdiihwit 
Mr.4eoldtts 
Mr. MarskaU-^ 
Mr. Miller, B.S. 
Mr.Soysra __ 
Mr. Tbcimpson .. 
Mr. Walters 
Tdej Rcioiii^^ 


J. EDGAR^HOOVER F.B.I. BUILDING 


Mr. Kialey.^.^ 
Mr. Armstroo; . 
Mr. Bowers.^ 
Mr.HerU^tciOa 
Ms.Herwi£.«. 
Mr. Mi.tT . ■ - 
Mrs. lifeeeaa 


Previous memoranda have advised general mail 
and file:handling system in the new building will be a Telelift system 
which is marketed by the Mosler Company. They are the only ones 
who manufacture a system which would perform the various functions 
we desire. 

The Files 'and Communications Division has conducted a 
thorough research of the market in conveyer systems and advise the 
v^nly other system which comes anywhere near to performing is 
/( ^llyiPost ” manufactured by tiie Lamspn Coi^^ "Rally Post” is 

Xtill in the experimental stage and thus there have been no full time 
installations which could be analyzed. The only operation they have is 
a short pilot setup in their manufacturing plant.' 64 < , 

This matter has been discussed with Mr. Larry Hoffman, 
General' Services Administration (GSA):who is the contracting officer 
on* the new building. He advises the Bureau is on sound ground in 
requesting the installation of^TeleUft as a "sole source" item and that 
the government is not expected to buy an untried system ; whereas in 
fact they would reqmre any manufacturer to produce evidence that their 
system has been on the market.and has been in operation for a period of 
two years. It is i anticipated the total Telelift system will cost $1, 800, 000. 
It is the sameisystem of v^ich.we now hayeja small version in. the Justice 
Building that has, proved most satisfactory. ' , , , , , ^ >—y 

My memorandum i2/l3/73'point^out the benefits of the 
Telelift system overcLhmson system lai^Jh-was approved that the Bureau 
continue to specify4he Telelift^sys^em ilWhe new building. Our letter 
to GSA 2/13/73 advised GSA the Bureau would fund a Telelift system in 
the new building and that our budget trequestTiscal year 1974 contained 
$75p, 000 for this, purpose and that additional [fundS'would’be' requested in 
fiscal year 1975 for the remainder of the system. , . 

, 20 MAR ,28 1973 
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Enclosure 30 J97o 

0 Mr. Awe) (Enclosure) 

JPD; 
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Memorandum to Mr. Callahan 

Re: MAIL HANDLING- 

J. EDGAR HOOVER F.B.I. EIRLDING 


-I 

Mr. Hoffman, GSA, has requested to^be furnished with a 
letter advising him briefly that we desire TelelHt. and that it is the 
oiily product for which there, is a market history which will perform 
the functions we desire. 


RECOMMENDATION : 

That the attached letter to Mr. Hoffman be approved; 
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March 26, 1973 




^p8cm j; 


1 - Mr. Marshall (Att: Mr. Awe) 


Mr. Lawrence A. Hoffman 
Chief, Construction Branch 
Design and Construction Division 
General Services Administration 
18th and F Streets, l^.W. 
Washington, D. C. 20405 


c 


He: J. EDGAK HOOVER F.B.l. BUILDING 


Dear Mr. Hoffman: 


The General Services Adminiibtration has been advised 
by previous correspondence that this Bureau will fund tiie major 
portion of a mail handling system known as Telelift, which is manu- 
factured by the Mosler Company, for instillation in the new building 
to fulfill our needs for a secure, efficient, confidential document 
handling system. 

It is our understanding this is the only system presently 
available with an ^proprlate mark^ history whi^ ^11 periorm the 
functions we desire. We presently have a Telelift system operating 
in the Justice Building and intend to utilize some of this in the new 
building. 



(i-fe'rof 






Sincerely yours. 


/ 



%T 7 


N. P. Callahan 
Assistant Director 


20 ,MA« 1973 
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I ^ .. NOTE: Based on memorandum J. P. Dunphy to Mr. Callahan 

XEROX .-3/23/73 ’’Mail Handling, J. Edgar Hoover F.B.I. Building” 
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March 23, 1973 


Mr. Walter £. Huber 
Construction Engineer 
General Services Administration 
935 Pennsylvania Avenue, N.W. 
Washington, D. C. 20004 


1 - Mr. G. May Ion Miller 



Re: J. EDGAR HOOVER F.BJ. BUILDING 
PItOJECT NO. 49920 
FEDERAL CREDIT UNION 




Mt. 8ak^.„_„ 
Hr. C<Jt.haa •. 
Mr. 0«velui<l 
Mr, Conrad - 
Mr, Cebhardt «. 
Mr, JenkU.M«, 
Mr, MvahaJH ^ 
Mr, MiUw, E.S, 
Mr, Soyar. — 
Mr, ThompsoA , 
Mr. WMter* 
t«te. Soom 
Mr. Kialey 
Mr. Armstrong .. 
•Mr, Sower. 

Mr. Seringtoit _ 
Ms. Sei^t - 
Mr. Min.tz 1 ,- n 
Mrs, Neensn n. 


:5 


Dear Mr. Huber: 


This letter Is In confirmation of several conversations 
and meetings regarding aUocation of space in the captioned project 
.for the utilization of a branch facility of the Department of,Jus tlce. 
-frsaeral Credit Union (DJFCU). w rt S H I N C-T« W , O . C . 




Vv/l &H iKlC-TAKl. € 

The DJFCU is currently headquartered in the Department 
of Justice Building on Pennsylvania Avenue and operates a branch 
facility in Federal Office Building #1 for! the convenience of FBI 
employees in that building. All ^ the FBI employees in Federal Office 
Building #1 will be moving into the new building and it is the desire of 


CH^; 


the FBI that provisions be made for a branch fMility of the DJFCU in . 


the J. Ec 


An area on the 8th floor. Quadrant D, identified on jhe, _ 
phase n contract documents as Room 8661, has been selected for J 
this purpose and Is acceptable to the DJFCU. Final finisl^g*^(|^9 1973 ! 
furnishing of the space will be the responsibility of the DJFCU, and , ' I 
we understand design and construction activity will be by 4he-£iJFCU j 
contractor, the Ba^ Building Corporation (BBC). 


Certain modifications to Room 8661 to make it better suited 
to this type of occupancy have been agreed upon and it is understood 
these modifications will be accomplished at no increase in total project 
coM.^ These modifications gen^t^pUy involve deletion of quarry tile 

SrPETOl' 




TELETYPE imit CD 


NOTE: Based'on memo J.P. Dunphy to 
Callahanl 3/22/73 "J. Edgar Hoover FBI Bldg. 


Federal Credit Union. 


□ 




Mr» Walter E. Huber 


flooring, depressing the slab 1'* to receive carpet, construction of 
masonry vault partition, Installation of telephone, clodk and power 
conduit and wiring as designed by BBC, deletion of the acoustic tile 
ceiling, deletion ^ all lighting fixtures, installation of ductwork in 
accordance with BBC design, additicn of an electrical panel for 
lighting and receptacles with power brought into the area from a 
building electricri closet, and modifications In entrances to the space. 
Xloorjambs for the entrance door and vault door will be furnished by 
the DJECU and if timely received on the site (between June 1, 1973, 
and July 1, 1973), will be set at the same time the masonry is placed. 

Complete details regarding these modifications have been 
coordinated by you with representatives of the BBC and are beii^ issued 
as a part of Construction Engineer's Bequest for Proposal No. 130, 
copies of which will be macte available to the DJFCU and BBC. 

It is understood lead time for final finishing of the space 
will be approximately three months, and since employee occupancy is 
anticipated to begin July 1, 1974, the area involved will be made 
available to the DJFCU on or ab(^t March 1, 1974. This will be at a 
time when the general contractor and his subcontractors will have com- 
pleted work' in this area and the DJFCU and Its contractor will be 
authorized to enter the site to perform whatever work is necessary to 
prepare the space for occupancy. Conformance to safety standard 
and Gener^ Services Administration construction regulations will be 
expected and enforced. 

Sincerely yours. 



N. 'P. Callahan 
Assistant Director 


1 


- Mr* Edward W. Scott, Jr. 
U. S, Department of Justice 
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Mr. powera r- 
Mr. tteringtoft ^ 
M 4 ..Kerwif 
Mr. Mmtz r- • - 
Mrs. Neenan ^ 
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HAB2 3 1973 
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1 



Mr. A. ^^^^Eanamorati 
Assist^t Commissioner for Buildings 
Man^ement 

General Services Administration 
7th and D Streets, S. W~. 

Washington, D. C. 204D7 


Mr. Kinley 
1 - Mr. Loeffler 
1 - Mr. Feeney 
1 - Mr. Gregory 
Mr. Bowers 


1 


\ 


Dear Mr. Innamorati: 


\ 


Reference is made to your letter to Inspector John P. 
Dunphy dated February 28, 1973, concerning the possible location of 
vending laciUtles operated by the blind in the Department of Justice 
Building, Federal Building #1, and the J. Edgar Hoover F.B.I. 
Building, presently under construction. 




With respect to the Department of Justice Building, you 
indicate that Hoorn B-628 or its equal would be suitable. Inquiry reveals 
that Hoorn B-628 is utilized 1^ Government Services, Incorpor«ted, and 
is not space within FBI responsibility. It is suggested that any request 
for such space in the Justice Building outside of FBI responsibility be 
directed to Mr. Hlchard Kidwell, Chief, Facilities Planhing and Manage- 
ment Section, U. S. Department of Justice, Washington, I D. C. 20535. 



As you are probably aware, the design of tho new building 
structure was developed to satisfy the minimum requirements of our 
agency and no over^design of facilities was permitted for the purpose of 
providing services to other agencies or the general public. As a result, 
our own requirements will demand all available space. Probable additional 
personnel, responsibilities, and-space demands created increased 
technological requ remlfht^^^^ll oily increase the demand. 

' I 

Securi y of the ^w building is a paramount consideration. 

We are deeply concerned thSl^by^thorizing the placement of such stands, 
a precedent will be set for the introduction of related or other commercial 


'-1 


'i • 




Based on memo J/P.. Dunphy to M^ Callahan 


note * 

”J. Edgar Hoover FBI Building,<M 
^JJending Facilities.” ^ 


'll 


ind Oper 
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Mr* A. W« Innamoratl 


interests In the building which would seriously Jeopardize building 
security. This valid concern has been previously expressed ^ our 
letter to the General Services , Administration ^ed March 15| 1972, 
replying to a request for space in the new building for a minority 
business enterprise. Our letter stated we did not desire that such a 
1 bu8inesstbe;establi8hed in the , new building. It was pointed out that 
when this building was in the design stage, consideration was given to 
the inclusion of .stores; that this was opposed by the General Services 
Administration and the FBI because of the attendant security p^blems; 
that this same reasoning applied to the establishment of the requested 
minority enterprise; and, finally, that itwould be highly discriminatory 
,:as we had to decline similar requests from other businesses desiring 
to locate in the buildii^* ' ^ 

I . ; F 1 , • ,'m < F ■ f 1 ' , 1 I f , ■ ' 

Our personnel work practices also suggest that such stands 
would not be profitable for the bUnd* The majority of the employees 
who would be expected to use such stands are j^rmitted only brief,, con- 
trolled break periods, and are not permitted to wander thrbdghout'the 
building on these bre^ periods. , Security considerations will also pre- 
clude openadmission of the general public to these facilities. 

, ' , ' ' '■ 

We recognize and deeply appreciate your concern in this 
matter. For the reasons outlined above,, however, we arb UnablS to honor 
your request with respect to Federal Building #1 and the J. Edgar Hoover 
F.B.I. Building, It should be noted that all functions at Federal Building 
#1 will be transferred to the new building at occupancy which is tentatively 
planned to start in July 1974. ’ 

' i Sincerely, yours, * ' 

■ " ‘ I ' " ( i . ‘ ] ' ' ' I, ' 

■Pat Gray 

-V ■ ’ • • . ' 

L. Patrick Gray, HI , 

Acting Director ■ | i 

M 

1 1 -I • .1 • .ill' ' ■ I 'I 1 ' 
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,, STATES GOjpRNMENT 

Memoranaum 


TO 


Mr. Conrad 



DATE: 3/6/73 



FROM W. W. Bradley 


SUBJECT .y^ OUND - VIDEQ STIID ia. 

J. EDGAR HOOVER BUILDING 


1 - Mr. Conrad 
1 “ Mr. Bradley 
1 - Mr. Steven 


Preliminary plans have been formulated concerning the . constri 
Sound - Video Studio in the space assigned to the Radio Engineering Seci 
J. Edgar Hoover Building. 



Mr, 

Mr. Mirshni ■ 
Mr. Miller, E5..— 
Mr. Soyrr s - 

Mr.Thompeoa 

Mr. Welters 

Tele. Boom ■ ■ ■ ■ - 

Mr. 

Armstroo; 

Mr. 

Mr. Kerincton ..... 
Ms, Herwig 
Mr. Mintz ---- 


. Neenaa . 


ction of a 
ion in the 


Informal discussions have been had with private industrial firms who are 
knowledgeable and have an expertise in this field. It is felt tha^^ ^lt. Beranek & 
Newman. Inc , of CainbiJj^ge.>^as5achusettfi, possesses the n^essary technical 
qualifications, i. e. engineering talent and experience, to assist the Bureau in the 


finalization of a Sound - Video Studio. It is possible also that GSA may have th^ 
of other contractors competent in this field. 


lames 


I 

\ 


\ 

I 


In order to-go forward with this project it is now necessary that appropimatelyA 
$6,000 be expended for consultant fees with Bolt, Beranek & Newman, or other 
comparable concerns, to provide the Bureau with detailed specifications, architectural ^ 
drawings, etc.j,’-in order that bids can be solicited and construction of the Sound - ' g 

Video Studio canjproceed. 3 


In this connection, a memorandum Dunphy. to Callahan dated 2/20/73, advises ^ 


that the Blake :Const?:uction Company, prime contractor for the new building, 
estimates it will be possible for the Government to take over certain areas of the 
building this fall and.this would include the Radio Engineering Section space in the 
first basement. ' . /I /A 

In view of this and the fact that built- ii^delays can be contemplated, before 
construction can be completed of a Sound- VWe^'^tudio, in the J. Ed^r Hoover 
Building, it is felt that we should proceed ^iofhHhe necessary consultant and 
architectural phase ‘at This 'time. Funds have been provided for this work.i a_th^ 1974 
fiscal budget. , 

^ m S 1573 

RE COMMENDATION: 


8 


I 

i 


That the Administrative Division make 'the necessary arrangements with an 
appropriate firm to provide necessary consulting, architectural, and specification 
services to serve as a basis for bids for the subsequent construction of the necessary 

Sound - Video Studio. dTX r 

1 &i*APfll4lg4973^i|if>DDENDUM ADMINISTRATIVE^ - PAGE 2 

/ O - Mr. Dunphy f C 

^^WGS:meh/sqj(6) ^ 


•TIvE^W - page 2 j 

7 / 


ADDENDUM BY ADMINISTRATIVE DIVISION - jCT:ko - 3/20/73 


Some preliminary work for the sound-video studio in 
the Radio Engineering area, first basement of the new building, has 
been performed previously by the building architects, C. F. Murphy 
Company, Chicago. This was necessary in connection with the basic 
supply of heat, air, and electricity to this area. It would appear .they 
would be in a better position to coordinate any designs for the interior 
of the space than anybody else. Accordingly, on 3/13/73 a meeting 
was arranged between SA Stevens and John Anderson of C. F. Murphy 
Company. Anderson. advises the firm of Bolt, Beranek & Newman, Inc. , 
is one of the best in the field and they have worked with them on other 
jobs. It was suggested that Anderson contact the Bolt Company and. 
thereafter submit a proposed cost figure to the Bureau for the necessary 
work to put together a program for the sound-video studio. When this 
information is received, it will be furnished to the Laboratory. When^the 
cost figure is received from Anderson, consideration can be given to 
contact GSA and request them to negotiate a contract with the architects 
to 'provide the requested service. The Bureau would be expected to 
reimburse GSA. 
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Memorandum 


FROM : 


SUBJECT: 


Mr. Callalian 




DAI T: 3/22/73 



J. P. Dunphy r 

r/od\/erK, Stct6d/r\J c> 

JOHN N. LA CORTE 
ITALIAN HISTORICAL SOCIETY OF AMERICA (IHSA) 
REQUEST TO NAME PART OF NEW BUIIDING IN 
HONOR OF CHARLES J. BONAPARTE 



rK<t 

Mr, (Vjnra'l .t ■ - 
Mr, <V;U>af4l _ 
Mr. 

Mr. Mar.Kall 
>lr. Miller. K.S. 
Mr. SoyiT* 

Mr. Tboinp«<in 
Mr. W»lto» 
Tele. Room 
Mr. KUIcjr 
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Purpose is to authorize attached letter to John N. LaCorte, 
IHSA, re^rding request to have portion of new building named in honor 
of Charles J. Bonaparte, "founder” of FBI. Letter defers recommendatiorT 
because of similar requests to President and members of Congress, but 
suggests, pending those results, possibility of naming classroom in his 
honor. 




LaCorte is Founder of IHSA, organized 1949 to perpetuate 
the Italian heritage in America and to gather historical data on Americans 
of Italian descent. We have had prior cordial correspondence with him 
and Mr. Gray participated in the 6/21/72 IHSA sponsored ceremony 
honoring Mr. Bonaparte at the Justice Building. Mr. Gray is indicated by 
LaCorte as an honorary member of the IHSA. 


I 

i 


In a brief note expressing support and sentiment, LaCorte 
encloses copies of items which were also being mailed to prominent 
individuals in government and the Wliite House. He asks our cooperation 
on his suggestions and asks for an "opinion in the matter" which is not 
specified but which undoubtedly refers to the naming of a "meaningful 
location" in the new building in honor of former Attorney General and 
"Founder" of the FBI, Charles J. Bonaparte. One enclosure is a 2/7/73 
letter to President Nixon. A second is an appeal to legislative "honorary 
trustees" of IHSA. In both, support is asked for a meaningful location in 
the new building to bo named after Bonaparte. A third enclosure contains 
plans for a ceremony in honor of Bonaparte at Justice Building on 6/14/73 
at which IHSA plans to extend best wishes to Mr. Gray. LaCorte also enclosed 
a brochure concerning the Italian Hall of Fame activity of IHSA, circa 6/72. 
LaCorte 's Intent to have a portion of the new building so named is to feature 
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1 - Mr. Felt (Enclosure) 

1 - Telephone Room (Enclosure) 172 APK ^ 
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Memorandum to Mr. Callahan 
Re: JOHN N. LA CORTE 

ITALIAN HISTORICAL SOCIETY OF AMERICA (IHSA) 


Bonaparte’s ’’spiritual or humanistic philosophy as inspiration to our 
youth and visitors. Greater appreciation of America and its institutions. ” 

By way of necessary history, our ’’The Story of the Federal 
Bureau of Investigation” reveals that the FBI was organized in 1908, 
when Attorney General Charles Bonaparte directed that Department of 
Justice investigations be handled by a small group of special investigators 
to which group the name ’’Bureau of Investigation” was given. In 1924 
Attorney General Harlan F. Stone appointed J. Edgar Hoover as Director 
of the Bureau. On 6/22/61, IHSA placed a monument honoring Bonaparte 
at the 9th Street and Pennsylvania Avenue entrance of the building which 
contains the following: 

’’This memorial is presented to the Deparment of Justice by 
the Italian Historical Society of America in Honor of Charles J. Bonaparte 
who in 1908 founded the Federal Bureau of Investigation. Dedicated 
June 22, 1961 Robert F. Kennedy Hon. Chairman Jbhn N. LaCorte 
Director IHSA.” 

The monument is there presently and there appears then to 
be precedent for honoring the request in some manner. As pointed out 
in attached letter, it would be presumptuous of us to offer any comment 
now since requests are outstanding with the President and members of 
Congress. Public Law 92-520 signed by President 10/21/72 named it 
”J. Edgar Hoover F^.BJ. Building. ” This is as it should be. Any substantial 
allocation of the building to be named in honor of Bonaparte as constructive 
of a meaningful location detracts from the tribute due Mr. Hoover and is 
unwarranted. The Bureau from 1908 through the early. 1920’s bore no 
semblance to the FBI as it has operated over the past 48 years and its 
unsavory activities before 1924 reflect no credit on the FBI. Even LaCorte 
recognizes this scheme of importance in a 6/26/61 letter to Mr. Hoover: 

"It is common knowledge that while Bonaparte organized the FBI, it has 
been under your leadership during the past 37 years that the Agency has 
developed to become the backbone of our national security. ” Resultingly, 
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Memorandum to Mr. Callahan 
Re: X>HN N. LA CORTE 

ITAUAN HISTORICAL SOCIETY OF AMERICA (IHSA) 


any tribute to Bonaparte should be in the token or lesser form 
suggested in attached letter. Since a positive opinion is requested 
and appears warranted, the suggestion is offered that he consider 
requesting a. classroom in the new building be named in ‘Bonaparte’s 
honor. 


With respect to plans for a 6/14/73 ceremony in honor of 
Bonaparte, there appears to be no record, of any invitation to Mr. Gray 
and no response appears warranted in that respect at this time. 


RECOMMENDATION: 
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UNITED STATES GOVmNME 

Memorandum 


UNITED STATES GOVmNMENT 


FROM 


SUBJECT: 


The Acting Director 
Legal CounselC^«^^^ 


PATE: 3/21/73 



J. EDGAR HOOVER JLEJL-HIEIJHHGL-. 
>€LIND OPERAT ED VENDING FACILITIES 

‘ 1 ■ iMfcvifi. a i a i i ] rinaeialMi>M:.^^<iBy Kii li( H ■ itM^ 



Mr;Felt.-_— 

Bftkcr oiHiiw ■ < 

UryCaJU«lk«n it 

.Mr. Coorad __ 
Mr. Get^uuMt .... 
Mr. 

Mr. MarahaU 
Mr.MlUer,E.S.. 
Mr. Soya-a.^,. 
Mr. Thompson >_ 
Mr. Walter? 

T«Ie. Boom ..._ 
Mr. Kinley..... 
Mr. Armatrool . 
W Bower? 

Ma. Hervwil^ 
Mr. Mlat L*yn t 
Mr?. NeenaiL. 


On memorandum J. P. Dunphy to Mr. Callahan dated 
3/16/73^ captioned as above, Mr. Kinley noted by routing slip ’’Does 
our policy of exclusion comport with the statutory .provisions mentioned 
in paragraph '2, p. 1?” 

The answer is ”yes." The Randolph- Sheppard Act (20 USC 
107) provides . . blind persons licensed under the provisions of . 
this chapter shall be-authorized to operate vending stands on any M .• 
Federal property where such vending stands may be properly and IK^ 
satisfactorily operated by blind persons. ” The statute requires onlj^^ 
that a preference be given to blind persons where vending stands are f 
to‘b^ operated. It leaves as a discretionary funbtion of the agency 
“head the decision whether -any vending stands are;to be permitted. 

This interpretation of the statute is supported by the decision 
in Cates v. Graves, 281 F. Supp. 951 (E. D; Tenn. , 1968) where the 
coimt denied the petition for a mandatory injunction filed by a blind 
applicant for a permit* to operate a* vending stand in a-post offic^h 
Knoxville,. Tennessee. The petition was pursuant to the Raridolph- 
Sheppard Act. V* ' 

,Cri 

Therefore, our policy of exclusion is consistent withlEKe statute 
as long as all v ending stand applicants are denied the opportiini^y^'to 
operate a stand in premises under FBI control: > 


RECOMMENDATION: 

= “ r.a ' 

4i 

For information. 


1 - Mr. Felt 
1 - Mr. Callahan 
1 - Mr. Mintz ' 
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UNITED STATES G(»RNMI 

Memorandum 


FROM 


SUBJECT; 


4 ^ 


UNITED STATES G< 


RNMENT 


Mr. Callahan 


oate3/16/73 


J. P. Dunphy 




J. EDGAR HonvF!R F. R-i,_mnT.nTNrT 
<«LIND OPERATED VENDING FACILITIES 


la, Cfewund 
W. QoaxM_« 
Mr. Gei>h«titt _ 
Mr. Jleoldns 
Mr. Marstt«U 
Mr. Mrller. E.S.I 
Mr. Soyar* 

Mr. TbwBpson » 
Mr. Watters 
Tele. Room _ 
Mr. Ki^ey 
Mr. Aimstrooj; _ 
Mr. Bowers 
Mr. Heriogton .. 
Ms. Herwig ..m. 
Mr. Miatz __ 
Mrs. Neenaa _ 


Purpose is to authorize attached letter to GSA Mrs.Ne«sa- 

refusing space request for blind operated vending facilities in Federal 
Building #1 (Identification Building) and captioned building on basis of 
security, space limitations, and improbability of profit. 

By letter dated 2/28/73, GSA requested our approval for 
blind operated vending facility allocations in justice Building, Federal 
Building #1, and the. captioned building. GSA's action is based on the 
Randolph-Sheppard Act which gives preference to the blind in the operation 
of authorized vending facilities on Federal property. As explained in GSA’1 
letter above, it is the policy of GSA in complying with the provisions of , 
Act, to approve vending facilities in all Government owned and leased 
buildings where they may be properly and satisfactorily operated by blii^/ 
persons without unduly inconveniencing such departments and agencies or ' 
adversely affectir^ the interests of the United States. 

The requested space in Justice is not within our responsibility 
and this fact is called to GSA's attention. GSA requested areas of approxi- 
mately 350 square feet for each stand with one in Identification Building in 
the basement or just off the first floor corridor where vending machines, are 
presently located. Two stands are requested for the new building, "one on 
the first basement level and one on the 6th floor incorporated in or' adjacent 
to employee lounges. GSA would handle planning and construction: These 
stands handle health and comfort aids, quick snacks, refreshments^ and 
sundry items. 

My memo of 4/28/72 captioned "New FBI Building, Blind 
Operated Vending Facilities" advised of then pending legislation apparently 
affecting new building, broadening blind operating vending facilities on. . 


Enclosure. 




1 - Mr. 'Kinley (Enclosure) 

1 - Mr. Loeffler (Enclosure) 
j, 1 - Mr. Feeney (Enclosure) 

^ 1 - Mr.' Gregory (Enclosure) 
''1 1 - Mr. Bowers (Enclosure) 
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Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B. I. BUILDING 

BUND OPERATED VENDING FACILITIES 


Federally controlled property. Tracingithe background; relating to such 
requests froni 1962, the memio defined our policy as against such stands 
’because of security problems and the improbability of profit because 
employees would not be allowed to make use of such service. It urged 
that the policy be: continued since to change same would cause a security 
hazard withdmmediate space requests for other commerciarventures; 
for example, minority business enterprise. In my memo of 3/15/72, 

"Space for Minority Business,, New FBI'Building, Washington^ D. C., " 

-the former Director approved a;letter sent to GSA advising that we do not 
desire to have a minority business enterprise in the new building because 
of security factors and that our employees would not have time to make use 
of such a service. This was the result of a 3/9/72‘GSA request for reserving 
approximately- 600 square feet of space in the new building for establishment of 
a .minority business enterprise . 

Requesting the following and reporting of significant legislative 
results, my 4/28/72^memo recommended that if enactment was likely, that 
there be an attempt to explore with appropriate legislative contacts the 
ppssibility and means of discreet exclusion of the FBI under the umbrella 
of adversely affecting the interests of the United States. This was approved 
by the former Director. 

Memo M. A, Jones to Mr. Bishop dated 5/12/72 captioned 
"New FBI Building, Blind Operated Vending. Facilities" referred to above 
4/28/72 memo, reported results of legislation status as of that time and 
particularly concerning Senate Bill S^2506 which then had some possibility 
of enactment. It was recommended that Inspector Bowers discuss with 
•Mr. Noto, a good contact, the possibility of including. the following language 
in the report of the Senate Committee on Labor and Public WeHare should 
this Committee vote to report S.2506: ’With reference to Section I (of S.2506) 
it is felt paramount consideration must be given to -the judgment of the head 
of agencies ehgagedln intelligence activities where limited access and 
security are essential." There has been no additional-legislation action and 
our position has not changed in this regard; 


- 2 - 


OVER 


Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

BLIND OPERATED VENDING FAaLITIES 


In addition to security considerations, space requirements in 
the new building will not permit the requested stands. We need all the 
space we have to handle current planning for housing the scattered Bureau 
operations. With undoubted space adjustments, possible additional responsi- 
bilities imposed on the Bureau, and increase of technological space demands, 
there will be a greater need for space. 

The only non-Bureau personnel in the new building will be 
those in the cafeteria, GSA employees, and credit union personnel. 

For the foregoing reasons, there should be no change in our 
policy of exclusion. The attached letter is in keeping with that policy. 

This matter has been coordinated with Identification Division. 


RECOMMENDATION : 


That attached letter be sent to GSA refusing their request 
for blind operated vending stand locations for the reasons outlined above. 
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UNITED STATES GOVERNMENT 

emorandum. 


% '7' 




SUBJECT: 


Mr. Callahan 


J. P. Dunphy 



oate: 3/22/73 



J. edgarti^ver/ f.b^ Jbuilding 

FEDERAL CREDIT UNION 


My memorandum 2/27/73 stated accommodations 
had been provided in the new headquarters building for use as a 
branch facility of.the JJepartment of. Justice -Federal Credit Union 
(DJFCU) and progress of the design and construction; of- the space 
would be followed. 


Mf.B«k«.^ 

Mr. C*]l«lMn 
Kfr. Ctcv(l«a4 _ 
Mr. Coorad 
Mr. Gebhardt 
Mr. 

Mr. MarslMll 
Mr.MiUer.B-S.. 
Mr. $oyer$ 

Mr. Tt^mpson _ 
Mr.W^ 

J TfiC Room 
|J/Mr. Kialoy 
Mr. Armstroo* . 
Mr. Bowe«__ 
Mr. HertB^tODj, 
Ms. Korwig^ 
Mr. Miatz 
Mrs. Meeam 



A meeting was held, 3/7/73 at the construction site attended 
by DJFCU President Edward W. Scott, Jr., Department of Justice, 

Jack Lamm and Don St. George representing Bank Building Corporation 
(architects for DJFCU), and representatives of the General Services 
Administration (GSA) and the FBI. ^ 


i 

I 


Based on agreements , reached at that meeting, DJFCU 
architects have submitted design drawings to GSA and GSA is modifying 
the space involved to better suit the intended use of' the area. This is 
being accomplished at no increase in project cost, since deleted features 
compensate for the modifications which otherwise would have added to the 
cost. 


The. attached letter has been prepared in confirmation of the 
agreements ^reached. The Administrative Division will continue to follow 
the progress of the accommodations for DJFCU space. 

RECOMMENDATION ; 

That the attached letter to Mr. Walter E, Huber, GSA 
Construction Engineer, with a copystorMr.' sEdward W. Scott, Jr., DJFCU 
President, ^ go forward to confirm a'reas of responsibility in prepara^n 
of the space for DJFCU u§e. , it . Ai/ 

Enclosure /y/ ^ 

1 - Mr. G. MaylomMiller 
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UNITED STATES GO^^NMENT 

Memorarmum 



TO 


FROM 


SUBJECT: 


Mr. Felt 


DATE; 3/30/73 



^LJVND.FILE 
IJISTHmUMON-SYSTEM: 

J.. EIX5AR BOOVER F. B. L BUILDING 








Mr. Clev«l«a4 
Mt, CoQtad 
Mr; 

Mr. 

'Mr. 

Mt. MlUcr. 

. Soyar* 
TbonfKSMi. 
Mr. Walters 
Roon_ 
Mr. Kuley._^ 
Mr. Armstnof, 
Mr. Bowers^ 
Mr. Heriairtcia . 
Ms.B«wis.;>. 
Mt. MiaU___ 
Mrs, Neenaa _ 


*Mr. Waltedf^^w, Vice-presiden t of the Lamson 
Division andiMr. Franci^^8€lidry, s^es .fep/es entati 

of that company, met with me. Inspector E, W. iCl^oy and Supervisor James^^ 
W. Awe regarding their conveyor system which they claim is competitive 
with Telelift. Mr. Hendry called Supervisor Awe the previous day and 
requested they have the opportunity to discuss the possibility of their system 
being considered for the hew FBIJ. Edgar Hoover building even though he 
was told and fully understood tne conveyor system for the hew FBI building 
would be handled, by .GSA. / 

Mr. Crow thought the FBI should not recommend a conveyor system 
without first having, the opportunity to examine the system they, have in their 
plaht in Syracuse. N e w York ! He felt that prior customer experience should 
not be theMcrifeHon for evaluation and that Lamson is an established firm, 
in the conveyor f ibid who could [1^arantee*5)erformance for their ssystem; 

Mr. .Crow was told that since the inception of the new FBI building 
we have been constantly looking for new products and methods that could be 
utilized to ;more. effectively handle our large volume distribution of mail and 
files. Our;research indicated no adequate system existed until Telelift 
became available'.'^^We -examined this system and talked to other customers 
who had an experience factor in the everyday use of, this system. As a 
result we purchased from Mosler a 5 station pilot system to determine from 
our own experience if it would be feasible and cost effective.to utilize such 
a system extensively in the new FBI building. Our pilot system has been 
successful and we are satisfied Telelift will perfdrni^adequately in the 
new FBI building. 
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JWA:als 

1 - Mr. .Callahan (Duiiphy) 
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Memorandum J.W. Marshall to Mr. Felt 
Re: MAIL AND FILE 

DISTRIBUTION SYSTEM 

J. EDGAR HOOVER' F. B. L IBUILDING 


It was further pointed out to Mr. Crow.that'the Larnson system is 
only a proto- type system and the only place they can demonstrate the system 
is on a small scale in their own plant. There are no systems in current 
use that can be effectively evaluated from demonstrated experience which 
we feel is an importent ai^ect when considering the magnitude of the system 
contemplated. We believedJit would be reasonable to expect that before 
we purchase any product that it should be. a product that has, been on the 
market for a reasonable period of time in, order to demonstrate its effectiveness, 
from proven experience. Guarantees from a proto-type system were not 
sufficient add if the system failed or did not work according to expectations 
there would be a lengthy period of disruption to what we believe is an 
established and efficient system based on an experience factor. Because 
of the magnitude of our operation and its total effect throughout all divisions 
at FBI Headquarters we cannot makedur plans according to, general promises 
and guarantees. 

Mr. Crow was further told that had his system been available at 
an earlier time where it could have been fully evaluated it would most 
certainly have'been considered. However, plans and designs are too far 
advanced to consider any changes at this point in time. This could cause 
a delay factor to certain phases of current constructim which would be too 
costly for consideration. 

By way of background Mr. Philip G. Read, Chief Federal’ Procurement 
Regulations Division, General Services Administration (GSA) advised Supervisor 
James W. Awe that GSA’s regulations permit an agency to revest a particular 
product over others that might bd on the market as long, as it|^, selection 
is reasonable and defensible. He felt the Bureau would meet these requirements 
in Telelift versus Larnson as the latter is an untried product whose performance 
is unknown. 

Mr. Larry Hoffmon, General Services Administration (GSA), is the 
contracting officer on the new building and he advised the Bureau is on sound 
ground in requesting the installation of Telelift as a- "sole source" item. He 
said the Government is not expected to buy, an untried. system and in fact would 
require any manufacturer to, produce evidence that their system has been on 
the market and has been in operation for a reasonable period of time. 
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Memorandum J. W. Marshall to Mr. Felt 
Re: MAIL AND FILE 

DISTRIBUTION SYSTEM 

J. EDGAR HOOVER F. B. L BUILDING 


The above is being submitted in the event there are further inquiries 
as to why the Bureau recommended Mosler Telelift, 


RECOMMENDATION: 


For information. 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 



.MFryCfil^an 


J. P. Dunph; 


5 ^ 


c? 


DATE: 4/4/73* 


I ' 

Iject: _CHE5APEAKEjCHAE1:EB ^CI^ 

OF JFJ RE PROTECT ICa^SNOml^^ 

REQUES-TJTQlAT.TEND APRILJLQ>JLa2.3JVlEEnNGU BAyilMORE 


Mr.ffalt 

W. Baker - 

Mr.CaUa&aa^ 
Mr. Clevriaad 
Mr. Ccor«d.«__ 
Mr, GeUvaidt_ 
Mr. 

Mr. Marshall _ 
Mr. Mill«r. E.S. 
Mr. Soyrrs 
Mr. Tompson 
Mr. Walters 
Tele. Boom 


Mr. KinJey. 

Mr. Armstroci; 
Mr. Bowers 
Mr. Heriagtoa 
Ms. Herwij! M 
Jk. Mintz __ 
Mrs. Neenaa_ 


Purpose is to request authority for two Special Agents 
to attend 4/10/73 meeting of captioned organization featuring discussion 
of fire protection in high-rise buildings. 


The Chesapeake Chapter of the Society of Fire Protection 
Engineers is featuring Mr. Chesteii^chirme rf President . Schirmer ^ 
Engineering Corpor ation, at its 4/i0773 luncheon meeting to be held at 
the Beltway Restaurant^d Motel south of Baltimore near Halethorpe^ 
Md. He will speak* ony ^ire Protection in High-Rise Buildings. ” 
Schirmer Engineering Corporation is reportedly the fire protection 
engineering consultant on the designiof the Sears building now under 
construction in Chicago, the world's tallest building. That*building will 
be completely, sprinklered, and‘>Mr. Schirmer will discuss the factors 
leading to that decision and the economics and special design criteria 
developed. • 


a 

The .FederaFFire Council, in, announcing this meeting, 
declares this presentation should be of interest to all fire safety personnel 
and both Federal and non-Federal fire safety personnel are invited. In 
view of this- and possible import on the new building and FBI Academy, 
authority istxequested for Special Agents- James F. Morrissey, of the 
Headquarters Building Unit, and Ronald W. Witzel, Quantico, who also 
assists the Headquarters Building Unit, to attend meeting. Registration 
is $6. 00 per person. Notification of attendance is requested prior to 
4/6/73. Training Division agrees. 




RECOMMENDATION: 






REC- 5 $ 





That Special Agents Morrissey* and Witzel be authorized4o 
attend meeting allowing $12.00 for expenses. 


, 58 ’APR 


I 9 'ig 73 




'1 - Mr. Jenkins 
JF]\|g) (3) 
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UNITED STATES GO^RNMENT 






f 


t.r©u. 


Memorandum 


TO 





SUBJECT 


Mr. Calji 



DATE: 3/8/73 


FROM : J'. p. Dunph 



% 



SADQUARTERS BUILDING UNIT 

REQUEST ^ / ‘ 

Purpose is to request authority to occupy Room 319 
in OPO for needed additional space for captioned unit. 


Mr. 

Mr. C«U«h«n ^ 
Mr. Ctevd«a4 ^ 
Mr. CcoxMn^ 
Mr. !GdtAiardt _ 
Mi.4enldi»._ 
Mr. M*r^«U 
Mr. MiUer, E.S. , 
Mr. 'Soy tr» 
Mr^TbompsoR.. 
^titers 
'eU. Room_^ 
Mr. KiiJey . , 

Mr. Arm$trooj; _ 
Mr. Bowery 
Mr. Beriogtoa ». 
Ms. HerwigiM.^ 
Mr. Miotz 


Mrs. Neenm . 


With the accelerated demands on the new building unit due to ■ 
the advanced progress of the building, present assigned space is sorely 
taxed for necessary operating purposes. The unit currently utilizes 595 
square feet in the Exhibits Section, Room 331 OPO; With six people 
currently.assigned and one additional employee used on a part-time basis, 
work stations for same and the necessary use of five drafting tables and 
file space, the -need is readily apparent. 




I 
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USIA occupies contiguous space to the -Exhibits! Section in a 
complex of rooms-from 329 to 319. Room 319 has become vacant and USIA 
has offered it to-us. The Building Manager for OPO has also advised us that 
we can have the space in view of the USIA offer. The space represents 270 
square feet. The Exhibits Section can insure physical security. 


RECOMMENDATION : 


That'authority be granted for the Headquarters Building Unit 
to occupy Room 319 in OPO as additional space. / 


y 




1 Mr. Gregory 


^V*'^FM:ko (3) 
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FROM 


SUBJECT: 


41A CCM. IC9. MO^ if 

UNITED STATES gWeRNMEN’T 

Jt yC 7 te. Biker «—««. 

Memorandum 

Mr. Callahan /V^ l “te, 3/23/73 

• 7^ fj Ul Mr.MiU^E.S. 

J. P. Dunphy/J S:SZ1- 

/ry } Mr.KUIey 

TOUR EXHIBITS ^ 

J. EDGAlfHOOVER F* B.I. BUILDING — ■*"*•• Mr. Herisgtca 

~ * HerwU: ■ 

' Mr, Kiat* 

Exhibits Section is presently designing and will soon mt»^n««« 

begin construction of exhibits for the tour route in the new building. 

As an introduction to tourists when they first enter our 
area, we will have’ a reasonably comfortable waiting area where we 
intend to present a brief film welcoming the tourists to the FBI and 
telling them briefly what they can expect to see while with us. 

This film should be of the best quality as it will set the 
tone in the tourists' minds for the entire visit. A script should thus 
be prepared by someone who has experience in this' area. 




J. P. Dimphy , 


DATE: 3/23/73 


TOUR EXHIBITS 

J. EDGAlfHOOVER F* B.I. BUILDING 






RECOMMENDATION: 

That the Police Training and Research Section work with 
the Exhibits Section to prepare an appropriate script. 


1.- Training .Division (Mr. Heim) 

> < 1 1 ' , 

, * ' » < * * I ' 

* ’ • • # 

JPDdco;(3) 

' K '■ : 
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UNITED STATES GO^RNMENT 



Memorandum 


TohL/ ■. 

Mr. Callahan 

DATE: 

FROM 

J. P. DunphJ^ 


SUBJECT: 



J. EDGAR HOOVER F. R. I. RinLDTNG 


MAINTENANCE PLANNING 



April 13, 1973 



Mr. F«Jt 
Mr. 


Mr. Clevelwd 
Mr. Ccnra4>^ 
Mr. Gri^urdt.- 
Mr. ^ 
Mr. Marsh«ll » 



,Mr. MiUer. E.& 
Mr. Soyrrs 
Mr.'Tb^mpsott 
Mr< W«Jltet3 
Tel«. Room . 
Mr. Kiid<jr.._ 
Mr. Armstrong 
Mr. Bowors ^ 
Mr. Herington 
Ms.Rorwig.. 


.Mr. Mintr ^ 
Mfcs. Nwnm 



,;My memorandum 2/20/73 advised that the move of personnel 
and operating functions into the new Headquarters building is tentatively 
planned to commence July, 1974, with availability of portions of the 
building for equipment installation prior to that date, some as early as 
this fall. 


The General Services Administration (GSA) has formed' a 
pre-occupancy group to plan for the maintenance and operation of the 
building. 


I 




It is recognized there may be areas of some Divisions into 
which access by maintenance personnel is not desired at any time, and 
others where escort is required for maintenance personnel. GSA requires / 
information from ^the FBI regarding these area definitions in order to 
arrive.at a plan for maintenance staffing and procurement of necessary 
equipment. 

Each'Division is requested to review space ^located for its 
use in the new building for the purpose of determining- and listing those 
areas where maintenance personnel will be totally denied access and 
those areas into which access^will be afforded only with FBI es co^ 

522 API 


RECOMMENDATION 


RtCrB 



That each Division furnish the requests 
Administrative Division, Exhibits Section, .byrdC^? 


1 - Mr. Felt 
1 - Mr. Kinley 
X - Each Assistant Director 
1 - Mr. Walsh 
1 - Mr. Mintz 




1 listing to the — 
y)f business 4/19/73. 




'“Mtgjsiiiwa ISIS 




Mr. Callahan 




4/3/73 


D. M. Gregory 


PUBLIC LAW 02-313 - PUBLIC 
BUILDINGS AMENDMENT OP 1072 

I 

J. EDGAR HOOVER feM.BXJILDING 


In a conversation this morning with IVilUam A. Davy, who is 
now assigned to the Public Buildings Fund, formerly Region HI Acquisition 
Branch, he advised that insofar as the new FBI Building is concerned he 
knows our problem in projecting budgeting figures. He recommended that 
we use the average figmres for the metropolitan D. C. area of Government 
controlled space which are as follows: 64% office, 15% storage and 21% 
special. 


Davy furnished rates for a 100 quality rating building which the 
new FBI Building will have as $7* 98 for office, $2. 75 for storage and $13*46 
for special. Inside parking is to be charged at $1. 30 per square foot and 
outside parking at $. 75 per square foot. 

Davy said that because of the variables now existing insofar as 
the new building is concerned, the cost projecticuis can only be approxima- 
tions and that after the buildii^ is occupied. General Services Administra- 
tion will come in and do a floor-by-floor audit so that charges can be made 
commensurate with the space used. Davy further indicated that corridor 
space which is outside tto true office space would not be chargeable to the FBI. 

For information. 


1 - Mr. Dunphy (Sent Direct) 
1 - Mr. Green (Sent Direct) 

1 - hir. Jackson (Sent Direct) 
§ - 68-11201 
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UNITED STATES GOVERNMENT 

Memorandum 




TO : 

Mr. 

FROM : 

VI j 

J. P. Dunphy^' 

SUBJECT: 

J. EDGAR^OOVE 


»ate; 4/24/7 


PRESS MATTER 




The Gi^ construction engineer at the new building 
advises a Mr. Bobfeietsch of the Scripps- Howard newspaper chain 
visited the site aip was taken on a tour of the building. 

This tour was arranged by the GSA Central Office. 

For information. 


Mr. Felt t- 

Mr. Baker 

Mr. CaUalMia^ 
Mr. Qevdaad ^ 
Mr. CotvradwM 
Mr.' Cebbardt..-.. 
Ut. 

Mr. Marskadl 
Mr. MiUer, E.$. < 
Mr< Soyvs 
Mr.'Ttompseffl 
Mr. Waltere 
'Tele. RoofflM_ 
Mr. Kinlejr ■. 

Mr. Annatrcog.. 
Mr. Bower* ma. 
Mr. Heno(:toa 
Ms.Berwig ..... 
Mr. Miatz II, I 
Mrs. Neeaso _ 


1 - Mr. Herington 
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1740 Ogden Avenue 
Oownere Grove, HUnoi$ ^15 
Tetep}^ (312) 969-6150 


Bolt Beranek and Newman Inc. 24 April 1973 insTTI 


Mr. Steve Killion 
F.B.I. Laboratory 
9th and Pennsylvania Avenue, N.W. 

Washington, D.C. 

Subject; Sound/Video Studio and 
Radio Engineering Lab 
BBN‘ Proposal No. P-73-CH-119 

Dear, Mr. Killion; 

This letter is in response to your request of April 21 
for a proposal covering a one-day work conference. We 
anticipate that this work conference. would cover the 
following major spaces and systems. 

SPACES 

+ Sound iStudio -and: Control Room 
+ Video 'Tape Studio* 


+ Case Examination Room(s) 


SYSTEMS . 

+ Recording, editing, duplication, and playback 
of tapes. and voice prints. 

+ Preparation of video tapes to be used primarily 
for training purposes including lighting, .sound, 
cameras, and switching and control gear. 

+ Mechanical noise and vibration control as pro- 
vided in current building plans. 

+ Room acoustics as provided in current building 
plans . 

+ Other systems and equipment as required. 


Consultant Architectural Acoustics Theatre Planning Sound Reinforcement Noise and Vibration 
Cambridge New York Washington, O.C. Chicago Los Angeles San Francisco 


Bolt Beranek and Newman Inc, 


Mr. Steve Killion 
F.B.I. Laboratory 
24 April 1973 
Page Two 


The primary purpose of the work conference shall be to 
clarify user expectations for systems and spaces , lead- 
ing to a definite program, and to verify current archi- 
tectural, electrical, and mechanical systems provisions. 

An acoustician and an audiovidUal consultant for BBN 
shall attend the conference. Following the conference, 

BBN shall prepare a proposal for continuing consulting 
services to include detailed systems drawings with archi- 
tectural and electrical provisions as required, budget 
estimates for systems and equipment, non-proprietary speci 
fications, review of bidder submittals and shop drawings, 
and systems checkout. 

The fee for the above outlined work conference shall ‘be 
$400 plus direct expenses. Our fees are based on the 
number of hours spent in connection with a project, in 
accordance with the following schedule of rates per eight- 
hour day: Principal and Supervisory Consultants, $280, 

$320 and $400; Senior Consultants, $200 and $240; Con- 
sultants $128 and $160; Staff Assistants, $100. Expenses 
such as traivel, toll telephone and telegraph, acoustical 
instrumentation and computer use charges, printing and 
report reproduction costs, expendable materials, etc. are 
billed in addition and will include a nominal handling 
charge. Invoices are rendered and payable monthly. 

We are very interested in assisting you and the architect 
in the final planning phases for the laboratory spaces 
and hope the proposed conference is suited to your needs . 
If you have questions^ regarding this proposal or wish to' 
suggest additional ii terns to be covered at the conference, 
please call. If the proposal is satisfactory, please 
sign one of the enclosed copies to serve as authorization 
for us to arrange for the- conference. 

Sincerely, 

BOLT BERANEK AND NEWMAN INC. 



cc : John, Anderson, Accepted by: 

C.F. Murphy Assoc. 


Date: 


(it- 1120 (' 
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UNITED STATES GCKRNMENT 


Memorariaum 




='Mr. Conrad /O 


DATE: /^/2^/^Z 


FROM 


= -W. W. Bradley 


EDGAR llOOVER BUIl 


BUILDING 


Mr;mt 

Mr. Baker mmimm 
Mr. C«U*h«i __ 

Mr. Jeaiiit* 

Mi. MarskaU w 
M r. Mil];«.E.S., 
Mr. Soyar'a -- 
Mr. Thompsc® 
Mr. Walters 
Tele.’ Iloom 
Mr. IKinley -- 
Mr. Armstroog 1 
Mr. Bowers 
Mr. Heriaartoo » 
Ms. Kerwig - - 
Mr. Mlatz --— - 
Mrs. Neenaa __ 


In connection with the. formulation pLplans for a Sound- Video Studio in.ppace ■ 
assigned to the, Radio Engineering Section in -the J..- Edgar Hoover Building, a 
memorandum W. ^W. Bradley;to Mr. Conrad dated 3/6/73, recommended that an 
appropriate acoustical consulting firm be employed 'to provide the Bureau with detailed 
specifications, .architectural drawings, etc. , in order to solicit bids for construction 
of this facility. In this regard the building;architect,. C.. F.vMurphy Company, Chic^o, 
has contacted the firm *bt feolt. Beranek and Newman, Inc. /BB,N)_ with ^ whom they have 
worked' previously, to obtain a proposed cosOigure, for the necesi^y consultant 
requirements. ^7 :, ¥0 , 

[OouJMC CrKC\^c ,Jf/> 

Attached is a. letter received from Mr. RoniiTerit of BBN setting forth fees 
for a preliminary one -day conferaice with ^propriate Bureau, personnel to further 
define our requirements for consultant work ^d, to. evaluate current ^chitectural,>C?{t^ 
electrical and mechanical services in the studio space. Based upon this meeting, >J 
BBN will prepare a form£d proposal for detailed consulting; services. The. fee for the \ 
one -day -work conference will be $400, plus traveling expenses ior two BBN representatives' 
from Chicago. 'K weagree tqthis»conference, BBN will contact us to establish a ^ 

suitable date; ^ 

BoLT, 6 tfi A // d ... ^ 

RECOMMENDATIONS: Af /Ive, l^ouj Kt eRi j., 


1. That appropriate funds be. designated to cover the expense ' of !. a one -day 
work conference with. two repiF^eBiatives of BBN as outlined above. ^ u v 


REc^aa^ c 


2. If approved, that an appropriate official of the Adminis®at36B 
signify our acceptance by signin^.the attached letter and returning to BBN. ■ --- 


Enclosure W ^ ^ 

1 - Mr. Callahan ^ 

1 - Mr. Dunphy 

1 - Mr . Conrad ' ''IH 

1 - Mr. Bradley-^ An 

1 - Mr. Stevens VJ //* 
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- ' Memorandum 



DEPARTMENT OF JUSTICE 


TO 


FROM 


Mr* Nicholas P* Callahan 
Assistant Director 
Administrative ^iviston - FBI 

^lf^^Sm”lh!^;6^Don^^^^Director 
Office of Admlnl^ratlve Services 



SUBJECT 





Ing Plans for New Building 


At the request of the Acting Assistant Attorney 
General for Administration* 1 am writing to you to obtain 
a set of the latest floor plans of the new J* Edgar Hoover 
FBI Building. 


If you have not completed your proposed' partition 
layout plans, a set of plans Indicating the block assign- 
ments of each organization unit of the Bureau will be 
sufficient* 


7 





^William H. 0*Don<^hue, Director 
Office of Administrative Services 
U. S. Department of Justice 


5/4/73 



Nicholas P. Callahan, Assistant Director 
Administrative IHvision - FBI 

J. EDGAR HOOVER F.B. I. BUILDING 

Reference is made to your letter of April 19, 1973, 
advising the Acting Assistant Attorney General for Administration 
is desirous of obtaining a set df floor plans for the new building. 


The floor plans for the building ai e presently incomplete 
and in a condition of constant and rapid change. Thus, we do nc^ have 
, available a complete or current set which would be of assistance to you. 

At such time as the flcK>r plans are finalized, further 
consideration vdll be given to your request. 
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Mr. iTelt 

Mi». ftnlfflf . 

Mr. ^AllA^Al^ - . 

.Mr. .CUvelaiuJ 

Mr, Conrad 

Mr, Cebhardt...«M 
Mr. Jenkins n-, r r 
Mr. Marshall 
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UNITED STATES GOVERNMENT 

Memorandum 





TO 


Mr. Callahan 


FROM : J. P. Dunp 


SUBJECT: J. EDGAR HOOVER 



DATE: 5/1/73 








0 


/< 

it 


STATUS 





J.3mLDING. 


fe Mr. C]t«vd«n4 ..i. 
Mr.ConrM— — 

I Mr. Gej|>h«rdt 

Mr. JenloB* 

Mr. Mar^l 

Mr. MiU«r, 

Mr. Soysr$ 

Mr. ThompsoA 
Mr. W«lterf ...m, 
Xdt. Room 
Mr. Kinl«y 
Mr. Armstrong 
Mr. Bower* „ 

Mr. H«na«:too 

M»< Herwig „ - - 

Mr. Miatz - - 

Mr*. Neeazn - 




As previously reported, the^general contractor on 
the new FBI Headquarters Building, the Blake Construction Co., has 
been proceeding ahead of the original' construction schedule. The contract 
completion date of 5/26/74 remains to be extended to compensate for labor 
strikes of last year. 

The monthly examination of project progress dated 4/20/73 
shows that Blake has lost thirteen calendar days in the schedule since the 
last examination, and the computerized work schedule now shows a technical 
capability of completing on 3/14/74. 

The slippage of thirteen calendar days has been attributed to 
delays in erecting structural steel on the upper levels at the rear of the 
building. Although erection of the steel on.the 10th Street side is substantially 
complete, the size and weight of steel remaining to be set on the 9th Street 
side has been delayed until the high-capacity crane on the roof near 10th 
Street can be moved to the 9th Street side. Movement of this crane in stages 
is anticipated, to begin this week. 

Contract time as of 4/20/73 was 61. 1% expended. Percentage 
reflecting extent of contract completion are based upon percentage of dollar 
contract amounts involved and as of 4/20/73 were: 


Percentage of contract funds committed 
Percentage of construction installed 


68 . 0 % 

62. 8% 



Although several features needed to complete the building are 
not as yet under contract, the General Services Administration Construction 
Engineer, states the July, 1974, completion date, when' occupancy may 
commence, remains valid. 

For information. 


REc«67 
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F B I 


Date; 5/4/73 


Transmit the following in 


(Type in plaintext or code) 


Vla^ A.. I . R T S JQ 


(Priority) 




TO: ACTING IDIRECTOR, FBI 

FROM: SAC, PHILADELPHIA (62-5*+B2)(RUC) 

SUBJECT: THE NATIONAL COMMEMORATIVE SOdETY 
BOX 100, LANSDOWNE, PA. 

REQUEST FOR -INFORMATION CONCERNING 

Re Bureau airtel Philadelphia, 4/ 30/73; Philadel- 
phia telephone call to Bureau, 5/3/73* 

On 5/3/73, Mr. STANLEY MERVES, Member* Board of 
Directors, Franklin Mint, Philadelphia, Pa,, advised the 
National Historical foundation is a charitable trust which 
makes gifts and grants in accordance with Treasury Depart- 
ment regulations. 

He stated the National Commemorative Society is a 
division of the National Historical Foundation. The Society 
issues a medal each month which is significant in American 
history. Profits from the sale of these medals are used 
for contributions to such projects as the History Department 
of Temple University, Philadelphia, and more recently to the/ 
U. S. Treasury for rehabilitation of the Map Roomdn the // 
White House. The National Commemorative Society is also 
working on a project with the American^ Division of the 
Department of State. 

Artists and sculptors are selected by reputation 
and paid $1200Cto $1500, depending on the quality of the 
finished product. 




(^Bureau 




f 


1-Philadelphia (62-5482) ftEC- HI 


SJR:btp 

(3) 


may 18 1973 






Approved: 


Special Agent 'fn Charge 


Sent 




*U.S.GOv*rnm,flt Printing Offlcei 1972 — 455-574 



Mr. MERVES stated more detailed information on 
the National Commemorative Society and the National Historical 
Foundation could be obtained from Mr, CLEMEN CONGER, Curator 
at the White House, He also advised that the Treasury De- 
partment recently had cou 5 )leted an investigation of the 
National Commemorative Society, 

It Is noted that Mr, MERVES, in addition to his 
position at the Franklin Mint, is also a Trustee of the 
National Commemorative Society, He furnished the above 
Information telephonically to the investigating agent; his 
call was unsolicited, but apparently was the result of an 
earlier contact by the agent with ADMIRAL OTTO ,MC CORMICK, 

Vice President of Government Sales, Franklin Mint, 

Admiral MC CORMICK advised he knew of, but had no 
specifics concerning, the National Commemorative Society but 
would contact someone at the Mint who had knowledge of the 
Society, The subsequent unsolicited call from Mr, MERVES 
evolved from this. 

On 5/3/73, Mr, THOMAS HARTIN, Intelligence Division, 
Internal Revenue Service, verified his office has a case file 
on the Ndlonal Commemorative Society, He stated it Is an 
"audit exempt organization", classified as "sensitive," 

Further information on the subject may be obtained from a 
review of the file at the Operations Branch, Intelligence 
Division, Internal Revenue Service, Washington, D, C, 

Philadelphia indices negative on the National 
Historical Foundation, National Commemorative Society, and 
Agop Agopoff, 
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4/30/73 


Alltel /•;P':‘:-i 

'I", *i 

-V-’ , \ 

From; Acting Director, FBI 

TIKI^TONAL COMMEMORATI VeW^ IT / 
,.3^xiop, JuliSi0D^ ' 


To; SAC, :]?haadelphia 



ft 


REQUEST li^laiHFOR^ 

knclosed areftSeli-explanatory copies of a letter and its two 
^closures rec^ved from captioned organization. Bxireau!sJU«3fces are 
negative re the l^atlonal Commemorative Society and T W^tonal Histo rical 
foundation. ' 

/ 

Mladelphia is requested to discreetly identify the nature and 
purpose of^wh The Rational Commemorative Society and The National 
Historteju Foundation. Furnish indices information concerning both and 
Agppj^gopoff ^^rlbed in enclosures. 

Handle promptly for Biureau reply purposes. 


>7 


^nclosures (3) 


NOTE: Letter -from captioned organization 
described as a division of The National HistoricaJ 
Foundation, indicated desire to present tq^ 




/ 


, jElaker_M_ 

1 r. Callaban 

I. Cliv«luid_wK 

li^nnd „.|, . , 
.* Geblviodl; 
^4«nkiA« 

1. MarsKaU „ 
I. MiU«r. S.S. — 

liSpyar. 

I. Thompson — 

I. Walters - ■- 

Ue, Koom ...,1 

I Wsbonj: 

Lpowers 

^teringtOn 

iHerwU ■■ - ,- - ■ 

*"*>■ -I ■ I- -I- - 

ftteensnwM 


Museum, FBI Building, ” a Sterling Silver Proof #1 
of a commemorative coin-me^daTiTsued honor of J. Edgar Hoover. 
Enclosed newsletter described the medal and biography of sculptor, 
Agop Agopoff. Letter requested where medal should be sent^ and 
possible ilocition for an additional medal. Request suggests 
commercial exploitation and information concerning group necessary 
to make intelligent reply. > " , * 
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UNITED STATES GC*RNMENT 

Memorandum 


FROM 


Mr. DATE: 5/15/73 

J. P. Dunphy^ p%d^^/r/S^y^u//J/. 


subject: THB| feT^AL_C i3^^ 

JSIll^GAR HOOVER GOMMEMORATIVECGCIN-MEDAL ^ 


Purpose is to authorize attached letter tactfully 
declining offer of coin-medals honoring J. Edgar Hoover 
because of commercial overtones. 


Mr.Felt__„ 

Mr. CoDfrd __ 
Mr. Geiiitardt _ 
Mr. Jtesldsy 

Mr. Marsh*!! 

?.!/. MiU«r. E.$. 
Mr. Soyars __ 
Mr. Tbampsco .. 
Mr. Walter* 
Tele. Room 
Mr. Baise - 
' Mr. Baroe* __ 
~l&. Bower* __ 
Mr. Herin$;toa^ 
Mr. Conmy._^ 
Mr. Mintz - - 
Mr. Eard!ey i^.. 
Mr*. Hogan 


Captioned organization forwarded a letter dated 4/16/73 to 
"Curator, FBI Museum FBI Building, Washington, D. C. " Enclosed was 
its January 1973, 8-page newsletter publication. The organization wanted 
to present'to our "museum" Sterling Silver Proof No. 1 of their 102nd 
commemorative coin-medal issued in honor of J. Edgar Hoover. It is to 
be noted that the medal involved contains a likeness of Mr. Hoover on the 
obverse and the new building on the reverse. They also wanted to locate a 
worthy recipient for Sterling Silver Proof No. 9 of the same medal. The 
newsletter contained a 2 -page article on the hb dal featuring Mr. Hoover's 
background. It also contained two articles concerning ;the sculptor, 

Agop Agopoff. One contains verbatim an 11/4/66 letter from Mr. Hoover 
sent a short time after Mr. Agopoff *s J. Edgar Hoover Award Medal, 
sculptured for the Veterans of Foreign'Wars, had won a National Sculpture 
Society's award for a bas-relief medal. 

Bureau indices cont^jpKrfecord identifiable with the Natioiml ✓ 
Commemorative Society orJ Thg?^tional His tdxicaLEoundation. Bufile / 
105-63563 subst^iatei^Tetb^ from .Mr. Hoover to Agopoff. This action 
was based mj^he'^eterans of Foreign Wars organizational connection with^ 
the award."^ufiles contain no derogate^ information concerning Agopoff. 

^TPhiiadelpnlanalrtel*^4/7'J*advised*that the National Historical 
Foundation is a charitable trust which makes gifts and grants in accordance 
with JTreasury Department regulations. The National Commemorative 
Society is a division of same. It issues a medal each month apparently 
to its members on a historical theme. Profits from the sale are apparently 
used for philanthropi^jp^rjosesy^^ti^ls^gy^gcn^^^^ p^ aid a varying 


philanthropi^^^rj)oses^ 


Enclosure a*^ 


MAY 18 1973 


5 arejpaia a varying 


iBaEcna 

CONTINUED - OVER 
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Memorandum to Mr,. Callahan 

Re: THE NATIONAL. COMMEMORATIVE SOCIETY 


Although the purpose and profits of the .National 
Commemorative Society^ appear to be philanthropic, it is nonetheless 
a commercial venture. The FBI accepting the offer of ?Proof Number 
One or to suggest a worthy recipient of Proof Number Nine coidd easily 
•be interpreted as an endorsement. FBI policy has' historically been to 
avoid any endorsement whatever of commercial ventures. The use of 
Mr. Hoover’s previous letters ajppears to support the exploitation of any 
such endorsement. 

RECOMMENDATION: 

That attached letter be, sent tactfully declining offer of 
indicated coin-medal. 
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UNITED STATES GOWRNMENT 

Memorandum 


TO : Mr. Call 


FROM : J. P. Dunp 


Mr. felt 


DATE: 


5/4/73 


41 


^/CeUnitaa 
Mr| CUv«iaa 4 1. 
Mr. Conxad~_ 
Mr. GelAanSt ... 
Mr.^eeMuts 
Mr. MersheU 
Mr. MilUr, E.S. 
Mr. Soycre 
Mr.in»mpsoa« 
Mr. W«Iter 3 ...» 
Te]l«. Room _ 
Mr. K» 4 ey.__ 
Mr. Armstroos . 
Mr. Bowers ..._ 
Mr. Heriagtoo « 
Ms. Herwig_ 
Mr. Miatz . 1.1 .1 
Mrs. Neeaaa .... 


SUBJECT: J. EDGARtHOOVER F. B. I. BUILDING 'iL/ { Mr. Bowers ..._ 

TWENTY-FOUR HOUR OPERATIONS 

Mr. Miatz 

My memorandum 4/13/73 advised. the General Mrs.Ne«aa- 

Services Administration (GSA) had formed a pre -occupancy group to 
j , plan for . the operation and maintenance of the new building. 

Recent legislation provides that beginning withifiscal year 
1975, GSA will charge for space and services furnished by GSA to tenant 
agencies. This charge will approximate commercial rates for similar 
space and services. The Bureau, in effect, will' be paying ^ annual rental 
to GSA for space and attendant occupancy services such as cleaning, guard 
service, heating, and air conditioning. 

The level- of services»to be provided by GSA under the new 
program is approximately the same as. currently furnished in commerdm^ 
practice. It is.based on the effort necessary to service a five-day week,"^ 

one -shift operation. ' ‘ 

{ ' 

The Bureau.wiU'be required to budget additionally for recurring 
special services, such as more frequent cleaning, resulting from access 
to facilities for extra shifts or more than five-day week usage and additional 
heating and air conditioning requirements in excess of the normal standard 
level of services. 

There will be areas within the new building which will’be staffed 
by FBI personnel during odd-hour shifts, or on a more frequent basis than- 
the standard five-day week, one-shift operation. GSA requires information 
from the FBI to identify those areas so that they may be able to plan for 
and provide the necessary services at occupancy. Because the Bureau will 
be charged by GSA for the recurring speciad services furnished in excess of 
the normal standard level, good judgment should be used in identifying only 
necessary areas to receive the special serjB^s>.-, 


1 - Mr. Felt 


RLOiko (15) 

T ^ 


1 - Each Assistant Director 

cont: 


< WAY 18. 1573 ^ 
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Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

TWENTY- FOUR-HOUR' OPERATIONS 


Each Division is requested to review the space allocated 
for its use in the new building for the purpose of determining and listing 
those areas where personnel will be utilizing spaces during odd-hour 
shifts, or on a more frequent basis than one- shift per day. Space used 
by night shift Agent Supervisory personnel should be included. 


RECOMMENDATION: 

That each Division furnish the requested listing to the 
Administrative Division^ Exhibits Section, by close of business 5/11/73. 


rj 
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UNITED STATES G(*RNMENT 

Memorarmum 


Mr. -Callahan 


DATE: 5/8/73 


FROM ; J. P. Dunph; 


‘ 4 ^ 



J. E DGAR HOOVER F. B.I. BUILDING ' 

ELEVATOR SERVICE Mr/HeTi 

Mr. Cc*tt 

. Mr. M»t: 

My memorandum 2/22/73 set ff^h tentative scheduling Mr.Eard 
of elevator completion and operations oi)^vators under emergency 
conditions . No modifications of the prbposed: scheduling or operations 
were suggested by the various Divisions and the General Services 
Administration (GSA) was requested to proceed in accordance with initial 
criteria. 


Subsequent discussions have been held with GSA and 
construction contractors regarding the elevator contract; and assurances 
have been received that all functions as set forth would be incorporated 
into the building with three exceptions. 

The initial elevator design does not provide for emergency 
power from the building generator to operate the two elevators dedic^ed 
to Tour Route usage (Passenger Elevators Nos 33 and 34). GSA has been 
advised entrapment of visitors in"elevators during a power failure is 
intolerable and design modification to provide emergency power to these 
two passenger elevators is mandatory. GSA has agreed to modify the 
contract to provide this capability. 



The Otis Elevator Co. , subcontractor providing the elevators 
and escalators, has stated emergency power from the building generator 
to the freight elevators is not a requirement under the contract they were 
awarded 1/19/73 by GSA. GSA agreed with this interpretation and Otis 
submitted an extra-cost price of $53, 000 to provide this additional feature. 


To the initial cost of the subcontractor, the general contractor, Blake 
Construction Co. , is entitled to add a 10% markup plus attendant expenses 
relating to supervision which typically can run an additional 10%. GSA 


1 - Mr. Conrad 
1 - Mr. Flynn 
1 - Mr. Green 


eg: 
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CONTINUED - OVER 


Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

ELEVATOR SERVICE 


states freight elevators are not usually provided with emergency power 
capability; each of the freight elevators in this building will be of geared 
construction which allows them to be cranked to any level; persons who 
may be in a freight elevator when a power failure occurs will be employees 
familiar with the buildings operation and more likely to remain calm until 
the cab can be cranked to the. next level; and that in each quadrant of the 
building there will always be one passenger elevator available for movement 
of either passengers or freight during . a power failure. (These passenger 
elevators in the front .portion of the building will have a capacity of 3000 
pounds and in the rear, 4000 pounds. ) GSA also states thsi* modifications 
to provide emergency power to any freight elevator can be accomplished 
at a later date if actual occupancy experience dictates a need for this type 
of feature. Postponing these modifications until after occupancy will ^ so 
serve to avoid surcharges by the general contractor and'could result in 
overall savings to the. government. It would further avoid the risk of 
depleting .construction funding by committing this amount for an unplanned 
expeiiditure. 


The third feature not in the 1/19/73. contract award was the 
proposed manner in which the elevators would receive emergency power 
for the purpose of delivering the cabs to lobby level, to discharge passengers. 
Otis Elevator Co. contends, and GSA agrees, the 1/19/73 contract provides 
for a manual sequencing rather than automatic, This means guards or 
buildings operations personnel would be required to manually control the 
delivering of emergency power to the elevators from control panels located 
at the lobby level of each bank of elevators. Controls for the two Tour Route 
elevators would be located. at their discharge level and would be available 
for operation by Tour Route personnel. Otis has submitted an extra-cost 
price of" $29, 000 to substitute automatic sequencing for manual sequencing, 
again exclusive of general contractor’s surcharges. GSA states manual 
sequencing is typical of.the controls being afforded other feder^ buildings, 
and James ‘Herbert, interini BuildingsiManager states manual sequencing 
was expected and is acceptable. Again, ^this. feature could be incorporated 
into the. controls at a later date if determined to.be a necessity. 
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Memor^dum tO'Mr. Callahan 

Re: J. EDGAR HOOVER .F.B. I. BUILDING 

ELEVATOR SERVICE 


It ’is noted that , general optimism exists regarding the balance 
of the funding of this project; however, several contracts for various 
features of the building remain to be priced and awarded. If these contracts 
are obtained within estimated values and there are no major iinforeseen 
expenditures, the, possibility exists that funds set aside for contingencies 
will become available for desirable but not mandatory modifications such 
as emergency power capability to freight elevators and automatic sequencing 
of the elevators. The extent or even existence of this type of funding will 
not be known for a year or more. At that time these and other features of 
similar status will be re-examined. If prior to that time the FBI insists on 
incorporation of features which are not typical of federal office buildings, 
they could be termed special requirements for which GSA will look to the 
FBI for immediate funding. 

RECOMMENDATIONS: 

(1) That GSA be advised modifications to provide emergency 
power to freight elevators ^aeJ^Qt mandatory. 
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' Memorandum 


TO 


•Mr. Callahan 


FROM J. P. Dunphy 




DATE; 5/18/73 


o 


subject;|>lANS FOR J. :EDGAR HOOVER F.B.I. BUILDING, 






Conrx)., — 



Mr. GeUuunit 

M. 

Mr. MarsM}! . . i . 
Mr. Mill<*. E-S. -« 
'. Soy«rs - ■ 
Mr.TtMopscA^..- 
Mr. W«lter$ .I 
Tele. Boom ■ 
Mr. Baise 
Mr. Bamee.., .n.-.. 
Mr. Bower* ___ 
Mr. HerSngtoa , .n. 
Mr. Cormy i... — 
Mr. Mintz . 


Mr. Eerdley. 
Mrs. Hogan . 


Acting Assistant Attorney General for Administration, 

Glen E. Pommerening, has directed a letter 5/16/73 to Mr. 

Ruckelshaus stating the Department is interested in the occupancy 
plans for the new building. He states his staff has twice requested these 
plans, the first an oral request. and the second a written request on which'f^ 
they received a written reply. He does not state why they are interested^ P j 
in these plans. 


Previous Department letter asked for latest floor plans stating 
if partition plans were not complete (they are not) they desired a set of plans 
indenting the block assignment of each organizational unit of the Bureau. 

Our letter of 5/4/73 informed them the floor plans for the building were 
incomplete and in a condition of constant and rapid change and, thus we do 
not have available a complete or current set which would be of assistance to 
them. We stated that at such time as the floor plans were finalized, further 
consideration would be given to their request. Their current letter asks that 
the plans, in 'such form as they exist, be sent to them. 


The construction of the building.is proceeding at a most rapid 
pace and we are expending every effort to revise and update plans as necessary 
and meet the other requirements of following on the progress of construction 
to be sure all j^reau requirements are met. Any set of plans furnished to the 
Department at this time will be immediately out of date. However, as the 
Department feels they must'have some set of plans, for whatever reason, we 
can furnish a set to them. 


RECOMMENDATION : 

At < vm o V «c 

That the attached let^ be approved forwarding a set of plans 
to the Acting Assistant Attorney General for Administration. These plans 

show all floors and the Divisions assigned to each floor but do not indicate ^ 

exact locations.'' 


Enclosure ^ 
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MAY 1962 CCHTION 
«SA ocN. ftco. NO. r' 


TO 


FROM 


subject: 


date: 5/4/73 



f 

is' . 


UNITED STATES G^|eRNMENT 

'Memorandum 

William H< 0‘Donoghue, Director 
Office of Administrative Services 
U, S. Department of Justice 


'Nicholas P; Callahan, Assistant Director 
Administrative Division - FBI 

J. EDGAR HOOVER F. B. I. BUILDING 


Reference is made to your letter of April 19, 1973, 
advising the Acting Assistant Attorney General for Administration 
is desirous of bbtaining>a set of floor plans for the new biiilding. 

The floor plans for the building are presently incomplete 
and in a condition of constant and rapid change. Thus, we do not have; 
available a complete or current set which would be of assistance to you. 

At such time, as the floor plans are finalized, further 
consideration 'Will be given to your request. 


/ 


/, 



RECEIVED 

« 

^ , MAY 7 1‘ '3 

.,;r, 

/ Buy US. Savings Bondi Regularly on the Payroll Savings Plan ' ' • '' 

J ERCLOSURi 



I have received your letter of May 16, 1973, requesting 
copies of the plans for the J. Edgar Hoover Building. 

Enclosed you 'will find a set of plans for each floor in the 
new building witli a notation on each as to location of the various Bureau 
Divisions. 


Enclosures (15) 


NOTE: Based on memo J. P. Dunphy to Mr. Callahan 
5/18/73 ’’PLANS FOR J. EDGAR HOOVER F. BI BUILDING” 
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WM my rare privilege to know 
him a$ a scho^mate and friend 
for many years. Our friendship 
and (^ta^s t^tinued through 
all these years, altt«>«gh we both 
left Pasadena at the start of 
World War 11. 

Jackie Robinson was a legend 
in his time. His achievements 
were most remarkable. He was 
undoubtedly the greatest all- 
around athlete the world has ever 
known. He ww a truly great 
American, and one who advance 
the cause of Black Americans 
more than any c^er single per- 
son in the United States. 

He achieved success when all 
. the odds were against him. Born_ 
in Rome, Georgia, he was one of 
several children raised by his 
'thother because his father de- 
f' serted the family. His success says 
to millions of Anierichns. now 
living in poverty, that the. Arowi- 
can dream is still there for those 
who wouM but strive for it. 

. Jackie RcAahsbn was a good 
student because he worked hard. 
He liked pec^e. He brought out 
the best in those he knew. His 
efforts were in the duuction of 
being positive, rather than nega- 
tive. He believrf in his ^ntry 
and in himself. 

1 predict that the members of 
The National Cdfiu»«“^,»tive 
Society will give him an over- 
whelming vote. He deserves the 
victory we ^ give him. 

Sainuel Mardian, Jr. (1562) 
Phoenix, Arizona 
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HARRY $. TRUMAN NOMINATED 

For some time, I have sub- 
mitted the late Harry S. Truman's 
name for a future NCS commem- 
orative. By tiow I’m sure the 
Board has aicted and a commemo- 
rative tribute is in the works. 

Being a Missourian, 1 am en- 
dosing a picture of Mr. Tkuman 
whidh appeared in the Kansas 
City Star. This is the best photo- 
graph of our former President 
that 1 have ever seen. 1 hcpe you 
can use it. 

T. Pennacchio (4530) 
Warrensburg, Missouri 

• The Board has unanirriously 
voted to honor Harry S, Truman 
with the 106th NCS Commem'ora~ 
tive, which will be issued in May 
(see feature article on page 1). 

MISPRINT CORRECTED 

1 sure h^e 1 am right, but the 
letter by member number 0777 in 
the Mailbag section of the Octo- 
ber, 1972 NiwstETXEa read “Jidy 
2. 1963" for the Battle of Little 
Round Tc^. This should have 
been '‘1863,” 

I really enjoy all the medals I 
have rec«ved since the beginning 
of the Society. Thanking all con- 
cerned and best wishes for a 
Merry Christmas and a Happy 
New Year to all. 

Warren R. EUwtt (3468) 
San Diego, California 

• Mr. Elliott is correct. The Battle 
of little Bound Top occurred July 
2, 1863, riot July 2, 1963. 


NOT FOR SALE 

Thank ycu, thank ywj for this 
magnificent cbll^on — which 
will never be for sale while I live. 

M.Lee Lemburg (4434) 
Los Angeles, California 

FORMER AND FUTURE SUBJECTS 

I was happy to see that you 
plac^ the name of Ethan Allen 
back on a recent Official Ballot. 
He is certainly a deserving subject 
for an NCS c^memorative 
medal. 

I most heartily agree with the 
suggestion that the "Spirit of 76” 
should also be. commemorated. 
The Green at Lexington and the 
Rude Bridge are of equal import. 

1 was quite happy to learn that 
there will be a cwmmemorative in 
honor of historic Jamestown. 

A. M. Ahrahamson (5068) 
LaGrange, Illinois 


WALTER REED SELECTED 
BY NCS MEMBERS FOR 
noth COMMEMORATIVE 

A Commemorative Tribute to 
Walter Reed hais been selected by 
NCS members to be the subject 
of the ll.Clth NCS Commemora- 
tive— the 1 0th issue of Series 
III. This oommemorative is sched- 
uled to be issued in September, 
1973. 

The final count of votes cast on 
last month’s ballot was: 

A Consmemerative Tribute to 

Walter Reed 74S 

A Coounemorative in Honor of 
the Battle of the Ironclads .... 467 


A Commemorative Tribute to 

Jackie Robinson 391 

A Commemorative Tribute to 
Alvin York 163 

The two new subjects added to 
the ballot this month, each of 
which was duly xiominated and 
seconded, are: 

A Commemorative in Honor of 
Tbe Flight of Apoih> 17 
A Commemorative Tribute to 
Marquis de, Lafayette 

The current ballot is for the 
IJlth NCS Commemorative (the 
eleventh commemorative in Series 
III), which is scheduled to be 
issued in OctcAier, 1973. This bal- 
lot must be received at NCS head- 
quarters by February 15 to be 
included in the cwnt. 

COMMEMORATIVES IN THE WORKS 
No. 103 — February, 1973 
Frederic Remington 
Sculptor — Richard Baldwin 

No. 1.04 — Mardi, 1973 
Alaskan Gold Rush 
Sculptor — Anthony Jones 

No. 105 — AprU, 1973 
Sam Houston 
SCTJlptor — Albert Wein 
No. 106 — May, 1973 
Truman Merriorial 
Sculptor — Gilroy Rc^rts 
No. 107 — June, 1973 
Niagara Falls 

Sculptor — Dora de Pedery-Hunt 

No. 108 — July, 1973 

Chester Nimitz 

Sculptor — William Cousins 

No. IW — August, 1973 
Jamestown 

Sculptor — Joseph Di Lorenzo 
NCS NtwsurrtR • January i >7J s 



AGOl^GOPOFF^ 

J._ Edgar Hoover 
MemonaLCoin-lvledal 

Ag<^ Agc^>off w»j bora M>v 
»5. He 

attended elementary and high 
s<*<xd in Varna. Bulgaria, where 
he received hi* highest mark* in 
the art*. 

It was during hi* childhood that 
he became an apprentice to hi* 
brother-in-law, A. Massis. 

For 24 years, Mr. Ag<^>c^ lived 
in the wildernes* ojf New Yor k 
State. There, he built hi* own 
house, atcp a rock surrounded 
with stone walls. Today, he stay* 
busy with hi* current h<A>bies: 
cpera, mandtrfin, guitar, violin, 
painting, twlding and gardening. 

His principal achievement* in- 
clude: 

• Ccins and Medals: Jchn F. Ken-- 
nedy Medal, John F. Kennedy 
Committee, Massachusetts, 1964; 
Albert Dorne Award Medid, Fa- 


Vii 

^^Inou* Artist* Schod, Kew York, 
,il964; J. Edgar Hoover Award 
^ Medal, Veteran* ol Foreign Wars, 
% 1965; Roy W, Howard Award 
^ Medal, Scripps-Howard Founda- 
5 tion. New York, 1967; 250th 
? Anniversary of New Orleana 
^ Coin-Medal, National Commem- 
orative Sodety, 1968; Benjamin 
^ Banneker Commemorative Medal, 
^ American Negro Commemorv 
Is tive Society, 1968; , Evangeline 
^ I Corv Booth Commemorative, So- 
ciete Commemorative de Femme* 
Celebres, 1968;' General Winfield 
Scott Commemorative, Interna- 
tional Fraternal Commemorative 
Society, 1968; Alexander Hamil- 
• ton Commemorative, National 
Commemorative Society, 1969. 

♦ Sculpture; Ion G. Pasla, me- 
morial jla<}ue and bust. Con- 
stantza. Roumania, 1928; lohn 
Henry House Monument, The^ 
salonica, Greece, 1934; portrait 
bust erf Henri Tasso, Marseilles, 
France, 1934; bronze bust of 
Will Rogers, 1935; statue of the 
Iwo lima Flag Raising, present 
to Conunandant, U. S. Marine 
Corps, by the Marine Corps 
Fathers’ Assodatkw. 1949; Jehn 
F. Kennedy memorial plaque. 
Memorial Park, Hyannis Port, 
Massachusetts, 1966. 

• A'nards; Gold Medal of Honor 
for Sculpture, Hudson Valley Art 
Association. 1962; The Archer 
Milton Huntington Award. Hud- 
son Valley Art Association, 1962; 
The Lindsey Morris Memorial 
Prize for a bas-relief medal, Na- 
ticxaal Sculpture Sedety, 1964. 
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CONGRATUUTIONS 
TO OUR SCULPTOR 

The. following letter was sent 
to this month's sculptor —Agop 
Agopoff — by /. Edgar Hoover 
on November 4, 1966, That was a 
short time after Mr, Hoover 
learned that Mr. Agopoff's /. Ed* 
gar Hoover Award Medal, sculp- 
tured for the Veterans of Foreign 
Wars, had won the National 
Sculpture Society's Undsey Mor- 
ris Memorial Prize for a bas-relief 
medal. 

Dear Mr. AgopoSi 

I have just learned that yon 
have received the Lindsey Morris 
Memorial Award for the best 
piece of bas-relief sculpture in the 
Allied Artists exhibition fc< your 
entry erf the plaster modd of the 
J. Kgar Hc»ver Medal. 

May I take this opportunity to 
extend rny sincere congratulations 
to you for this recognition of your 


artistic ability. I am pleased that 
the medal named for me was 
given this hottor, ' 

J. Edgar Hoover 
Director 

Federal Bureau of Investigation 
United States Department 
erf Justice 
Washington, D.C, 

JACKIE ROBINSON’S 
ACHIEVEMENTS RECOUNTED 

As a nominator fat a com-- 
memorative tribute to Jackie 
Robinson. 1 was pleased and 
happy to learn from the news- 
EETTEit and the Official Ballot 
that Jackie Robinson has been 
added to our latest ballot. 

1 first met Jackie in the 5th 
grade at George Washington Ele- 
mentary Schoerf in Pasadena, Cali- 
fornia, in 1929. We both attended 
Washington Junior High School, 
John Muir High Schoerf and Pasa- 
derta City College. Therefore, it 
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b»»mes the seventh lifetime medal disiday ever exhibited pub- 
member of NCS, joining W. N. licly in the history of Taipei. 
SjwUmgs, J^n Kish, X^ry Mur- Firat Quarterly NCS Exhi- 

rell, Frank Dc^urat, Clew Gun- hix Contest d 1973 is now under 
delfinger ^ Rivard Ixbold, the way. Entries may be exhibited any 
^ual vvmers.m previous y^s. time between January 1 and 
(Douglas Wark, the 1967 annual ,nd March 31. 1973, A $250.00 

Vi^er, pas^ away m -June, eajjj prize an<j gold-plated trb- 

1970.) Mr. Burkhardt $ member-" jje given for the best NCS 

converted to exhibit presented during this 
a lifetime paid-up status. period, and three additional 

During the last quarter of 1972, awards of $250.00 each will be 

Mr. Burkhardt’s display was ex- made for the test NCS exhibit 

hibited at the Taipei Coin and fa-esented during each d the three 

Medal Club,- where it received subsequent quarters of 1973. 

Best of Show honors. It is cur- Then, a year from how, an Hon- 

rently appearing in the lobby or ary Lifetime Membership will 

^ Bank d America in Taipei. It be awarded to the member whose 

is believed that this is the only exhibit is judged “Best d 1973,“ 



Harry A. Burkharat won $256 ana an Honorary lifetime Meml^rsliJp for this 
aisplay of NCS ccin-meaals. 


2 NCS NtWSHTTtt • MNUAIY 1 97S 








y aanwr-cautKAN^ 
or/cstjes.AN'h me* . 


fftWECioabriiwTsS 
t oawt-stavK* VOT* . 


The J. Edgar 'Hoover Memorial Coin-Medal 


1 C2na COMMEMOiUTI VC MIVATEtY STIiUCK lY TKf NATIONAl COMMEMOCATI VC'SOCI CT 


John. Edgar Hoover was a leg- 
end in his own time. He came into 
the federal government as a li- 
brary derk in Woodrow Wilson’s 
day and served as its pre-eminent 
policeman for every President 
from Calvin. Coolidge to Richard 
Nixon. In his extraordinary 48- 
year tenure as Director of the 
Federal Bureau of Investigation, 
he held niore power, longer than, 
any other man in the history of 
the Republic. He made himself 
and the FBI into authentic Anier- 
ican icons— the gahgbustihg. spy- 
catdiing, straight-shooting, star- 
spangled heroes of the tabloid 
h^lines and radio-TV serials. 

Jehn Edgar. Hoover was born 
January 1, 1895, m Washington, 
p.C. He studied law at George 
Washington University (LL.B., 
1916: LL.M., 1917). After being 
admitted to the bar, he entered 


the United States Department c 
Justice, serving from 1919 to 192 
is special assistant to the.Att 
ney General. He was appoint 
assistant dirtetor of the. depart 
ment's Bureau of Investigation ' 
1921. 

In 1924, Attoritey G«wra 
Harlan Fiske Stone asked Hoove 
— then an up-and-boming Justice' 
Department lawyer, d 29 — to 
retrieve the Bureau from the cor- 
ruption which had afljicted it 
during the Harding years. 

Hoover accepted, with absolute 
power over the agency as one of 
his conditiotis. He ran cot the 
blackmailers and bcbdlers, set 
high hiring standards (lawyers 
and accountants preferred). The 
bureau, under his stewardship, 
brewght in a memca-aWe series of 
victories and tellars over crimi- 
nals and enemy agents sudi as 
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ingw. Floyd, M» Bwlcer, 
no H»nptm»tm, ,N»zt sjaes 
' sat>otwr». the Rosenhergs 
Colond Abel. 


ifiglehandedly. Hewer- rebr- 
ized the bttreau, whidh w« 
ained the Federal Bureau of 
stigatibo in 1935. He devel* 

) it into one of > the mbst 
ent law enforcement agencies 
e world. He ruled out pc^itics, 
noved iiicompetents, and staffed 
FBI with carefully selected 
lied personnel. Under his dK 
i^orship, new departments were 
^up and scientific methbds of 
m^ detection were introduced. 
In 1924. Hoover established the 
entification Division (whose 
iginal file of - 810.0W finger ■" 
ints .had, by 1963, grown to 
4,000,000). ' Fwr * years later, 
set up the schoed for training 
BI personnel. And in 1932. he 
eat^ the FBI Laboratory. In 
35, the FBI National Academy 
hed. Its mandate: to train 
Nicem'en from all parts of the 
ountry in the latest roiethods of 
rime detection. Extension of the 
ureau’s sebpe 0( operations dur- 
ng the early 1930s, and the pub> 
icity given to its wort, made 
'cover’s 'G-men” fbpular heroes 
hroughout the nation. 


At the outbreak of World War 
II, the dir^orrof the FBI was 
given prijehary respbnsibility for 
maintaining the internal security 
of the United States, and the 
number of FBI agents was in* 
creased from 600 to SfiOO. The 
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expansion of Hoover’s powers 
continued after the war, when, in 
1947, theJate President Harry S. 
Trumiah authorized him to investi- 
gate the loyalty of governahent 
employees. 

' Hoover soon came under attack 
from critics who disliked the 
FBFs methods of gathering inform 
madoo, as well as from per^s 
and groups who charged him with 
exaggerating the threat of intertial 
..cbmmunism.' Others assailed him. 
when the. Department of Justice 
requested the FBI to investigate 
alleged violations of Negro voting 
rights. Hoover r^^pbsed the in* 
spection of confidential FBI files 
both by Congressional investigat- 
ing groups and by defendants in 
security cases. 

The FBI chief had many strong 
suKWters, as wdl. He received, 
rnany honorary degrees and spe- 
cial awards, including the Presi- 
dents Gold Medal (1958). His 
first book. Persons in Hiding, ap- 
peared in 19^$' Masters of Deceit 
was puWished in 1958, and A 
Study of Communism in 1962. 

When Hoover dW on May 2. 
1972, at the age cf .77. the Presi-- 
dent himself delivered the eulogy. 
Mr. Nixon spoke foe millions of 
Americans when he called J. Ed- 
gar Hoover "one ot the giaints, a 
man who helped keep steel in 
Arherica’s backbone and the fi^'e 
of freedom in America’s soul . . 
a 1 ^‘ce ofiSoer . without peer.” 



I 
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GILROY ROBERTS TO SCULPT 
TRUMAN MEMORIAL COMMEMORATIVE 

At a recent special meeting, the NCS Board of Trustees unanimously 
voted to cbminemorate the late President Harry S. Truman. The Board 


has selected Gilroy Roberts, dean 
of 'American rnedalllc sculptors, 
to design the Truman Memorial 
Conimemorative, ■ whkh - will > be ‘ 
issued in May. 

The Niagara Falls ClcmmenKa'a- 
tive, which was originally sched- 
uled to be issued in May, will how 
be sent out in June, j^ch subse* 
quent issue thereafter will be 
moved back one month. 

This is only the sixth time that 
the NCS Board Trustees, hw 
selected the subject to be com- 
m'embratedj The Board’s previous 
selectiooS" were: General Mac- 
Arthur (the first NCS commemo- 
rative), Winston Churchill (the 
eleventh NCS cbmmem'orative), 
the Three Astropauts Memorial 
(the thirty-second NCS eommemo-- 
I rative), the Eisenhower Memorial 
(the fifty-eighth NCS bommemb- 
rative) and Apollo II (the sixty- 
fifth NCS .commemiorative). In 
all six cases,: the Board act^ be- 


cause it felt that the, vast majority 
of NCS members would want 
. these - subjects ■ honcffed ' without - 
delay. 

HARRY A. BURKHARDT WINS 
. HONORARY LIFETIME MEMBERSHIP 
FOR BEST m EXHIBIT OF 1972 

Harry A- Burkhardt of Taiwan, 
the RepuWic of China, has been 
awarded ah hoobrary ‘ lifettoe 
membership in NCS for his in-‘- 
triguihg display of' NCS ebin- 
medals' (see picture on page 2) 
whidi has been judged by the 
NCS Board of Trustees to be the 
'Best NCS Exhibit of 1972." 

Mr. Burkhardt also received a 
cash prize of $250.00 and a hand- 
some gold-plated tre^y for win- 
ning the Fwrth Quarterly NCS 
Exhibit Contest of 1972. 

As winner of the tep 1972 
exhibit' award. Mr. Burkhardt. 









April 16, 1973 



Curator 
FBI MuseuD' 

FBI Building 
Washington, D.C. 

Dear Sir: 

HDur Board of Directors of The National Conraeniorative 
Society,, a division of The National Historical Foundation, 
would Tike to resent to your nuseun Sterling Silver Proof 
No. 1 of our 102nd comnenorative coin-nedal which was is- 
sued in Honor of J. Edgar Hoover. 


Enclosed is a copy of our Newsletter, which illustrates 
this coin-nedal and contains a biography of the sculptor. 


I 

■i 


5 


Please let us know where to send this valuable piece, and 
to whose attention. We will then dispatch it promptly. 

We are also in the process of locating a worthy^ecipient 
for Sterling Silver Proof No. 9 of the J. Edgar^Ioover 
Memorial Coin-Medal issued by NCS. We would like to do- 
nate this proof as soon as possible and we thought you could 
suggest a fitting resting place. Any information which you 
can supply us with will be very much appreciated. 


Sincerely yours. 

Jack Hamilton 
Director 

ra tlAY 1^973 
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Mr, Miller, E.S, 
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Mr. Henngton 
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Mr. Mint: 
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Mr. Jack 
?tor 

i;aHQ|u4 Commemorative Society 



Box : 

Ijansdowne, Pennsylvania 19060 
Dear Mr. Hamilton: 

I have received your letter c* April 16, 1973, addressed 
to the Curator, FBI Museum, In which you offered to present the 
Sterling Silver Proof No. 1 of your 102nd commemorative coin-medal 
issued In honor of the late Director. 

The Interest prompting you to write is certainly appreciated, 
as Is your thought of honoring that great American, J, Ed^ Hoover. 
However, I do not feel It would be proper for the FBI to accept yoUr 
kind offer or to. suggest a possible recipient for Proof No. 9 of this 
medal. 

Sincerely yours. 


William D. .Hucljeishaus 

William D. Ruckelshaus 
Acting Director 


TE: Based on memorandum J. P. Dunphy to Mr. Callahan 
dated 5/15/73 captioned "THE NATIONAL COMMEMORATIVE 
SOCIETX; J. EDGAR HOOVER COMMEMORATIVE COIN-MEDAL" 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr. Callahan 


DATE: 


5/18/73 




FROM : J. P. Dunphy 


SUBJECT: MR. JCED^AMS 

5^ATIONAL.ASSbCIATION.OE 3LACK 
^ MANUEAC^RERS, 

J. EDGAR HOOVER F. B. I. BUILDING 


k Mr, Bakery 




Mr. Gdtihardt _ 
Mr. JleiikiM _ 
Mr. Maraball — 
Mr.Mill«r.E^. 
Mr. Soy«r» __ 
Mr.'nKonpsoo _ 
Mr. W«lt«T$ _ 
TeW. Room _ 

Mr. Baise 

<Mir. Bara04_ 
Mr. Bowers 
Mr. Herbstoa . 
Mr. Coomy _ 

Mr. Mintz 

Mr. EariUey^ 
Mrs. Bog«a_ 


On 5/I8/73 Mr. Adams called advising he^^/i^making 
inquiry for tho^om b and Son_C ompanv. Bonne r Springs. Kansas, a 
minority enterprise which is interested in getting into thy food proces sing 
business. He desired to know who would be handling this service in the 
new building. 

He was informed the General Services. Administration (GSA) ' 
had designated the Government Services, Inc. (GSI) to operate the 
cafeteria in the building and that inquiry concerning this should be directed 
to GSA. Mr. Adams stated the Tonib and Son Company has been in the 
janitorial type service but they have the capability of handling general food . 
preparation. As a minority enterprise he felt they should have an opportunity^ 
to service the new building thereby giving the Department of Justice and the ^ 
FBI the chance to demonstrate their support of the minority enterprise jfy, 
programs. 

Mr. Adams stated he would contact GSA and that in all 
probability he would attempt to set up a meeting between his organization, 

GSA, and the FBI to see what could be done in this area. 


RECOMMENDATION: 


ST-102 


For information. 


1 - Mr. Herington« 
1 - Mr. Pietsch 
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•UNITED STATES G^ERNMENT 

Memorandum 


TO 


: Mr. Callahan 


FROM ! J, p, Dunphy 


SUBJECT: J. EDGAR hoover! F . B . 1 .1 BUILDING 







As previously reported, the general contractor on the 
new FBI Headquarters Building, the Blake Construction Co., has 
been proceeding ahead of the original construction schedule. The 
completion date of 5/26/74 remains to be extended to compensate 
strikes of last year. 


Mr. Herin^toa . 
Mr. Cotany 
Mr. Miatz __ 


Mr. E*r<fl«y, 
Mrs. . 

contract 
for labor 


The monthly examination of project progress dated 5/18/73 
shows that Blake has lost nine working days (thirteen calendar days) in the 
schedule since the last examination, and the computerized work schedule now 
shows a technical capability of completing on 3/27/74. 

The slippage of an additional thirteen calendar days has been 
attributed to delays in erecting structural steel on the upper levels at the 
rear of the building. Movement of a high capacity crane from the 10th Street 
side to the 9th Street side has been accomplished. 


Contract time as of 5/18/73 was 64. 5% expended. Percentages 
reflecting extent of contract completion are based upon percentage of dollar 
contract amounts involved and as of 5/18/73 were: 


Percentage of contract funds committed 71.3% 

Percentage of construction installed 67.4% 




Although several features needed to complete the building are 
not as yet under contract and structural steel erection delays continue, the 
General Services Administration Construction Engineer states the July 19]^^ 
date, when occupancy may commence, remains valid. f 

RtC-29 


For information. 



1 - Mr. Green 
EG]^ (3) 
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ERNMENT 


Memorandum 



TO 


FROM 


Mr. Callahan 
J..P. Dunph 


DATE: 5/31/73 



SUBJECT: WUERFEL 

C F/MURPHY ASSOCIATES, 



% 


V 


CfflCAGQ,JLUNO 

J. EDGAR%(X)VER F.B. I. BALDING., 


’Mr. GeMxfjt.,11 .. .. 

Mr. Jeskias 

Mr. M«r»h«ll . — — 

Mr. Millt*. E.S.^ 

Mr. Soy«r» - 
Mr. Tbcoapsoo 
Mr.* Walters i 

Tele. Rocm , ., 

M>YRW;a» 

Mr. Bsmes 
Mr. Bowers ■ 

' Mr. Herittitoa 

, Mr. Cotany,,,, 

Mr. Miatz — 


Mr. Eardley. 
Mrs. Hogan.. 


The C. F. Murphy Associates, Chicago, Illinois, is 
the architectural firm for the new building and the architect they 
have assigned to coordinate this project has been John I. Anderson 
who is leaving the firm . 

Mr. William D. Wuerfel, an associate partner, will be 
taking over the duties as the architect on this project. .He was borr^ 

‘ 7/30/31, Oak Park, /Illinois, and Bureau indicies are negative on Hum. 
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O^TIONM PO«M MO. 10 
OIA OCM. tfo. 9^, if 


TO 


UNITED STATES G^KRNMENT 

^^„^emoramum 


t 


DATE: 6-8-73 


FROM 


SUBJECT: 



ILEJDISTRIBUT10N.SYSTEMjr 
DOVER FBI BUILDING 



M*. Felt 
Mr. Ba^ _ 
Mr. CalUhaa. 
Mr. CJevelaai 
Mr. Cotirad _ 
Mr. CSdt&ardt . 
Mr. 

Mr. Mari 
Mr. M>n«r. 

Mr. Soyars 
Mr.Tt>oiBp®o5j 
Mr. Waltera .. 
Tele. Room „ 
Mr. Baise«_ 
Mr. Bamea _ 
Mr. Bowers _ 
Mr. Beriogtoo 
Mr. Coomy>„ 
Mr. Mints 




Mr. EardJey . 
Mrs. Hogan ^ 


On'6-6-73 I attended a meeting at General Services Adminis- 
tration (GSA) Central Headquarters regarding the conveybr system to handle 
the distribution of mail and files in the new FBI building. This meeting was 
held at the request of < Diebold, , >:Ihc. , to give them an opportunity to e::q)lain their 
new system. The Diebold representatives included Mr. Austin Fragomen, 

Corporate Officer; Mr. Walter Crow, Vice-President of the Lamson Division of 
Diebold and Mr. P, Gene Ashiey, Manager of Ei^ineering. They were accompanied 
by Mr. James Donahue, who is the public relations representative for the Blake 
Construction Company (contractors for the new FBI building). Representatives 
from GSA included Mr. H. S. Harvell, Deputy Assistant Commissioner, Office 
of Operating Programs; James E. Sor^, Acting Deputy Director, Design and 
Construction Branch; Harry Bokow, Acting Assistant Chief, Construction Branch 
and Walter Huber, Construction Engineer. FBI representatives ii ^luded John P; 
Dunphy, James Morrissey and James W. Awe. 



Th e Diebold representatives made^^ presentation of their product which 
they plan to marketunder the trade name of TRallyPost. " They claim their product 
is competitive with "Telelift" which is marklted b^Uie~Mosler Corporation. Their 
system idiffers from Telelift in that their cars are battery powered with recharge- 
able batteries which they believe would require less maintenance than the Telelift 
System. They have no current installation since their product is new. 



ince their proauci is new. 

^?h^ bet^e^ GSA / 


'fi 
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After the presentation, a HiscusBion 

representatives at which time I pointed out to GSA that, from the Bureau’s stand- 
point, in regard to an installation of the magnitude planned, I could not recommend 
the consideration of equipment for which there is no market experience. The 
Diebold System is untried, cannot be effectively evaluated and, therefore, the 
Government should not be expected to buy a system which has not been on the 
market for a reasonable period of time. I further said we'have been completely 
satisfied with Telelift performance and we knew from experience what this equip- 
ment would do and our experience has convinced us this equipment would do the. 
job desired. — — ^ ' \ 

- Mr. Dunphy 16 I 

~54JUN221973 
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Memo J. W. Marshall to Mr. Felt 
Re: Mail and File Distribution System - 
J. E(^r Hoover FBI ,Building 


The GSA representatives agreed that the experience factor of Telelift 
is a valid consideration even though the cost of the Diebold System might be 
somewhat less e:q)ensive. GSA indicated all factors of this nature seem to be 
in the favor of Telelift and they will advise us further in this matter. 

In accordance with GSA request, they will be furnished with further 
data regarding our experience with the system for their use in further consideration 
of this matter. 
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UNITED STATES CmERNMENT 

Memorandum 



TO 


FROM 


SUBJECT: 


o 


r 


H' 


Mr. Callahan. 


DATE; 6/14/73 


J. P. Dunphy 






J. EDGAR HOOVE R F.B.I. BUILDING 
STRUCTURAL COMPLETION 



ilUh«a! 
Oev^Jund ^ 
Mr. Ccnrad.— 
Mr. GeUkardt 
Mr. 

Mr. Mar$l>«ll 

Mr. MilUf. E^. . 
Mr. Soy«r» ___ 
Mr. Tbompsoa 
Mr. Walters 
Tele. Boon ___ 
Mr. Ba>se____ 
Mr. Barnes 
Mr. Bowers ..... 
Mr. Herinirtca .. 
Mr. Coomy 
Mr. Mintz . 


Mr. Eardley. 
Mrs. Hogan . 


The General Services Administration (GSA) 
f Construction Engineer for the new FBI Headquarters Building has 
advised that weather permitting, it is anticipated the uppermost 
level of structural steel will be completed "topping out” the structure 
on 6/15/73. This steel will be. set as part of the upper level of the 
roof-mounted mechanical rooms located near the intersection of 9th and 
E Streets. This level is termed the penthouse. 

Some steel will’ continue to be set during the week of 
6/18/73 but this activity will be on lower levels and merely incidental ^ 
to the closing of structural openings which were left to accommodate 
crane supports and provisions for crane removal. 


The computerized work schedule which was develcped in 1971 
as a construction guide and which contains a contract completion date of 
5/26/74 calls for "topping out” of penthouse structural steel on 6/15/73. 
The contractor is thus precisely on schedule relative to his contract 
completion date and proceeding ahead of schedule relative to a 7/1/74 
occupancy -ready target date. 

GSA advises no ceremony or publicity is planned to recognize 
the "topping out" of. the structure. 
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Mr. Frit 

Mr. Briber —f. 
Mr. Crilriuo _ 
Mr. Q«vri«nd . 
Mr.CoBr«d_i 


DATE: 6/14/73 


J. 


J. EDGAR HOOVER 



3IIILDINGL 


>OONFIDENTIAL TRASH DISPOSAL 


(1 






Mr. Griji*ri)t __ 
Mr. Jkridp>»_ 
Mr. Marsbril _ 
Mr. Milla. B.S, 
Mr. Soy«r$ 

Mr. TtK«>P$oo .. 
Mr. Writer$ _ 
T«te. Room _ 


Mr. Brise , 

Mr. Baroes^ 
Mr. Bowers _ 
Mr. Beriagtoa , 
Mr. Coomy __ 
Mr. Mimtz , 


Mr. foirdloy . 
Mrs. Hogaa . 


The purpose of this memorandum is to seek 
authorization for three FBIHQ representatives to travel to 
Muncy, Pa. , and back on 6/21/73 to view a demonstration of a 
confidential trash disposal system which has been recommended for 
use in the new FBI Headquarters Building. 

It is anticipated that when all segments of FBI Headquarters 
are housed in the new J. Edgar Hoover F.B.I. Building, between 3000 
and 4000 pounds of confidential trash must be destroyed per working 
day. Systems which reduce confidential trash to secure residue are of 
two basic types, those which add water to the waste during a pulping 
process and those which reduce the trash to minute, secure size by dry 
mechanical operation. 

The original design of the new building included a wet gulping 
system for the destruction of confidential trash. The FBI has been 
trending away from wet pulper to dry type destruction machines for 
security and operational reasons and has advised the General Services 
Administration (GSA) that the dry type of system is preferred, in the new 
building. There are several dry destruction machines available from 
various manufacturers and features relating to capacity, safety, and 
reliability vary. 




EX-112 






GSA has recently r§cb|mzed economic, operational, and 
ecological shortcomings of the wet pulper systems, mainly due to ultimate 
disposal problems of heavy, non-saleable end products. In cooperation 
with the National Bureau of Standards (NBS), GSA has been seeking 
development of a system of confidential trash disposalsresultfi^g^ an 
end product which could be baled, sold, and reacycled. Final selection of 
the t 3 rpe of system to be used in the new buildii^ia^Ufee^ fiKthye^ pending 
results of this effort. 


JL..- Mr. Conrad V 
1 - Mr. Herndon 
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Memorandum to Mr. Callahan 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

CONFIDENTIAL TRASH DISPOSAL 

Scheduling of the completion of the building has reached a point where 
a selection must be made and contracts executed in the immediate future. 
GSA has requested the FBI consider a system which has been recently 
developed by ^rout, Waldron, and Co., Inc. , Muncy, Pennsylvania . 

^A‘ demonstration of this system has been arranged for 
6/21/73 in Muncy, Pa., with representatives of GSA, NBS, and the 
architectural firm providing the design on the new building planning to 
attend. FBI representatives have been invited. 

Although the ability to recycle the end product of any disposal, 
system is of interest to the FBI, this capability must be considered in its 
proper relation to the security of the end product, safety of operating 
personnel, and the reliability and economy of operation. Recommended 
systems, particularly those of recent development, should be subjected to 
careful review by the FBI before being accepted for use in the new building. 

Selections of types of machine to pejcTorm this function have 
been supervised by the Laboratory Division, and the Mechanical Section 
of the Administrative Division has the responsibility of operating the 
destruction system. Coordination of the new building design is supervised 
by the Exhibits Section of the Administrative Division. Airline connections 
to the nearest airport to Muncy, Pa. , make possible a same-day trip for 
the purpose of viewing the planned demonstration. 

RECOMMENDATION : 

That one representative each from the Laboratory Division 
and the Mechanical Section and Exhibits Section of the Administrative 
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Vir. Felt ■ 3/30/73 


J. W. Alarshall 


MAIL AND FILE ’ . 

DISTRIBUTION SYSTEM 

J.‘ EDGAR HOOVER F.B.L BUILDING 


Oil 3/29/73, Mr. Walter Crow, Vice-president of tlie Lamson 
Division of Dlebold, Incorporated and iMr. Francis Hendry, sales representative 
of that company, met with me. Inspector E. W, McCoy and Supervisor James 
W. Awe regarding their conveyor system which they claim Is competitive 
with Tclelift. Mr. Hendry called Supervisor Awe the previous day and 
requested tliey have the qjportunlty to discuss the possibility of their system 
being considered for tlie now FBI J. Edgar Hoover building even though he 
was told and fully understood the conveyor system for the nev/ FBI building 
would be handled by GSA. 

Mr. Crow thought the FBI should not recommend a conveyor system 
without flrrd having the opportunity to examine the system they have in their 
plant In Syracuse, Now York. He felt that prior customer experience should 
not be the criterion for evaluation and that Lamson is an established firm 
in tlie conveyor field who could (guarantee/ performance for thclrssystem. 

?<£c,.,Crow was told that since' the Inception of the new FBI building 
we have been constantly looking for new products and methods that could be 
utilized tovmore effectively handle our large volume distribution of mall and 
files. Our research Indicated no adequate system existed until Telellft 
became available. V/e examined this system and taliccd to other customers 
who had an experience factor in the everyday use of this system. As a 
result wo purchased from Mosler a 5 station pilot system to determine from 
our own cxpcriOnco if it would bo feasible and cost effective to utilize such 
a system extensively in tlie now FBI building. Oar pilot system has, been 
successfuLand v;e are satisfied Telellft will perform adequately In the 
new FBI building. 


JWAials 

1 - Mr. Callahan (Dunphy) 

(4) (CONTINUED - OVER) 









Memorandum J. \V. Marshall to Mr. Felt 
Re: MAIL AND FILE 

DISTRIBUTION SYSTEM 
jr EDGAR HOOVER F. B. L 


It was further pointed out to l/!r» 
only a proto-type system and the only place they can dem cnstrate the system 
Is on a small scale in their own plant. There are no systems in current 
use that can.be.ef loctlvolv evaluated from demonstrated cKperisneo v;hlch 
wo feel is an important aspect when co^ldcrlng tne magnitude o;^ the system 
contemplated. We believed it would be reasonable to expect that before 
we purchase any product that it should' be a product that has been on tiie 
market for a reasonable period of time in order to demonstrate its effectiveness, 
from proven experien ce. Guarantees from a proto- type system v/ere not 
sufficient and if the system failed or did not v/ork according to expectations 
there would be a lengtiiy period of disruption to what v;o believe is an 
established and efficient system based on an CKporlcnce factor. Because 
of tiie magnitude of our operation and its total effect throughout all divisions 
at FBI Headquarters we cannot make oiir plans according to general promises 
and guarantees, 

Mr. Crow vms further told that had his system been available at 
an earlier ,tlme where it could have been hilly evaluated It would most 
certainly have been considered. However, plan s and designs are to oiar 
advanced to consider a ny changes at this, point i n time. This could cause 
a deiay^ctor to ccrtain‘pHaseF“orcTa^^ which would be too 

costly for consideration. 

By way of background Mr. Philip G. Read, Chief Federal Procurement 
Regulations Division, General Services Administration (GSA) advised Supervisor 
James W. Awe that GSA's regulations permit an agency to request a particular 
product over others that might bb on the market as long as itS^ selection 
Is reasonable and defensible. Kc felt the Bureau would meet tliese requirements 
In Telcllft versus Lamson as the latter is an untried product v/hoso performance 
is unknown, 

0 Mr. Larry Hoffmon, General Services Administration (GSA), is the 

contracting officer on the nev; building, and he advised the Bureau Is on sound 
ground in requesting the installation of Telcllft as a "sole source" item. He 
said tlie Qavernment is not expected to buy an untried system and in fact would 
require any manufacturer to produce evidence tiiat their system has been on 
the market and has been In qperatloh for a reasonable period of time. 


BUILDING "'’-rr 

Crow that the Lamson system is 









Memorandum J. W. Marshall to Mr, Felt 
Re: MAIL AND FILE 

DISTRIBUTION SYSTEM 

J. EDGAR HOOVER F.B. L BUILDING 


The above is being submitted in the event there are further inquiries 
as to why the Bureau recommended Hosier Telelift. 
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hm, FELT 5-24-73 

J. VV. MARSHALL 

MAIL AND FILE DISTRIBUTION SYSTEM - 
J. EDGAR HOOVER FBI BUIIDING 




As you knov/, we have, made plans to install a conveyer 
system in the new building for the purpose of distributing mail and flics throughout 
the building. Several years ago we installed the Telelift system manufactured by 
the Mosler Corporation on a limited basis in the Justice Building to deteriri*ns If 
this system v;ould be satisfactory for installation In the nov; building. Our experi- 
ence with this system lias been completely satisfactory and we have been negotiating 
v/ith the Mosler Corporation to have this conveyer system Installed In the new 
building. 


Recently, the La mson Division of Dlcbold, Incorporated, has 
developed a conveyer system which they claim Is competitive with Tclelift and 
we have engaged in discussions wlth iheir representatives concerning this system. 
TheU' aystem is still in tiie experimental phase; there are no Installations which 
have boon made; and their system as of this lime does not have any mr.rkei cxp^rl- 
II ence. Representatives of the Lamson Division have previously been told that v;e 
II arc certainly not going to recommend the instaliation of an untried system in the 
|1 new building in view of the magnitude of the installation that will be required. 

Yesterday I received a telephone call from Air. Austin Fragomen, 
who identified himself as a corporate officer with the Diebold Corporation. He 
advised that In connection with the installation of a conveyer system in the new 
FBI building. his company had submitted a bid and he had been advised by a 
Air. Bender of the Blake Construction Company (company constructing this 
building) that their bid was considerably lower than the bid of tlielr competitor, 
the Mosler Corporation, but that the FBI wanted the Tclelift system installed in 
the building. Mr. Fragomen Indicated he felt his company was ‘’trying to climb 
Alount Everest in their underwear with a pick and shovel" in their effort to 
convince the Bureau wo should consider their system. I told Mr. Fragomen It 
was my understanding that a meeting- was to bo held on June 6, 1973, at General 


1-Mr. Callahan, attn: ?rlr. Danphy 
(^Mr. Awe I 
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Memo to Mr. Felt from J. W. Marshall 
Re: Mail and File Distribution System - 
J. Edgar Hoover FBI Building 


Services Administration (GSA) headquarters between GSA representatives who 
had the prime responsibility for awarding a contract, representatives of his 
company, and representatives of the Bureau, I told him I v/ould be one of the 
Bureau representatives and our djscrvations were still going to be the same as 
- those previously furnished to representatives of his company on 3-29-73 when 
we discussed his product. I told him that from the Bureau’s standpoint, In regard 
to an Installation of this magnitude, I could not recommend the consideration of 
equipment for which there was no marketable e:^eriencc and which wo did not 
know would do the job that we noede^Tfiave done, I told him v/e had been com- 
pletely satisfied with the Telelift performance and we knew from experience what 
this equipment would do and our experience has convinced us this equipment v;ould 
do the Job desired. Mr. Fragomen told mo that as a taxpayer he could not under- 
stand our reasoning and I told him that as a taxpayer myself involving a contract 
of such magnitude I v/ould certainly not, from the Bureau's standpoint or from the 
Government's standpoint, recommend the purchase of untried equipment even 
though the cost might be somewhat less expensive. 

I told him it was my understanding this matter would be further 
discussed at the meeting on June 6 and, as far as 1 was concerned, our, position 
was going to be the same. 

As a matter of information, previous contacts with GSA contracting 
officers indicate the Bureau is on sound ground in requesting the installation of 
fl Telelift as the Government is not expected tabuv an untried system a nd, in fact, 

11 would require any manufacturers to produce evidence that thehTj^sfem has been 
({ on the market and has been In operation for a reasonable period of time. 

I 

RECOMMENDATION: 



For Information. 


J. W. Mai'shall 


MAIL AND FILE DISTRIBUTION SYSTEM - 
J. EDGAR HOOVER FBI BUILDING 

On 6-6-73 I attended a meeting at General Services Adminis- 
tration (GSA) Central Headquarters regarding the conveyor system to hand'r: 
the distribution of mail and files In the new FBI building. This meeting va.J 
hold at the request of Diebold, Inc. , to give them an opportunity to explain their 
new system. The Diebold representatives included Mr. Austin Fragomen, 

Corporate Officer; Mr. Walter Crow, Vice-President of the Lamson Divis o r; of 
Diebold and Mr. P. Gene Ashley, Manager of Engineering. They were accv.ir panied 
by Mr. James Donahue, v/ho is the public relations ropresentative for the * -1' :e 
Construction Company (contractors for the new PBI building). Rcpreccntalivcs 
fix>m GSA included Mr. H. S. Harvell,' Deputy Asciclant Comm Isslonor, Office 
of Operating Programs; James E. Sorg,, Acting Deputy Director, Dcclgn and 
Construction Bx*anch; Harry Bokow, Acting Assicfanl Chief, Construction Branch 
and Walter Huber, Construction Engineer. FBI representatives included John P. 
Dunphy, James Morrissey and James W. Awo. 


i 

Tlio Diebold roproscntatlvos made a presentation of their product wlilcL 
they plan to maricct under the trade name of ’‘Rally Post. " They claim their product 
is competitive with ’’Telellft” which is marketed the Moslor Corporation, Tiiclr 
system differs from Tolclift in that their cars are battery powered with recharge- 
able batteries which they believe would require loss maintenance than the Telellft 
System. They have no current installation since their product Is new. 


After the presentation, a discussion was held between FBI and GSA 
representatives at v/hich time I pointed out to GSA that, from the Bureau's stand- 
point, In regard to an Installation of the magnitude planned, I could not recommend 
the consideration of eouiomcntltor wmen mere is no market experience . The 
Diebold System i s untrlcdp^ cannot bo effectively evaiuatea ana, tnoroiore. the 
G overnment should not be expected to buy a system which has not been on t he 
m arket for a reason able period of time. I further said we have becn.completcly 
satl^icd with TelelHriins^^fSlrmairccr^^ wo knew from experlonco^wlTat this equip- 
ment would do and our experience has convinced us this equipmeM would do the 
job desired. ' 


1 - Mr. Dunphy 
JWArbpr 
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The GSA representatives agreed that the experience factor of Telelift 
is a valid consideration even though the cost of the Diebold System might be 
somew^t less expensive. GSA indicated all factors of this nature seem to bo 
in the favor of Telellft and they will advise us further in tills matter. 

In accordance with GSA request, they will be furnished with further 
data re^rdlng our experience with the system for their use in further consideration 
of this inatter. 

RECOMMENDATION; 

For Information. 
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'. C*lU)uo 2 
Mr.pievtlwid 

Mr. Gmrtni 

Mr. Gebhsrdt, 
Mr.4eaku9 
Mr. M«r«h 
Mr. Milter, 1 


Mr. Soy«r* 
Mr.Tbcnip^ 
Mr. Walters 
Tele. Room 



, Baise , 


Mr. Ban>es__ 
Mr. Bowers..,. /Tv 
Mr. Herinston - JSJ 
Mr. Coomy ,... \.1 n» 
Mr. Mint* . ■ 


Mr. Eardley 


Mrs. Hoean , 






You advised that yesterday you had received a cgdH from Senator 
Hugh Scott’s (R-Pa. ) office regarding the mail and file conveyor system for the 
J. Edgar -Hoover FBI “Building. The inquiry was made to determine why the FBI ^ \ 
preferred to use the Mosler "Telelift” System as opposed to th e Lamson Dielyld 
jr *'RallY .3BQjstl '_System even though the latter system was allegedly $300^ 000 cheaper'i^ 
r pn response to this, it was pointed out that we have made a complete, comprehensive 
I study of all available mechanical conveyor systems . which resulted in the recom- g* 


I mendation that Telelift was the system that best met the needs of the Bureau in ^ 
\ the handling of mail and files. As a result of our study, we installed in Deceml^r ^4 

1 Af? A .^1.. J.S m ^ _ 1 ^ A ^ — • « _ A XI* ^ » X • % J* 


1970 a five- station Telelift System as a pilot program in the Justice Buildin^Cb^, 
determine if it would be feasible to use such a system extensively in the ne.y fiuild^j^j^ 
ing. This system has proven to be most effective in performing in accordanc,^ 3 vitfi^ 
our mail handling requirements. In view of the experience gained with Tlle^IIft andq 
its planned broadened application in'the new building, we have tailored our layouts ^ 
and our mail and file requirements to its use. A change to a different system at fj 
Ibis point in'time could ^fect this plan and result in considerable additional study 
for application and effectiveness which could result in constr uction delay. Our 
maintenance personnel have been thoroughly trained and have gaihecTcbb^idei^ble 

ience 


experience from our pilot study which will enable them to apgjg 
on the system for the new building. REC-24 ^ yy * 



. y ST-lOi _ 

^j*^We have-discussed both systems with GSA and have met with representatives 
from.tne Lamsonlbiebold Corporation regarding their "Rally Post" System. We 
conclude that, irpm the Bureau’s standpoint, in regard to an installation of the 
magnitude planned, we could not recommei^ the consideration of equipment for 
which there is no market ejq)erience. The ibiebold System ds untried, cannot be 
effectivejiy^aluated and, therefore, the (^vernment should not be e;j^ected to buy 
a systemMhich has not been on the mark^ for a- reasonable period of time. GSA 
procurement officials have indicated to us that regulations permit an agency to 
requestp ^ product over others that might be on the market as lor^ as its 

selection is,reasonable'‘and tiefensible, GSA felt that it wouldibe reaSbr®We to 
^’WICLOSUIU ' u. ■ ' III 
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assume that this requirement has been met in Telelift versus Lamson as the 
latter is an untried product whose, performance is unknown. 

I 

You indicated the Bureau’s position in this matter is a reasonable one 
and you agreed we should continue with our selection of Telelift. You further 
indicated that Senator Scott’s office would be so informed. 

Attached for background information are three memorandums, J. W. 
Marshall to Mr. Felt dated 3-30-73, 5-24-73 and 6-8-73 which relate to this 
matter. 

RECOMMENDATION: 


For information. 

Tc^ 
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UNITED STATES cjjl ERNMENT 

Memorandum 






Mr.FcU. 




FROM 


Mr. Conrad 


B. P. Herndon 





CtJUKaa 
Mr. a^«l*n<J 
Mr. Conrads 




DATE: June 28, 1973 


SUBJECT: BUREAU CODES (66-629) 



On 6/21/73 SA Kier‘T. Boyd, Laboratory 
of three Bureau employees attending a demonstrationVof a classified 
waste destruction device manufactured by)ir S^out. Waldro n and C ompany, 
Inc. . Muncy, Pa; The device has, an estimated cost of approximately””"* 
$40,000 and consists of four parts: a pre-feed device to even out the 
flow of material; a hammermill to destroy the material; a cyclone to 
transport the material from the hammermill to the baler and a baler to 
compact the r^due. This system is being contemplated for use.in the 
new J. Edgar Hoover F. B: I. Building. 


Mr- - - ■ 

Mr- -tariHft. _ ■ ■ . 

Mr. M<rsWl - 

Mr. Miller. E-S 

Mr. Soyar* 

Mr. Tt^mpsco 

Mr. Waltera 

Tel«. Room - - 

Roww* . . ■ ■ 
Her»«tc>a 



Eardley 

. Hogan 


Examination of the residue has been made in the Laboratory and it 
has been determined that there is no possibility for reconstruction of the 
materials sent through the disintegrator when using a screen size of 
3/16 of an inch. The device is therefore appropriate to accomplish 
destruction of paper matter including, cryptomaterials. A sample of the, 
residue is attached hereto. 


ACTION: 

For information. 
Enc. , 
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1 - Mr, Conrad ' o 
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ThQ Attorney Gcaerai 


July 17, 1973 


I^eclor, 


^ BSGAKliOOVl^ja i‘, B. 3. BUKiUNG 

vAnmm WAauTOBii 


TnsHoBed Is a co^ of a letter ! have geM to 
Mr. /Vrtlmr !^. iAwpson, Administrator, General torvlcea 
AilmMstratioa^beariiig i^on tlifi secarliy of the new FH Headqpartera 
BoUdlog. 

Hnclosore 


1 - !The Depviy Attorney General (Enclogore) 

1 Aiibistsmt Attorney General for AEtDoinigtration (Enclosure) 


iST-lll 


JULr71'J/3 


.'i 


, J I* / 


m 


15! JU117 1973 


JPD/^j^ 

(11) 

I 

1 - Mr. Walsh 
1 - Mr. B. J. White 
1 - Mr. Gregory ' 

1 - Mr. Herington 
1 - Mr. Bowers 


/ 




NOTE: Based on Memorandum J. P. Dunphy toMr. Callahan, JPD/aeh, 7/10/73 
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UNITED STATES^WERNMENX- 

Memormdum 






TO 


Mr. White 



DATE: 7/9/73 


FROM : 




SUBJECT: TECHNIC. 

j. edga: 



Mr. Frit 

Mr. Baker ...- 

Mr. CallahaA - 
l^. OevriaAiJ __ 

•ib. Conrad - 

Mr. GriiAardt ' 
Mr. Jenkia^ 

Mr. Marshall 

Mr.MiU«f.E.S. 

Mr. Soyvs i. .. . , 
Mr. Tlmpson ___ 

Mr. ffaltera ■ „ 

Tele. Room 
Mr. Baiae -■ 

Mr. Barnes — 
Mr. Bowers __ 
Mr. Herin^toa 
Mr. Coomy .. 

Mr. Mintz 


SECURITY 

fOPJ^R BUILDING 

Technical securit3^ coverage of the J. Edgar Hoover Building has 
been instituted on a 24-hour-a-day, 7 day-per-week basis and eight men are assigned 
to afford security. 


Mr. Eardley , 
Mrs. Hogan . 


sA 


and SA 


who have been assigned 


to this project, have been transferred from WFO to Louisville and Philadelphia 
respectively. 


SA\ 


security training qualifying 


and SA 
them 


have tfag nfipj. 
or tnis assignment. S.^ 


issary technical 
and SAI 


b6 

hlC 




have previously expressed interest in assignnient to this project and have informally 'N. 
indicated that they would be available at any time additional personnel may be needed. ^ 

RECOMMENDATION: ^ 

1 


It is recommended that SA 


WFO and SA 


be transferred from Newark to 


be transferred from Denver to WFO and assigned to 


the J. Edgar Hoover Building technical security project. 



Mr. Callahan 
Mr. Davidson 
Payroll 
Mr. White 
Mrl Miller 
Mr. Breidenfeld 
Personnel file of SA 
Personnel file of SA 

:m^ 






Jli^ORDED 

Jfi8 JUL 20 1973 
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DATE: 7/13/73 



T. J. Jenkins 


U 


SUBJECT: STATUS OP ENCLOSED CpNCOURSES 
FBI ACADEMY 





“MrrClevel*na ' 
Vtr. Coaf»d 
Mr. — 

Mr.Jealdttf . 

Mr. Matsh«ll !— . 

Mr. Mill«r. E.S 

Mr. Soy«r« ..i.i.n— . 
Mr. Tbompsco ___ 
Mr. W«lters - 
Tele. Room ■ - - 
Mr. Baise . - 
Mr. Barcee ,, 

Mr. Bower* ____ 
Mr. Herwgtoo , 


( . ' 




Mr. Coany . 

Mr. Mibtz .. 1 . 1 
Mr. Eardley - I ( A 
Mrs. Hogaix 

and t 'C 


On 7/11/73/ James Sorg, Acting Director, Design 
an d Construction Branch/ GS A, . telephonic ally contacted 
SA| I Sorg stated that there was some "stirring 

.arouna" concerning a letter from the Office of Management 

Budgeting pertaining to the enclosement of the Academy concourses;/^ 

^ ^ I' 

Sorg stated that he jwas aske<5K by his superiors to 
inquire as to whether the ^BlJ would permit temporary use of the 


underground parking areas in the new J. Edgar Hoover Building 
during the remaining construction period. Its use would be 
restricted to Federal employees, including FBI personnel, on an 
assigned monthly basis. This situation would terminate when 
the building was turned over to the FBI for beneficial occupancy. 




elt 


Sorg stated that, if the FBI agreed to the parking, he 

certain that GSA would approve the enclosed concourses 

told Sorg that he .was not involved in the new Headquarters 
building in any way and could not give him any answer, but 
would have to bring it to the attention of his superiors. He 
questioned Sorg as to how GSA could hold up one project based 
on the outcome of another completely independent job. Sorg 
replied that he could not answer the question and said he was 
only, an intermediary. ■ • 

I 

• • ^ f ■ 0 I 

This is‘ a power play On GSA's 'part and they obviously . 
feel that :if we want the enclosed concourses badly. enough, we 
would, concede on the parking situation, .which -the 'Bureau strongly 
opposed in the -past from a security standpoint. . 

44- 7/^0/ — . 
not 
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TO 


FROM 
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Mr. Callahan 


DATE: 6/22/73 




Dunph; 


i^mLi 


AIL ansAI file DISTJRI BUTIQN^YSXjEM. 
EDGARTOOVER F.B.I. 




BUILDING 


C*U«i>«al 
Mr. ClevcUad _ 
Mr. CoBTftd 
Mr. Gciib*riit __ 
Mr. JenUn«_ 
Mr. M4r$h«ll>__ 
Mr. Miller. E.S. . 
Mr. Soy«r» __ 
Mr.TbompsOD _ 
Mr. W«Iter» 
Tele. Room _ 
Mr. Baise - ■■■ ■- 
Mr. Baroes __ 
Mr. Bowera __ 
Mr. Heringtoa ... 
Mr. Conmy,..._ 
Mr. Miatz 
Mr. Eaalley ___ 
Mrs. Hogan __ 


To handle bulk mail and files in the new'building, the 
Bureau desires to have a mail handling system known as Telelift 
(marketed by Mosler Co. ) installed. We have previously informed GSA 
of this stating we will reimburse them for the cost. GSA has requested 
to be furnished with information upon which we based our selection of 
Telelift; our experience with it; and the nature of material to be handled 
Purpose of this memorandum is to request approval^fjsii ch-ajetter . 

^ |_Recentl ^amso nJjiy^ . -develdp^ 

conveyer system knownas jjRally Post which they claim is competitive with 



I 


I 

\ 


T^lelift. We have met wiurtbeir representatives. Rally Post is still in 
the experimental state with the only operational system in their factory. 

It has no market experience. Representatives of Lamson have previously 
been told that we are not going to recommend the installation of an untried . 
system in the new building in view of the magnitude of the installation that 
will be required. Previous contacts with GSA contracting officers indicate 
the Bureau is on sound ground in requesting the installation of Telelift as 
the Government is not expected to buy an untried system and, in fact, could 
require any manufacturer to produce evidence that their system has been on - | 
the market and in operation for a reasonable period o^> time. ^ ^ 

On 6/6/73‘we attended a meeting at GSA at which Lamson made 
a presentation of the Rally Post system. Subsequently we informed GSA 3 
we could not recommend the consideration of ..equipment for which there ^ 

is no market experience. We also indicated our satisfaction with Telelift k:| 

performance to date. GSA requested additional data regarding our experience 
with the system for their use in further consideration of this matter. 

Cp0>-' u tia 

We have been advised on a conf identic basis that Telelift'i 
initial price was $1. 8 millipn wMch they reduced by $270, 000 upon ledrning 
the Blake Construction Company, general contractor on the building, was 
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Memorandum to Mr. Callahan 

Re : MAIL AND HLE DISTRIBUTION SYSTEM 

J. EDGAR HOOVER F.B.I. BUILDING 


also obtaining a price for Rally Post. The initial price by Rally Post 
was about $1, 475, 000. We do not know if the two companies are aware 
of each others prices and it could be there will be further adjustments 
when actual negotiations are started. This price competition is to the 
government's benefit and particularly to our benefit as we will be paying 
the cost of the system. (This information concernii^ pricing should not 
be discussed outside the Bureau. ) 

Mr. Walter E. Huber, Construction Engineer, GSA, who has 
site responsibility, and well aware of our position on Telelift, has forwarded 
a request from Mr. James E. Sorg, Acting Director, Design and Construction 
Division, GSA, that we include in data requested comments concerning our 
determination to use Telelift, its adaptation to our requirements and layouts; 
our experience with it; and the sensitive nature of the material handled. 

Sorg is anxiously ramrodding resolution of system selection, is also well 
aware of our position, felt requested letter necessary to assist in admini- 
strative handling of Bureau interest. Letter is designed to reflect Sorg's 
and Huber's requests and defines Bureau's unequivocating position in favor 
of a proven system for such an important, sensitive function. 


RECOMMENDATION: 


That attached letter to Mr. Sorg be approved: Letter content 
has been coordinated with Files and Communications Division. 
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and Construction Division 


^Genera^Ser^ce8 Adimimstraition 
Waslfln^bnrD. 'C: 20405 


1 Mr. ^Jlarshall 
1 Mr. 'Walsh ' 
June 26, 1973 


1 


Re: J. EDGAR HOOVER F.B.I. BUILDING 
PROJECT NO. 49920 

DearMr. Sorg; • 

M ; 

One of the most important functions of this Bureau is the \ . 

secure and timely handling otmail and files. It is a challenging topic m 
of continuing priority concern and of review and analysis. That review 
entails examination of trade publications for Informationxoncerning ^ K 
conveyer systems; contact*with commercial developments; and extensive ^ 
surveys of operating practices for the purpose of determining whether ) / 

various conveyer systems could be used for movement of material such 
as files, mail, and Hngerprint cards. Perhaps the importance of this 
function can best be found in the expression that our files are our lifeblood. 


Mr. F.R 
Mr. Balsa' 

Mr.IC|Jlah»n , 
Mr. Cfevetand 
Me. Coneai 

Mr. Gebhaajt 
Mr. Jeqkini 
Mr. MaTab^l ^ 
Mr. MUler. tl.S: 
Mr. Sojrar. 

Me. fhompsoA ^ 
Me* WaR^a M 
Tf 1$. Kaom ^ 
Mr. Baiae..M^ 
Mr. Batnei ^ 
Mr. BOTvar. 

Mr..Heriii£ton . 

Mr.%cAov~. 
Mr. Mratx 
Mr. j!arclie 3 f_^ 
] Mr*. Hogan 


In previous correspondence we have indicated that in planning 
and evaluating our mail handling needs, the use of the Telelift mail handling 
system most effectively meets our requirements for a secure and efficient 
confidential document handling system . The following background information 
is submitted in e:q>lanation for that conclusion. 

t 

Since the inception of the new FBI Building we have been looking 
constantly for new products and methods that.could be utilized to more 
effectively handle our large volume distribution of mall and files. Chir 
research indicated no adequate system existed until Telelift became available. 
We examined the system and talked to other customers who had an experience 
with it. As a result, in ^December 1970, we purchased a 5-station pilot 
Telelift sy;atem toji^riping Lfrom bur own experience if it would be feasible 

^ Note -Page 3 
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Mr. Jam^s E. Sorg 

-• *, 

’ I 

‘ 't*( ‘ i 

and cost effective to utilize such a systen) In the new building. CXir pilot 
system has been successful and we are convinced Telelift will perform , 
most adequately in the new FBI Building. We could not have made this 
determination without our own experience together with the results of the 
experience of other users. 

Our experience with Telelift indicates the system will change , 
the entire messenger concept with increased efficiency and savings in 
personnel. We will save almt 40 employees if a Telelift system as planned 
is installed. This will result in an annual savings of more than $240, 000. 

In addition to cost benefits, the system provides on-demand delivery 
capability, direct deliveries bypassing sorting, allows for configurations 
in layout to save space not possible in a manual mode, and eliminates the 
need for certain functions to be in contiguous spacer 

In view of our experience with Telellft and its planned broadened 
application in the new building, we have tailored our mail and file handling 
requirements to this system . Our layouts have been patterned around its 
use and location throu^out the building Since the secure and speedy transfer 
of mall is extremely important, the location of these stations la often of 
primary concern in determining practical operating and, functional simce lay- 
outs of the various divisions. Considerable time and effort on the part of 
many people involved have been expended in determining these locations. , A 
change to a different system at this time with possible effect on our current 
layouts will result in additional lengthy study for application and effectiveness, 
the results of which will be theoretical if the alternate system has no user 
esqperience from which we can draw operating knowledge. Input by the archi- 
tect will be required as to modifications necessary to &e building as now 
constructed to accommodate a different system and to determine the effect 
on construction progress and building occupancy. 

Since Telellft arrived on the market after basic plans were 
formulated for the new building, certain changes in current construction 
were necessary before construction reached the stage that would preclude 
installation of Telelift without major changes These changes, such as slab 
openings, have been made after study by the architects. 
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Mr« James £. Sorg 


We have had ti Telelift installatlOQ in operation since 
December 1970, and have found it extremely effective. Its estimated 
yalue is $87, 900, The present systenJ^ evolved over a three -year period 
of time and represents the results of various refinements, modifications, 
and adjustments for operational needs determined by continuing vrorkload 
analysis, surveys, and Inspection. It is planned that part' or all of the 
pilot installation In the Justice Buildii^ be utilized in the new building or 
a credit Obtained. Interfacing with Any other system, if necessary, ^11 
be ipiposslble. 

The maintenance of this installation has been handled by our 
own employees. Four of them were trained at the factory for operational 
and troubleshooting purposes. They are grade GS >9 technicians skilled in 
the maintenance of the system. These employees from an experience 
standpoint now feel that the system proposed for the new building can be 
maintained by two FBI people on a full time basis . The use of our own 
maintenance personnel thus represents a substantial investment of manpower 
and expense and brings to the new building at its inception the distinct 
advantage of a ready expertise, 

1 I ' ' I 

< The Importance of mail and file handling in the overall operation 
of this Bureau cannot be overstated. While voluminous, a major consideration 
involved is their sensitive nature in that a great deal of the material Involved 
bears directly on national security Interests or has evidentiary value. For 
these reasons, the secure handling of same is of utmost concern to us and 
demands a proven, established m^I handlii^; systeim. To entrust such an 
intrinsic part of our function to any system of an untried or experimental 
nature is in our considered opinion neither in the best interest, of the govern- 
ment nor this Bureau, 

* I * . 

Sincerely yours. 


William D. Buckelshaus 
Acting Director 

NOTE: Based on memo Dunphy to Callahan 6/22/73 "Mail and File 
Distribution System, J, Edgar Hoover F.B. I, Building." 
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Onited states gwernment 

Memorandum 



TO 


FROM 



DATE: July 10, 1973 


SUBJECT: J. EDGAR HOOVER FBI BTRLDING 
PARKING FACILITIES 




M.- 

Mr> JeokiB* 

Mr. Mar^iull 
Mr. Mill«r. E.S. 

Mr. Soy«r» ...» 

Mr. Tbctmpsoo 

Mr. W«Iter» 

Tete. Room , 

Mr. B«ise - 

Mr. Same* 

Mr. Bower» 

Mr. K«rmstoa-_. 
Mr. Coomy - 
Mr. Miatz - 

GSA has renewed request to utilize garage levels of new — * 

building for commercial parking until the building is ready for occupancy. 
Purpose of memorandum is to set forth background and recommend we again take 
a strong position objecting to this on the basis of security. 

By letter 7/2/73, Mr. Larry F. Roush, Acting Commissioner, 

Public Buildings Service, GSA, refers to previous plan of GSA to set aside a.por- 
tion of the parking area in the new building for official Government parking with 
the remainder being leased commercially ’’under controlled conditions. " He 
states, ”With the extreme shortage of parking in the downtown area and with. the 
parking areas in the J. Edgar Hoover Building not being fully utilized, we feel .. 
the Government should set a.n example in providing a service to Government j 1 
employees and to the community by making available this extra parking, as welK) 
as providing official parking for the Bureau which we understand is critically, ^ 
needed. " ^ ^ 

BACKGROUND; ^ 

ST ^ 

WFO cars previously were parked in the Capital Garage in downt6Vn> 
Washington, and we had received notice to vacate. By letter 11/14/72, GSA§^as 
asked if WFO cars and cars assigned to Headquarters could be parked in the g 
basement of the new building. We also asked to be advised when additional Sjgace 
became available for Bureau personnel parking, which would in turn open up g 



Mr. Gray, received a call from Mr. Roush asking what the -Bure au's positio n V 
would be if commercial parking was, permitted until occupancy. Mr. Kinley lfold 
him the Bureau* would be definitely opposed to this on the gi*<ftinttfl. g^^f^j^ity] 

On 12/19/72, Mr. Kinley received a call from the 
Assistant to Senator Hugh Scott (R-Pennsylvania) who advised a constituent of 

JPIV^QS (7) 1 - Mr. Walsh 1 - Mr. B. J. White 

Ei^. ~ Gregory 1 - Mr. Herington 

> . ^ ^ Bowers T 
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Memorandum Dunphy to Callahan 
Re: -J. Edgar Hoover FBI Building 
Parking Facilities 

the Senator was one of the principals in the proposed commercial parking venture. 
He likewise wasdnformed our position was firm in being opposed to commercial 
parking. 


Notwithstanding the conversation with Mr. Kinley, -by letter 1/4/73, 
we were informed GSA was directing the contractor (Blake Construction Co. ) to 
develop a parking area on a controlled commercial basis for. the duration of con- 
struction with the Government retaining a portion for the needs . of various, agen- 
cies for official parking. On 1/12/73, a strong letter of protest was sent over 
Mr. Gray’s signature to the then Acting Administrator of GSA, Mr. Arthur F. ^ 
Sampson. Copies of our letter were sent to the; Department of Justice for 
information. 

i t> 

Our 1/12/73 letter stated we could not permit commercial parking as 
it violates . the most rudimentary security considerations and, if permitted; daily ► 
there would be a variety of Vehicles driven into.the building ;by . hundreds of unknowr 
individuals. These vehicles would then be parked on the lower levels?and could 
easily , contain explosive devices timed for subsequent detonation; We stated 
experience dictates this building must be a prime 'targets for terrorists, extremist, 
elements, and foreign intelligence groups. 

By letter 1/16/73, GSA acknowledged receipt of our letter-, of 
1/12/73, advisedlMr. Roush would be pleased to meet with , us. to discuss this 
problem, stating if we got together to discuss our differencesithe best method of 
handling parking in the building could be determined. When.this was received, 

Mr. Gray called Mr. Sampson to protest and on 1/17/73 sent him a copy of their 
1/16/73 letter stating it was not . in accord with their telephone conversation in 
which. Mr. Sampson advised commercial parking would not be undertaken. On 
1/18/73, alletter was sent from GSA to the contractor cancelling the previous 
order to arrange. for the parking. At that point, we thought the matter was 
resolved. 

OBSERVATIONS: 


Our reason initially for raising the parking question with GSA was to 
find space for WFO cars. Since then, space has been obtained in the Todd 
Building where we have a lease through 6/30/74. (We anticipate occupancy of the 
new building beginning July, 1974.) 

GSA’s current letter does not refer to previous Bureau letters and 
call from Mr. Gray as. a result of which this matter was resolved in January, 
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Memorandum Dunphy to Callahan 
Re: J. Edgar Hoover FBI Building 
Parking Facilities 

1973. Blake obviously is pressuring GSA to raise the issue again possibly 
because Mr. Sampson has now been confirmed as Administrator of GSA and Mr. 
Kelley is the new Director of the FBI (their current letter is, however, addressed 
to Mr. Ruckelshaus). The period of time left before we occupy would indicate , 
Blake may have in mind getting their foot, in the door now and ^en continuing to 
operate a parking facility after we occupy, possibly then limiting the parking to 
Government employees. 

If commercial parking is permitted, the security problems would be 
astronomical. We now have nine Agents assigned to provide around the clock patrol 
of the building, insuring, no breach of security such as the planting of listening 
devices during construction for later activation. Once. commercial parking is in 
the building, it will be more difficult to change to another type of operation when we 
occupy. In^viduals will become accustomed to parking there and will be most 
upset when space is no longer available. If the parking was to be limited to 
Government employees until we occupy, those with other agencies would develop 
’’squatters' rights" and, be difficult to move out. 

In the past, the Bureau has resisted the inclusion of any commercial 
ventures in the new building on the basis of security and, specifically, 'has denied 
requests from various banks to open branch offices. If a parking concession 
operates after we occupy, other commercial interests will have a very valid com- 
plaint that they were not given the opportunity to establish in the building. 

RECOMMENDATION : 

That we maintain our position of being strongly opposed to commercial 
parking and point out leased space has been obtained for our official cars. If you 
approve, appropriate letter attached to Mr. Sampson, Administrator, GSA, as 
well as a memorandum to the Attorney General, with copies to the Deputy Attorney 
General and Assistant Attorney General for Administration. 
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Memorandum 


TO 


FROM 


Mr. White 
R. A. Mille, 




DATE; July 9, 1973 


Mr.CoSSJrs.'si' 

M.. ■ - 

Mr.'^A)kio» -■ 
Mr. M«r»h«}l 


SUBJECT: 


TECHNICAL SECURITY 
J. EDGAR^OOVER BUILDING 


Mr. Milta, E.S 

Mr. Soy«r« ■ 
Mr. TbompsoQ ___ 
Mr. Wtlters 
Tele. Room - 
Mr. 6«ise _____ 






Mr. B«raes__ 
Mr. Bower* ^ 
Mr. Herinj:t<.in . 
Mr. Coamy __ 
Mr. Miatz ___ 


Mr. Ear<tt«y,b 6 — ' 


has been assigned to this project vhich Mr»-Ko«»b7c 
affords technical security to the J. E<^r Hoover Building on a 24 -hoi r, 
seven-days a week basis. 


sa[ 


|is assigned to the WFO but will operate und er administ rat: 
and technical control of the Laboratory under the supervision of SA 
)f the Laboratory. 


V 

’*b6 r 


b6 

b7C 


^ents on this project are regularly assigned to a 52-hour workweek 
consisting of an 8-hour shift Monday through Friday and one 12-hour shift on 
Saturday or Sunday. This assignment will continue for an extended period. 


I 




A 


SA 


\ 


|should be removed from the premium pay for unscheduled v 

overtime and placed on a scheduled overtime workweek of 52 hours beginning ^ 


pay period 7/8/73. 
ACTION: 


7 ^ 


* Remove Si 
overtime, effective pay perloa beginning 7/8/73 


1 - Personnel file SAj 


Ifrom premium pay and place hi 
beginning 7/8/73. 

ot 


him on scheduled 


1 - Mr. Callahan 
1 - Mr. Davidson 
1 - payroll 
1 - Mr. White 
1 - Mr. Miller 






a JUl/81973 


H 


A' 


JHB:bms 

(8) 


NOT RrroRDED 
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* MUG 61973 




Wt 





July 17, 1973 
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Q. 


f Arthvir F. itopson 
Administrator 


fl4V^ 


Mf' 

Mr, Bolter 
Mr, .Callalinn.=« 
Mr, Cleveland 
Afr, Conrad -mb 
M r, Gebhardt^^ 
Mr, tfenkins*^ 
Mr. Marshall ^ 
Mr, Milter, E.~S, 
Nh** Soyara 
Mr* Thompeod 
Mr* Walter! ^ 
1'ele* Eoom 
Mr, 8aise 
Mr. 

Mr. 

Mr. 


Genoral Services Adminlstratloa 
18th and F uireets, northwest 
Washington, :D. C* 20405 




m: J. ElXiAH HOOVER F.B.I. SmLMHG 
^ipjECT NO. 


Dearldr. llampsoa: 



2 havo received a letter oi July 2, 1978, Irom 
2iir« Larry F. Roui^, Acting Commissioner, Fiddle Buiidtngs 
dervlce, in which he renews a request lor tids Bureau to consider 
a plan Hereby a commercial parking garage would be operated in 
the J. Fdgar Hoover F. B.I Billeting nntU the building is rea^ lor 
occi^pancy. ^pace would also be provided for the paridag of <^icial 
cars. 


lhave reviewed this entire matter most careMly 
and by way ^ background Had that by letter dated January 12, 1973, 
you were inlormcd of the staggering security vioiatton poteidial 
Involved if a commercial parting garage was estabUsbed in the 
building. I also find a letter of January 17, 1973, coitirmlng a con- 
versation wherein you advised c<»nmerclaX parting would not be 
undertaken* 


Vm 


5? 




►I 




o 

o 


{ 


ti 



Mr* Mii:d^ 

Mr, Eapdt( 
Mt®, Hogan ^ 


I am in complete agreement with the absolute 
necessity to resist any effort to e&tabUsh a commercial parting 
venture in the buUchag. As previously staled in this Bareim’s letter 
of January 12, 1973, security Is paramount, and the introduction of 
a commercial parfc^ garage Into the very bowels of this buiidUig 
violates the most rudimentary security consideratioiis* There iqipeara 
to be no logical reason to suj^rt such an open invitatton to those who 
might seiee such access to embarrass or ^mpromise the Hnitedk^ 
States Govemme#; A ^ A/ 

1 - Deputy Attorney General (fStj 
1 “ Assistant Attorney General for Administration CiS’C. 
- Mr. B. J. White - Mr. Gregory 
'liW Herington » 1 - Mr. Bowers 


\t 




MAIL ROOM CD'' 


Note : Based on Manx) Dunphy to Callahan, 


- 




lAt* 


The critical need to locate paindng tor our otficlal 
cars to been alleviated In that commercial parking to hoen 
obtained unckr a lease through dunO SU, 1974. 

i^lncerely yourSi 
iG. W. Kelley, 

Clarence M. ifielley 
JDlrector 
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UNITED STATES GO^RNMENT 

Memorandum 

Mr. Campbell 




DATE: 1/28/74 



|Corny. Syst. - - 
[Ej^AffoIrs - - 
les & Com. - 
rCon. (nv. . 

[ ld«n>. , 



J. T. Hi 




^eugahi hqqver .ebj 

,^.s;'tHHNTERRn^ SUPPLY (UPS) 


^ecificat'ions 


Loboratory — 
Plan. & Evol. . 
Spec. Inv. ■ - - 

Training 

Legal Coon, --. 
Telephone Rm^^ 
Director Sec'y _ 


Re memorandum J. P. Dunphy to Walsh dated 1/23/74. 

Referenced memorandum requested that the UPS specifications 
and blue-prints be reviewed by the Data Processing Section (DPS) for 
comments and approval. 

The primary observation of the specification which has direct 
interest to the DPS involves the area of training employees in the main- 
tenance and operations of the UPS system and battery supply. At this 
time, it appears that there is a question as to who will actually be 
responsible for this maintenance and operations. It could be performed 
by GSA, DPS employees or other Bureau employees. This is a question 
that will have to be answered at a later date. Regardless of who performs 
these services, the DPS desires to have employees trained in the main- 
tenance and operations in order to protect the DPS operations. If the main 
responsibilities for these services are given to other individuals, DPS 
employees should be trained to the point where they are able to communicate 
with the appropriate people incorder that the b.est services can be received. 

It should be noted that the Computer Center is in operation 24 
hours a day, seven days a week, arid during these odd shifts, the respons- 
ibility. for the maintenance and operations of the UPS and battery supply 
could lie, with the DPS employees. Therefore, DPS desmes that the 
specifications be revised making it, ^ requirement that appropriate Bureau 

ik ' 



daw 
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2^ FEB 7 1974 


I 


1 //Mr. Walsh (Attention J. P. Dunphy) 
1 1/ Mr. Campbell 
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Memorandum Hall to Campbell 
RE: J. EDGAR HOOVER BUILDING 


employees be trained in the operation and maintenance of the UPS system 
and battery supply. The DPS should also be provided with the- necessary 
documentation in the areas of maintenance and operations. 

From a technical review, a questionable area is found in 
Paragraph 5. 3 titled ’’Operation". It is not clear as to when the stand- 
by generator which is to serve- the UPS’ critical area will be switched to 
the AC input of the UPS. It is understood that this would appear during 
total failure of power or failure of one or more of the power lines serving 
the Computer Center, however it is not evident wheii the emergency 
generator would be plac'ed into the system if a power reduction was being 
experienced (degradation of primary AC power). It would appear beneficial 
during the times of degradation of commercial power to have the batteries 
provide the necessary power for this "period. However, if the batteries 
were discharged to some value, such as 50% of their capacity, the generator 
would then be switched to the AC input. Therefore, more information 
concerning the automatic sequencing, for the start-up of the stand-by 
generator should be stated in the specifications,. The automatic switch back 
to commercial AC service after restoration of this service is a good feature 
provided . that this autoinatic return has. a manual over-ride capability. This 
would allow for continued use of the emergency generator if the commercial 
service was having repeated- rapid power failures. It is not clear that a 
minimuni time-delay of three seconds, for automatic return to commercial 
AC service is enough time to insure that the commerical service is 
functioning properly. Therefore, more detail concerning return to commercial 
power should be included. 

Paragraph 7. 5 deals with a. remote alarm panel to be installed 
within the UPS area for appropriate monitoring. It is suggested that in- 
addition a control panel consisting of^,a light and buzzer be placed in the 
Computer Room to indicate when trouble of an emergency matter exists 
in the UPS or battery room. This, should be done in such a manner that the 
alarm is activated only when trouble arises and not everytime the battery 
supply has to provide power. This would be of utmost importance if the 
other alarm panel is not maintained 24 hours a day, seven days a week. 
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Memorandum Hall to Campbell 
RE: J. EDGAR HOOVER BUILDING 


Paragraph 5. 1 entitled "Discription”, line 12 should be 
changed to read . or until restoration of commercial power source or^i 
until AC input is provided. . i 

Paragraph 5. 2. 6 entitled ’’Transfer Switch, line 10 . shall 

automatically transfer power back. ” 

Paragraph 5. 2. 6. 1 line 5 should read ”. . primary power 
converter module failure . ” 

RECOMMENDATION: 

That the Headquarters Building Unit consider making the above 
proposed changes to the specification for the UPS system. 
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UNITED STATES GC^.RNMENT 

Memoramum 
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Asst. Dlf»: 


AJmfn. 

Comp, 

Ext. 


■ - .,• •..I - l/lent-*^ * 


.,.;A 


..from; 


■Ilr .;• Heim • 




' ' * ». • * » •/•• • * V 


Ident.', 
.Inspecllon^^ 




Intoll. . 


LoVorotory ' 

Pis'). & Eval, _ 

Spoc., Inv., 


ITeVa 
Telcphqrto Rm.*, 


' ; •'-■■, : ; rEquEST W PREPARE' PICTURE'' ST5RY' ON-' 'ThE ■ • - ’ •• "•.■.■••" •■•■Xv':- 'Vv:= Juvsii'dJn-; 

'NEW PBr’BUlEDING -FOR "PARAD'E" NAGAZINE'- a' -J- ' ■ ^ ■ , -,][*'*' , , 

Weisinger, a free-lance writer/ called your office 


i- . ' 1/28/74 and said he is interested in preparing a picture story 

' Von ‘ the hew FBI building for "Parade” magazine. He said this . On 
would be a friendly article based on Mr. Hoover's desire that w 

^ this building be a memorial to him. u 

Bufiles indicate a Morton Weisinger of New York City 
contacted our New York Office in 1946 regarding a proposed 
comic strip featuring an FBI Agent. There is no information 
as to whether this comic strip materialized. 


C^ 

rvj 

\ 


An article on auto theft written by Mort Weisinger 
appeared in the 2/6/49 issue of "This Week" magazine in The 
Washington Star newspaper. The article quoted FBI statistics., 
but there is no indication we cooperated with Weisinger. “ 


I 


a. 


j-.. 


We have enjoyed generally favorable relations with 
"Parade" magazine over the years, although some articles by 
columnist Jack Anderson were critical of the Bureau. The 
latest article to appear in "Parade" concerning the Bureau 
.was 




as. an ar.ticle about Acting. Director . Gray . in September, ,1972... . ; 

>. r v' ■ 'V ' •. ' ' 

TSOr'TiTTTMtl-^-rtMC! . ' ' /' /" ^ '/ ^ / **” '' 


OBSERVATIONS : 


- j 
/ 


We anticipate that the new building may be the 
subject of considerable controversy when it is completed 




mt 


because of its cost, size, architecture, etc. We will want 

4*r> /~>V.4-a T « rMiV.1 i t 4-ir t.iVion 4-Vi.a l->n n 1 i r> /T i <3 r^ntririT 


to obtain favorable publicity when the building is complet^^^ ^ 
however, as completion is still several months away, it ^^^Id ^ 


be premature to make commitments for an ^r^cle at this fims. 

i 


A 


K 


1 - Mr. Franck 
1 - Mr,. Walsh 














^CONTINUED - OVER 


,• »S 


9 , 


§ 


Mr. Heim to Mr. Franck’- Memorandum 


V--^-“* ■■- - -'-•■:vRgQUEST"TO- PREPARE •pfCTURE*'.STORY ON “ • -'^’ V -= '^-— ‘-- ' ' ‘ ’■ 


i.: /i' ® ¥^4^9®. i'tha t- .. We isiriger-' s ...article’ wbul'd .. dc£uSl l^- "appear 1 ;: ' "4 . .• . , .! ... J 

' '"■ '/ in "Parddel "■■ ■'Onc'e’’ the ’'article is written, ' we’’ would hav’e" •• ’’ 


“■■■ ■•\V.''.‘''^’..;~ ■■■-•■‘at.’ .‘a- 'lat^ir-’da4:’e •.'•£yvwr iter 'S', 'who ’ !ar<i‘ ;friend^”pf ’'.’tho-B^ ’’arid.'- ■'■’;’• ■'’• . ' ; 

whom we can trust to do a straightforward, objective story. 


^ ■,^n'^ad^xii6n^'‘Wexi fn'ger ^s^^ be -bas’ied ^ ' 

on Mr. Hoover's desire that the new FBI building be a memorial 


We would definitely not want the article slanted the way 
Weisinger proposes-. 


4 . ■ ■. ' ■ . . ... ... ■ . .. . ■ . . . . ’ . • ■ - 

.liW^is.ajiger-.-s.houM’^^ : .j;rol:'d/;th^^^ -ai::'’ is’-: prematur.S''£b-^^^^ .'%;^ 'b 

■ ■'■' ’' ■’’ 'I begi’ri’-a story ’ch ’the new' bui’l'ding inasmuch as it is several 
rmbnths away from occupancy, and he should recontact us in' a 
\fev7 months. 


RECOMMENDATION : 


I / - . ■ . That Weisinger be called. 

1; ?.4rid.-..,adyisbd; ’th’k^ it- would be. ..premature .to ■ begin- 'a. s-tory; on.- 
] ' ”' ’th'e riew’ FBI’ building' at ’this time. However , he should feel 
i free to recontact us in a few months. 


^ ” ” -■ M ■ ’ ■ A Aft - ■ 


iF/, 


2 
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.-j-UNlTED STATES CS^^ERNMENT 

Memorandum 



FROM 


SUBJECT 


Mr; Whi€e 


ay Cochran, Jr. 


7s 


EDGAR HOOVER BUILDING. 


OCCUPANCY AND MOVE MATTERS 


Assoc. Dir. - M— -II 

1 - Mr.'i^ochran 1 - Office, 7133 Z\aIZ7Z 
1 - Mr. Downing 1 - Mr. Herndoil”'- 

AJmfn. - 

Comp. Syst. ■■■■ ___ 

DATE: February 6 , 1974 , 

8 - Move Committee Gen. Inv. -■ ^ 

1 - Mr. Frazier 1-Mr. Breidenfdld'- 7 — — 

1 - Mr. McNeal 1 -Mr. Fur^rson.n 

1 - Mr. Stangel 1-Mr. Stdmbaug^^'’;™' 7 ^~ 
1 - Mr. Gleason 1-Mr. Alvarez Spec. Inv, - ■ -- 

Training — 

Legal Coun. 
Telephone Rm. 
Director Sec*y 


The following changes are proposed between original 
space assignments in the J. Edgar Hoover Building and those w , 

necessitated by the expansion of the Laboratory’s role in training 
and research. Each change listed has been coordinated with the 
Section involved and appears to be the optimum solution to our space 
problems under our present guidelines of space needs and our necessity 
to keep the number of changes to the physical plant to an absolute 
minimum. 


1. Unit Chief Periitt’s Communication Security 
part of the Crypto- Systems Unit will occupy 
space in the Cryptanalysis-Translation Section 
(Rooms 3926 and 3730). The rest of this Unit 
(Greeiileaf’s part) will remain in the main 
Radio Engineering space in the third basement. 

2. The Gambling Unit has been moved from rooms 
3930 and ’3729 to 3742, 3538J and 3538J on the tour 
route. 

% 

3. The Explosives Unit has been moved to rooms .< 
3930 and 3729 vacated by the^^Gambling Unit. 

4. The Biological Science Research Unit will occupy 
rooms 3538A, B, C and, D.acrpss, the JhaR from 






1 - Mr; Miller 
RAF:ra (14) 
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- 

7 OPPR 191974 


XBfior 

PEB 14 1874 



iTOREChHDED .CpPy 



0 



Memorandum to Mr. White 

j. EDGAR HOOVER BUILDING • 

occupancy and move matters 

5. The Chemical Science Research Unit will 
occupy rooms 3252, , 3256 and 3260 previously 
designated for "Laboratory Records”. 

6. "Laboratory Records" will occupy rooms 
3 443 “arid 3447 previously designated (but now 
elimiriated) Document Section "Trainees Rooms. " 

7. The Plaririirig and Evaluation Unit will occupy’ 
room 3451, previously designated "Trainee Room ". 

8. The Technical Publications and Correspondence 
Unit will occupy room 3744 previously designated 
Physics, and Chemistry Typirig Pool. (Part) 

9. The Physics and Chemistry-Typing PooLwill 
occupy rooms 3437 and .344rpreviously assigned 
to the Document Section Typirig Pool. 

10. The Physical f Science Research Unit(incorpo- 
rated with the Neutron Activation Ahaylsis Uni^. 
will acquire the space .vacated by the P&C Typing 
Pool room 3744. (Part) "" 

-11. The P&C Library and the’ Cryptarialysis-Gambling- 
Translation Library Imve been combined, in room ’3719. 

The necessary speciaHzed laboratory furniture is being planried 
and will be ordered for installation prior to occupancy insofar as funds 
permit. The Administrative Division Building Plans Unit will be 


V 




Memorandum to Mr, White 
J; EDGAR HOOVER BUILDING 
OCCUPANCY AND MOVE MATTEI^ 

immediately advised of any physical plant alterations necessary if 
these ch^ges are approved. It should be noted that these changes 
affect the Division .Move/Schedule, now being prepared;for submission 
to the Building' Plans Unit on February 15, 197 4., 

ACTION: It is recommended that the listed changes be approved 
and appropriate steps be taken by the Laboratory Building Committee 
to include these changes in pur Buildup Move Plans. 
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FROM 


J 


^ O 5010-106 

UNITED.STATES GO^RNMENT 


t/r Memorandum 

^ Mr. Geb|^?3ie 


SUBJECT: 



it 


DATE: 


J. W. ’ 


J. EDGAR . HOOVER F^I.-B UILDIMfi, 
OCCUPANCY AND MOVE MATTERS 
DIVISION VI SEQUENCY REQUIREMENTS 



1 - Mr. Gebhardt 
1 - Mr. McGowan 
1 - Mr. Lyles 
1 - Mr. Long 
1 - Mr. Bates 
1 - Mr.. Hines 
1 - Mr. Walsh 
1 - Headquarters 
Building Unit 


■P 

A$soc. Oir. 

D«p. AD Adm. 
Dep. AD Inv. « 
Asst. Dir.: 
Admin. 


Comp. $yst. ^ 
Ext. Affairs 
Filos & Com. . 
G«n. Inv. _ 
Idont. 

Inspection ^ — 
^Inteli. 


Loborotory 
Plon. & Evbl. 
Spec. Inv. _ 
TralnInQ 
Legal .^Coun. .m 
T elephone Rm. ^ 
Director Sec'y . 


In, response to Memorandum of J. P. Dunphy. to 
Mr. Walsh, dated 1/30/74, requesting sequence requirements 
for the move of the various divisions, the following is 
set forth with respect to Division VI/ 

Division VI consists of the Front' Office, Criminal 
Section,. Civil Rights Section ,- Accounting and Fraud Section, 
Stenographic Pool, arid the Name Check Section. If possible, 
it would be preferable to move the. Front Office and all 
of the sections and Stenographic Pool with the exception of 
the- Name Check Section at the same time. If such cannot be 
accomplished, the fpllowing- sequence in order of preference 
is set forth for your guidance ; 

, 1. The Front Office 

Assistant Director's Office, 5704 
Reception Room ,5706 
1 j.jiJ;iDiyisi6fi Number One Man, 5708 
^ Reception Room and night and weekend supervisor, 5710 



f-i 






2^ Criminal Section 


REC-30, 




iSi. 



oii. 




JWH: stci 
(9) \ 

FEBl9l97i 


a. Genera^J^Xi&imes Unit, 2266, 2268 

b. Bank Uriit^ 4240^ 4242,- 4244 ^ 

c. ITSP UnitT5*5.724; 5726 

d. Special Crime Unit*, 5720, 5722 

(This unit has a Hijack Control Center 
Dictaphone Recorder, which should be moved 
with the unit and will require assistance 
from the Laboratory or .the Dictaphone Company 
to disconnec|; '3arid> reinstall . The piece of 
equipment is owned by the Bureau'.) 

e. Personal Crimes Unit, 5714 5716, 5718 

f. Section Chief ;Number' One "Man and Staff 
5710, 5712, 5714’ 

f 






Memorandum to Mr. Gebhardt 

RE : J . EDGAR HOOVER FBI BUILDING 


.3. Civil Rights Section 

a. Front Office Number. One Man and Staff, 
2710>. 2712, -2714 

b. Civil Rights Unit, 2256,. 2258 (includes 
division mail room) , 2260 

c. Civil. Rights Act of 1964 Unit, 2262, 2264 

d. Stenqgraphic Pool> 2704, 2706, 2708 

/ 

4. Accounting and Fraud, Section, 

a. -Front 'Office Number One Man and Staff/ 
2242,. 2244, 2244A 

Special Matters Unit, 22*41, 2243 

b. Fraud and’ Bribery. Unit, '2250', 2252 - 
ahd one desk, 2248 

c. Labor Unit, 2254 « 

d. Bankruptcy and Antitrust Unit,, 2248, 2246 

e. Accounting Unit, 7643, 7,645/ 7647 and 
one .desk’ in 2246 

5. Name Check Section 



The sequence of movement of the 'Name Check 
Section, which .occupies JROom 6113-IB, is 
dependant upon movement of the files by .the 
Files and Communication Division to the, Hoover 
Building from fhe IB. The Name Check ^Section's 
work is. totally dependant 'upon access to the 
files . The Section should- be moved in its 
entirety at one time if at all possible, and 


it should not’' be moved uhtil the files have 
been .moved linto the- new building,.; 
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Memorandum, 


UNITED STATES^^RNMENT 

rj 


.© 




Assoc. Dir. 

Asst. Dir.; '' 
Admin. - 


: Mr. Walsh 


FROM s J’i P. Dunph; 


■o 



DATE: 1/30/74 


suBjECT:,jj^^DGAEJIQCffiER F.B.I. BUILDING 
OCCUPANCY AND MOWliXTtE^g 





Cofflp. Syst. _ 
Ext. Affoirs » 
Fll«s & Com. , 

Gen. Inv. 

Idont. — 


?» 


Inspection , 
Intells — — 


Loborotory 
Pfon. & Evol. 
Spec. Inv. 
Troining , 


L'egol Coun. 
Telephone 
Director $ec'y 


Purpose of this memorandum is to furnish information about the 
occupancy of the new building and related matters pertaining to planning,for 
the move. Assistant Directors are requested to supeiwise the preparation 
and review the development of a Division move plan to be prepared by their 
Division Move Coordinators. Plans should be submitted to the Administrative 
Division by close of business 2/15/74. 


CONSTRUCTION STATUS 










The general contractor, Blake Construction Company, has advised ^ fv 
General Services, Administration (GSA) the building will be completed.^oh-a'' 
phased basis, progressing from lower to upper levels. Blake estimates sub 
stantial completion of the new building's superstructure, including air handling 
by July 1974. Blake has recently completed negotiations Mth GSA for the 
purchase and installation of the additional items necessary for a functional 
building such as a ceiling and lighting system and movable partitions. His con 
tract completion date will necessarily be extended by GSA to accommodate the 
time needed by Blake to iristall those items. The size of the building prevents 
it being completely finished at. one time and makes unrealistic the consideration 
of delaying moving into the' building until all levels are finished at one time. 

It is anticipated Bureau- employees will begin moving into portions of the buildii^ 
in July 1974. _ ^ 



COMPLETION SCHEDULE 




Blake advises that in conjunction with the phased completion- of 
the building, all quadrants of a floor will be completed prior to' beginning on 
another floor. He plans to first complete the '3rd floor and work vertically 
upwards to the Hth floor. At some point in the vertical progress (as yet’’ 
undefined), Blake will commence working downwards to the basement le^^ls, 



1 - Mr. Callah^ 

1 - Each Assistant Director' 
yl - Mrs. Metcalf 
1 - Mr; Mintz 
' 1 - Mr. Feeney 

7 1 -iSir. Gregory 


[Ex-m * 




1 - Mr. Fisher J 
1 - Mr. McMichael 
1 - Mr. Jackson 
1 - Mr. Alvarez 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

OCCUPANCY AND MOVE MATTERS 


The Headquarters Building (HBU) will necessarUy coordinate 
the Bureau needs with Blake’s completion plans in the forthcoming weeks. We 
are unable at this time to advise specifically when individual Divisions may 
expect to move into the new building. GSA advises Blake should be in a position 
to define completion dates of individual floors sometime in March 1974. 

DIVISION MOVE PLANS 


GSA is responsible for the preparation of the move contracts 
permitting the Bureau's move to the new building. Transportation Management 
personnel from GSA's Regional Office are handling the details. GSA will fund 
the move. 


The time and manner that the Divisions will move into the building 
is principally dependent on when Blake completes specific floors of the building. 
Additional factors affecting a specific Division’s move will include the size of 
the Division and its move needs. The move needs of a Division will be deter- 
mined by its necessary move sequence requirements and dependent Jlme factors. 

For move purposes, the size of the individual Divisions has been 
defined. Pursuant to GSA instructions, each Division has substantially com- 
pleted an inventory of equipment, furniture, and supplies. The HBU is 
reviewing and consolidating those inventories prior to transmittal to GSA for 
further action. 

Division Move Coordinators must now review and consider the 
heeds of their constituent elements with respect to the move. Each must 
prepare a Division move plan. The plan should be analyzed and considered 
first in terms of the Division’s move SEQUENCE requirements. 

SEQUENCE 

With respect to the Division move sequence needs, 
it is apparent the size or work flow of a particular Division 
may dictate the need for a certain necessary move sequence. 

One unit may have to be moved simultaneously with another; 
work flow may require a. particular unit be moved before 
another unit. Consideration should be given as to whether 
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Memorandum to Mr.. Walsh 

Re: J. EDGAR HOOVER FiB. I. BUILDING 

OCCUPANCY AND MOVE MATTERS 


certain eqmpment must or should be moved prior to 
the movement of the unit’s personnel, .or whether it is 
required they be moved together. Work flow require - 
ments may (ictate that all unit elements of a Section 
must be moved in one operation. 

T When i^e Division rmpve sequence plan is completed, it should 
be reconsidered in terms of critical TIME factors. 

TIME 

Scheduling priorities and heeded lead times- 
should be included in the plan during the second review.. 

Those elements needing to be moved' within a specific or 
minimal, time periods shouid.be identified to permit GSA 
to' make the necessary efforts to accommodate the Bureau’s 
needs. Must two units which should move together be 
handled on the same day or could they be mpyed on separate 
days oyer a weekend? 

The completed move plan should then indicate on a unit size basis, 
the order in which the Dmsion units should mbye to space ydthin the- new 
buiMng as well as in&cating critical time scheduling requirements. 

The success of a Division’s move will be based on the thoroughness 
pf the planning fpr it. The HBU "will present iridi'viduai Division move jplans 
to GSA personnel for GSA review and coordination into the overall moye plan. 

The HBU- will .arrange individual conferences with GSA personnel 
arid Divisipn Move Cpordiriatprs may expect to explain or justify their move 
plans arid needs to GSA at-that timie. Only individual Divisions are wholly 
knowledgeable regarding their move sequence and time-scheduling needs and 
can prepare the move sequence plans wMch will present minimal interruptions 
,tO' their Bureau functions^.. It ■will be ,the responsibility of the individual Divisions 
to create an effective iripve plan and subsequently supervise and coordinate, the 
plan it has created at -the. time, of the niove. 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER BUILDING 

OGCUPANCY AND MOVE MATTERS 


The HBU of the Administrative Division will coordinate the 
preparation and development of. a move plan for not, only the Administrative 
Division but also the Director's and Associate Director's Offices. 

RECOMMENDATIONS: ' . > 

(1) Each Assistant; Director and the Inspector in Charge of the 
Office of Legal Counsel is requested to personally siiperyise the preparation 
and review the development of. a move plan Jpr their Division to be prepared by 
their Division Move Cobr^nator. - 

4/ ! ' 


' ' - f 

t ' 

(2) Plans should be submitted' to the Administrative Division by 
close of business. 2/15/74. 
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Februa]^ 8, 1974 



r . 


r (ntpectlon 
’’Intel) 


Loborotory 
P|oni & Evoli 
Spec* 

I Tvomlng .y— 


Mr. James E. Sprg 
Deputy Director 

Design and Construction Division 
General Services Administration 
18th and F Streets, N.W. 
Washington, D. C, 20405 


1 - Mr. Campbell 
1 - Mr. Green 
1 - Mr. Skaggs 
1 - Mr. Jackson 


Re: J. EDGAR HOOVER F.B.I. BUILDING 
PROJECt 'NQ. 49920 


Dear Mr. Sorg: 


By previous correspondence' you haye been advised the FBI 
intended to fund an hnlnterniptible power supply (UPS) necess^ for 
our computer (ADP) operations in the new building. It was estimated 
the UPS system wo^d cpst about $750> 000, We are now advisii^ this 
system may cost up.’ to $850, 000 ^d, accordingly, the FBI will reimburse 
the General Seiwices Admiidstration up.to an additional $100, 000 for the 
UPS. 


We have been informed it is not the policy of the General 
Services Adminisiratidh to fund the electrical distribution in ah ADP 
Center beyond the, adjacent power panels and that this is ah expense that 
must be boime by the, occupying agency. As it is not possible to handle*' 
this, item f^6m%appropriated construction funds, the FBI will reimburse 
the (leneral Services . Administration ‘up to $160, 000, for the electiical 
distrlhution in the ADP Center. 



Sincerely yours. 


■V 


I 

\ 

r 

Xjl 




& 

o 


o 




Eugene W. Walsh 
Assistant Director 



y'/^y i 


|Legol Coun. 
^eUphMie Rm.' 
'Director Set'y 


^ NOTE; Based on memo J. P, I^npl^)x 9 yMr. Walsh 2/8/74 
Automatic Data Processing Complex^iJ. Edgar Hoover 
\]5^B9I^iSuif^ng; Funding. " 

FOR PERSONAL DELIVERY 


Zc- 

- mail ROOM qZD \:/t 


% 


5010-106 


TO 


OPTIONAI rOtM NO. 10 
'1*62 (OITtON 
^CtN.,»0;^0, 27 


IITED STATES 



RNMENT 


"memorandum 


Mr. 



FROM : J. P. Dunphy 




0 


DATE; 2/8/74 


subject y/ ^UTOMATIC DATA PROCESSm .(m)MET..EX> 

T. edgai^ qq.ver¥. b.i. building 

FUNDING VBo.^ up ; 



Inspection 

Intell. - . 

Loborotory _ 

Plon. & Evol. 
Spec. Inv. _ 

Trolning 
Legal Coun« 
Telephone Rm* 
Director Sec'y «... 


Our Automatic Data Processing (ADP) complex will be located 
on the 1st floor of the new building. Purpose of this memorandum is to 
obtain authority to advise GSA of Bureau’s willingness to fund part of this 
operation. 


One of the items necessary for the computer complex is an 
uninterruptible power supply (UPS)asystem to provide power in the event of 
a commercial power failure without a break in service until such time as the 
emergency generators are fully operational. In addition, the UPS prevents 
normal fluctuations in commercial power from affecting the computers. It 
has previously been approved and GSA advised by letter 10/3/72 that we would 
reimburse them the amount of $750, 000 for the cost of this UPS system. I 

Since that time technological advances and inflation have resulted in an increa^ 
in the estimated cost of the UPS system. It now appears that^fi^re of 
$850, 000 is more realistic. ^ M/ 

The UPS contains equipment which produces electronic ^ 

eriamations damaging to other sensitive equipment throughout the building. t 
It is necessary to provide the area where this equipment is located on the 1st ^ 
floor with shielding to prevent this emanation. We are presently contacting 
the architects, GSA, and various equipment manufacturers to ascertain the 
best and cheapest way to shield this equipment. While no firm figure has yet p 
been established, it will probably be in the neighborhood of $75, 000. When a S 
more accurate figure is established, a separate memorandum will be submitt^. 

g 

When a new Federal building contains an ADP complex, it is the p'.o 
policy of GSA to bring the electric power to power panels located in the g 

immediate vicinity of the ADP complex. The final distribution of this power 


Enclosure 

1 - Mr. Campbell (Enclosure) 
1 - Mr. Green (Enclosure) 

1 - Mr. Skaggs (Enclosure) 

1 - Mr. Jackson (Enclosure) 
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Memorandum to Mr. Walsh 

Re: automatic; DATA PROCESSING. COMPLEX 
J. EDGAR HOOVER F.B.I. BUILDING 
FUNDING 


to the indivii^al pieces of computer equipment is an expense to be borne 
by the occupying agency. The estimated cost of this distribution system 
is $160, 000. GSA officials do not desire to go contrary to this policy 
because of the possibility this, amount would overspend the appropriated 
funds for the building. 

All of the abb\re items, are necessary for the satisfactory 
operation of the iUDP coniple?^ in the new building. We shouldrat this time 
advise GSA of the necessity for these items and of our- intention to reimburse 
them up to an additionar$100, 000 for the UPS system and $160, 000 for the 
electrical distribution system in the ADP Center; V^en a fin^ figure is 
established concerning the shielding of the UPS equipment they should likewise 
be advised. 

% 



RECOMMENDATION: 



That- the attached letter be approved advising GSA the Bureau 
will reimburse them up to an additional $100, 000 for a total of $850, 000 
for the UPS system in the building, as well as up to $i60, 000 fpr the electrical 
distribution system in the ADP Center. 

' 1 ^ 
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February 14; 1974 
Registered Return Receipt 


^**^ew;^ee Scienttfic Equipment Corporation 
&uth Center Street 
B ox 618 

Adri^]^ Michigan 4922i 
.Gtehtiemen: 




During the month of February^. 1973, one of, your 
l^pratory furniture specialists visited the FBI Laboratory 
and Reviewed the building floor plans, equipment and equipment 
modtfic^^s necessary to equip the laboratory in the. new 
Ji Edgar >^over Buildings^ • , . 

^ ^Su. I 

In order to maintain fle:^ility in utilizing this 
ej^tpment to accommodate the constant changes necessary to 
keep our l^oratory abreast of new examhiation techniques, it 
4s imperative that all equipment be procured. from one manu- 
factureri This is also necessary due to interchangeability. 

At the time of the survey of your representative, 
he indicated that because of extensive modifications in certain / 
pieces of equipnaent, due to the existing locations of heat duct^, 
windows, window heights and v/all configurations, that you w^e 
iiot interested in placing an offer on the modified furniture, 
were interested hi furnishing only standard furniture. 


Assoc. Dir* 

Dep, AD'Atim. 
D«p, AD Inv. « 
Asst.^Dir.s 
• Admin, — 

Comp.' $y St. ^ 
Ext. Affairs „ 
.Files & Com. , 
Gen. Irtv. — 
jdenf. 
tnspeclion 
Intall. 

Loboratory 
Plot). & Evol. 
Spec. Inv. 
Troinfng 
Leool^Covn. 
Telephone Rpi, 

Director Sec*y-« 


Requirements for the new laboratory have been 
solidified and pur time schedule dictates that installation of 
the equipment must begin in' May, 19,7^ 5^th occupancy in July, 

EX-112 


1- Laboratory Division (Attention; Mr, Frazier) 
IrMi*: Alv^ez 
I -Mr. Cashin 


t6 FEB 15 1974 



MAILED 22 

FEB 141974 

FBI 




TELETYPE UNIT CP 



Kewaunee Scientific j^ulpment Corporation 


itt is anticipaied th^ this procurement, ^ 
installation, will ^oimt to approximately $600, 

Due to the reasohn stated above* your offer on the 
complete installation is now being solicitedi Unless we hear 
from your compaiiy on or before February 25, 1.974, We will 
consider your response ns negative, 

Any correspondence-concerning this matter must 
be forv/arded to this Bureau, Attention: Room 5266* . 

" H * ■ 

Xbank you for your attention, to this m£iter« 


Very truly yours, 

/■? 

Eiigenfe W. Walsh 
Assistant Director 


NOTE: This is the procedure that should be, taken regarding 
this procurement in accordanc.e with instructions from GSA 
and this matter has been coordinated with the Laboratory 
Division. 7, „ 
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February 14, 1974 
Regi^ered Return Receipt 


Fisher Scientific Company 

7722= Fenton Sireet 

^vef Spring,. Maryland 20910 

Gentlemen: 

During the month of February, 1973, one. of your 
laboratory furniture specialists visited the FBI Laboratory 
and reviewed the building floor plans, equipment and equipment 
modification/s necessary to equip the laboratory in the new 

J. Edgar Hoover Building., - , 

— 

In order to maint^ flexibility in utilizing this 
equipment to .accommodate the constant changes necessary t 
keep our l^oratqry abreast of new examination techniques, 
is imperative that all equipment be procured from one manu- 
facturer. This is also necessary due to interchangeability. 

At the time of the survey of your represent^ive, 
he indicated that because of extensive modifications in certain 
pieces of equipment, due to the existing, locations of heat ducts, 
windows, window heights and wall configurations, that you were 
not interested in placing an offer on the modified hirniture, but 
were interested in’ furnishing only bandar d furniture. 

mM: 

Requirements for the new laboratory have been 
solidified and out time schedule dictates thkt installation of 
the equipment must begin in May, 1974, with occupancy in Jxily, 
1974. 

i-Labpratory Division (Attention: Mr. Frazier) 

1-Mr. Alvarez, 

1-Mr. Cashin 
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X 

I 1 
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MAILED 22 
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FEB 143974 
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FBI 

/ 1 1 1 1 , - . 


1 


TELETYPE UNIT (ZI) 









Fisher Scientific Company 

li. is ^ticlpated; that this prpcurfemeht, including 
instaliatioh, wiU hmdnnt to approximately $600, 000. 

Due to the re^ons stated above, your offer oi^ the 
complete in^allatidn is how being solicited. Unless we hear 
from your company on or before February 25, 1974, we will 
consider ywr responsa as neg^ . 

^y correspondence: concerning this m^ter inust 
be forwarded to this Etoeau, Attentioni Room 5266. 

Thank you for yoiir attention iO' this hiatter. 


V^ery truly yours, 

- - ■ n \ 

Jsj ^ 

Eugene Wi Walsh 
Assistant .pjrectpr 


N(5TE: This is the procedure that should be t^en regarding 
this; procurement^ in Jaccpr dance with- instructions froni GSA 
and this matter has, been coordinated with the Laboratory 
Division.; ^ . 
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February 14, 1974 
Registered Return Receipt 


^^TO^La^ratpry Furnit^e, Inc, 
^bsidiaf y ^M^ioii^lndusttries, Jtoc. 
270 Puffi r Avenue 
Hicksville, New York 11802 

^ — rr /i i'|i I . ^ 11 ^1 . 11 II — 

Gentlemen: 


IVIAiLED 22 


During the month of February, 1973, one of your 
laboratory hirnkure specialists vistted the FBI Laboratory 
and. reviewed the building floor pl^s, equipment and equipment 
mpdificat^s necessary to equip the laboratory iii the 
J. Edgar Ewover Building. - , , 

— — ^ — ' ^//T/?r. ^o.UiNf 

in order to maintain flexibility in utilizing 
equipment to.accommodate the constant changes necess 
keep our laboratory' abreast of new examination techniques^, it 
is. imperative that all equipment be procured from one manu- 
facturer., This is also necessary due to inter chai^eability. 

At; the time of the survey of your representative,, 
he indicated that because of extensive modifications in- certain 
piec es of equipment, due to the existing locations of heat ducts. 



-windows, wmdow heights and wall configurations, that you were 
FEB 1419?^°^ mterestSd in placing an offer on the modified furniture, but 


FBI 


were/interested in furnishing only standard furniture. 


Asse<. Dir. - - 
D«p. AD Adm. , 
Dep< AD.Inv. 
Astt. Dir.: 
Adinin. 


"Comp. ^Sy «♦- 
Ext. Affairs ■ 
Files. & Com. 

Oen. li-tw 

Ident. ■ 

In s pe c t { on 

Intell. _ 

Laboratory -- 
Plon. & Evol. M 

Spee.^lnv. ___ — 
TroSrtIng 
Legol Coon* 
Telephone Rm. 
Director See!y 


Requiremehts for the nev/, laboratory have been 
solidified and our. time schedule dictates that installation of 
the equipment must begin in May, 1974, with occupancy in July, 
1974. (^^(j.38 


w.‘lL 

•1-L^pratpry Division (Attention: 
1>-Mr.; Alvarez 


Mr. Frazier) — - 


i-Mr. Cashin. 





’TEB 


15 



TELETYPE UNIT 


Laboratory Furniture, = bic, 


3tt is anticipated that' this procurement, including _ 
Inl^ailatipnj \?ill amount to approKiinately $600^ 

Due to the reasons stated above^ your offer on the 
complete installation is now being solicited. IJniesfe we hear 
from your company on or *l)efpre February 25,- 19^74, we will 
consider* ychir response as negaUve. . - . . 

, ^Any correspohdehce concerning this matter must 

be forwarded to this Bureau*. Attention: Room 5266. 

Thank you for your attention to this matter, 
j . Very truly, yours* 

r ' - T -511 

- “ y ■ 

/$/ jf. tu, .1X4^ . ' '■ ; 

Eugene W» Walsh . 
Assistant Director . 


NOTE: This is the procedure that should be taken regarding 
this procurement in accordance with instructions from GSA 
and' this rhatter has been coordinated with the Laboratory ^ 
Division. , ' _ " ' 
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Memorandum 


UNITED states CVfERNMENT 




TO 


Mr, .iCeDkiiisn. 



1 - Mr. Cochran 
1 - Office,, 7133 
1 - Mr. Frazier 
DATE: February 6, 1974 
1 - Mr. Alvarez *; 

FROM : B. j. 

SUBJECT: J. EDGAR HQQVERl tolJDniG^ 

CHAKGES IN EffiBOG^TORY SPACE 


Since the original assignment of space assigned to the 
Laboratory in the J. Edgar Hoover Building, several, alterations 
in space assignment have become necessary due to the acquisition 
of new equipment, the reassignment of personnel and the relocation 
of entire units to better utilize the physical plant as it exists a;nd to 
forther the research and training programs as proposed in my 
memorandum of November 27, 1974/ certain aspects of which were 
approved by the Director per Mr. Callahan's memorandum of 
January 23, 1974. 

These changes have been kept to an absolute minimum. They 
are es^sential and should be made prior to moving to the new building. 

1) In order to divide the typing pool from the office 
occupied by Cryptanalysts a partition will be needed 
as follows: install partition from 15' west of line M 
@5' north of line 7, west to line P with door @ west 
end (southwest corner of new room (swings injto 3724). 

2) In order to permit specialized radi^'. communication 
equipment to be installed it will be necessary to 
remove certain partitions as follows: partitioning to be 
removed in 3721 and 3721 A leaving only north- south 
partition on line P separating 3719 from 3926. 


Assoc. Dir. , 
Dep. AD A^m. 
-De^AD Inv. . 




Inspection , 
Intell. . 

Lq^ 

' TEvoI. 

spec. Inv. _ 

Training 

Legal Coun. 
Telephone Rm. , 
Director See'y 



1 - Mr. Dunphy (331 OPO) 
RAF:ra (6) 
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Memorandum, to Mr; yrehkinss- 
J. EDGAR HOOVER BUILDING 
CHANGES IN I^BORATORY SPACE 

3) To make room for the installation of Laboratory 
furniture (Chemistry bench)^) in the Chemistry 
Science Research Unit it will be necessary to remove 
the glass partition in Room. 3252 A and reinstall it 

in the southwest corner of Room 3443 with the^same 
orientation to the door. 

4) To conserve space the Physic§; and Chemistry 
Section typing pool, has been moved to .the 3400 
corridor and will occupy adjacent space to the 
Document Section typing .pool. The supervisor^? 
offices, therefore, will have to be moved as foUows:. 
rnove partitions (Rooms 3431 A and 3431 B) 20’ north.- 

5) Unit relocation has necessite.ted establishment of the 
polygraph- sound room. Cryptanalysis- Gambling- 
Translation Section, in a portion of the area previously 
designated for translations. To separate these 
functions a partition wilkhave to be installed as follows: 
install partition from 10 ’ 'west of line R to line S at 

5’ north of line 5. 

A.CTION: It is recommended that the Administrative Division arrai^e with 
the contractor to liave these charges completed prior to May'l, 1974, since 
at that time or shortly thereafter installation, is scheduled to begin on 
specialized Laboratory equipment. 
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rOMIONAl retM NOc 10 
MAY lt«2 (OniON 
^A C(N. tlCr NO. 77 

UNITED STATES 



RNMENT 


Memorandum 


Mr. Campbell 



SUBJECT: ^UTOMA'Ac DATA PROCESSING (ADP) 
V"mOVE og^MPUTER EQUIPMENT TO 
M. EDGiS^dOVER.FBEBijILDIN^ 






date: 1/31/74 




Laboratory 
Plon. & Evol. 
Spec. Inv. ..M 

Trolning 

Legol Coun. ^ 
Telephor\e Rm. 
Director Sec’y . 
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Re memoranda J. T. Hall to Mr. Campbell dated 1/4/74, 
and J. P. Dunphy to Mr. Walsh dated 1/16/74. 

Referenced memoranda pertain to the establishment of 
lead times for the Data Processing Section’s move to the Computer Room 
in the new building. The Data Processing Section (DPS) has requested 
that the Headquarters Building Unit, Administrative Division, advise the 
DPS of the planned occupancy date of the computer facilities 120 days in 
advance. In addition, it was noted that the site preparation forthe Computer 
Room must be completed 90 days prior to the actual move. These requests 
were to enable the DPS to advise the computer vendors and Western Union 
of the actual move date in order that the necessary equipment could be 
obtained, installed, and tested prior to the move. This is of utmost 
importance for the successful transfer of .the NCIC operations from the 
present site to the new building. 

The Headquarters Building Unit has requested that any e 

other critical lead times be identified and furnished to them for transmittal 
to General Services Administration (GSA). This would aid GSA in the 
contract negotiation with Blake Construction Company in that they could 
make it a requirement in the contract for Blake to furnish GSA with the 
necessary scheduling dates needed by the Computer Systems Division. ^ 

bf 

r:dlr)^ 

^(7) 


\ ; 
S? 
w. 

0 

V3^ 

1 

O 


8 




o 

Q 

U 

CJ. 

K 

o 


2 - Mr. Walsh (Attention Mr. Cashin) 
(Attention Mr. Dunphy) 
1 - Mr. Campbell 
1 - Mr. Stultz . . 
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Memorandum Hall to Campbell 

Re: MOVE OF COMPUTER EQUIPMENT 


There, are numerous vendors who lease computer 
equipment to the Bureau. These companies will be responsible for the 
move of their equipment to the new building at the expense of the Bureau 
as set out in most of the Government contracts. Equipment leased from 
ITEL will be moved by ITEL at no expense to the Bureau as set forth in 
the amended ITEL contract. DPS will handle notification of the necessary 
vendors, regarding the move arid will coordinate this equipment move with 
vendors and Headquarters Building Unit provided DPS has 120 days 
advanced notice of'the move date. Therefore, no other critical lead times, 
except the two previously set forth, are required. To, repeat the two 
critical lead times: 

(1) Western Union needs 90 days to install and 
test the necessary communication lines prior 
.to, Switching NCIC to the new building. In 
order for this to be accomplished, the 
computer site preparation must be nearly 
complete.. Power must be provided. The 
raised flooring must be installed and all the 
equipment to be placed under the floor should 
be installed, such as conduife runs, smoke 
detectors, etc. The area should be secured 
with free access to the necessary work areas. 

The area should be air-conditioned within 

30 days after start of installation. Heating 
should be provided if during winter period. 

(2) ITEL and the other vendors need 120 days notice 
prior to the move in order to obtain the necessary 
equipment and make the arrangements for the 
move. The amended ITEL contract^number 

,J- FBI-7321^ requests 120 days notice of any 
variations of the move target date. 

It should be noted that these dates pertain to the completion of 
the Computer Room and do not require completion of the other areas 
designated for the Computer Systems -Division. 
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Memorandum Hall to Campbell 

Re: MOVE OF COMPUTER EQUIPMENT 


RECOMMENDATION: 


That the Headquarters Building Unit provide GSA with 
the above information. 
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UNITED STATES C^ERNMENT 

Memorandum 


■) 


Mr. Franck 


DATE: 2-20-74 


ROM 


SUBJECT: 


Mr. 




ORR KELLY 

"THE WASHINGTON STAR NEWS” 
TOUR OF J. EDGAR HOOVER 
FBI BUILDING, 2-19-74 • 



As‘»oc. D^/« 

Dep. AD AJin. „ 
b«p. AD Inv. 
Asst. DIm « 
Admfn. .. - 

Cemp. Sysf. . 

Ext. Affoifs , 

FiUt & Com. 

/ 

Con. ]nv, 

Mont. 


Inspoction . 
Intell. ■ 


Loborotory .... 
Plon. & Evol. . 
Spoc. Inv. ..... 
Trolning - - ■ --- 


Lc0ol Cojn. ■ 
Tclophono Rm. ... 
Director Sec*y _ 


On 2-19-74, SA Kenneth P. Walton, External Affairs, 
and SA Robert L. Olsen, Exhibits Sectioi^were present at the 
construction headquarters of the J. EdgarTIoover EBI^uilding to 
provide a tour for newspaper reporter Kelly. Mr. Kelly failed to 
appear; however, newspaper photographer Paul Schmick, "The 
Washington Star News" did appear. Prior to beginning the tour, 
Schmick telephonically contacted the city desk of his newspaper 
and determined that Kelly was not going to be present for the tour. 
Schmick was conducted on a short tour of the new building, and he 
took several photographs of the courtyard and one of the Director's 
Office which is still under construction. 


RECOMMENDATION: 
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1 - Mr. Jenkins 
1 - Mr. Franck 
1 - Mr. Walsh 
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^ V l^ITEO STATES GCg^RNMENT 

Memoraimum 

TO : *jyir. M^ryhbOJ. 

7 ' 

Fisher 


‘'L ®}^.. 


SUBJECTM >SECURE -VOICE SYSTEM. 

V J." "eDGA11 hoover- FBI BUILDING 




Inspection , 
Intell, . 


Loborotory 

Plan. & Evol, 
Spec. Inv. ' 1 
Training 

Legal Coun. . 
Telephone Rtn* 
Director See'y .... 


% 
'’,s^ 


Curreritly. theire are 12 officials at FBIHQ who' have 
access to; the'. Secure Voice System. The'se officials share two 
lines to, the Department of State secure voice -automatic switch-. 
b'o'ard which 'permits', them dial access to. the' U. S. Government 
security community in the Washington .area , as well as a large 
nurab^' of Defense Department locations worldwide. One of the- 
lines terminates in the 'Justice Building providing service to 
•the Director and five officials and the other line terminates 
in the .9th and D Street Building providing se^ice to the" 
Assistant Director, Intelligence Division / #2 Man, and four 
section chiefs . 

The' Intelligence Division has requested that the 
Communications Section, Files and Communications Division;; surve; 
the possibility of providing all of its section chiefs, and the'ir 
#1 Men, with '.this capability . 

The present system' serving the' Intelligence' Division 
cannot be expanded. To provide additional service, *;a ‘"separate 
Call-Director System, ,ari additional secure voice line and an 
expensive conduit installation would be required, provide 
-this service, prior to occupancy of the hew' building, does not 
appear warranted since at would take several months to procure 
and install the new equipment and would not be adequate td* 
fulfill secure voice heguijcemehts in the hew FBI building., ^ / 

P-Ill BMsil Xc f 

Further, the 'preseht*^cuo:e Voice System confxguratxon 
serving. FBIHQ ih both ‘the Justice and 9-^' 'and !b ;Street Buildings 
is<,noi: adequate to provide essential service in. the new .building 
due 'to inherent limitations in tha Call-Director System* used . A 
more versatile ,and- , usable Cali-Director Sy'sirem-'i«-«vai“iaBTe from 





1 - ih:.,. ;E..,S.- Miller 
1 - Mr'. 'WhiteV Attn; 
'1 - Mr. White, Attn; 
i.rr’ Mr. 'Wais'h.,' Attn; 
•i - Mr,. Waish',' Attn; 


(dent direct) ^3 BER 

R., A. Miller ('seht direct) ' 
Mr. 'Herndon (s’eht direct‘d" 

Mr. Jackson (s'eht direct). 

Mr . Dunphy (s'eht direct) 
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Memorandvun to Mr. Marshall 
Re: Secure Voice System 

J. Edgar Hoover FBr Building 


Cooke Engineering Company, which ;is the sole source of this type 
equipment. This system is currently being used by other 
Government agencies and can provide up to 28 -stations on up to 
five secure' voice lines plus additional add-on features for 
operational compatibility in executive offices. 

^^The recommended Call-Director System will cost approxi- 
mately , 000 .and the Communications Section has .requested 
sufficient funds in the PY '74 budget to purchase this equipment. 

This matter has been coordinated with the Laboratory 
and Intelligence Divisions . 

RECOMMENDATION :■ 


That a purchase order be provided to Cooke Engineering 
Company, 900 !Slaters La.ne, Alexandria, Virginia 22314, for the 
purchase of one typeTl34 Call-Director .System' (five line/28 
extension/28 desk set/14 remote set) .) 
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OrriONAl fOKM NO. 10 
MAY lt «2 COITION . 
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UNfrED STATES 


ERNMENT 



Memorandum 


TO 


FROM 


SUBJECT 




DATE: 2/15/74 




^QUESTJlgOM-OEELCE-CONGRESSMAN- 
^ TOHN M. MURgIlYJRE.GARDING_I^NTITY OF..RQQM 

IN J. EDGAR HOOVER.F. B:irBmLDING>O..BE„ 



NAMED IN HONOR OF CHARLES J. BONAPARTE 



Inspection . 
IntelL _ 


Loborotery - 
Plan. & EvqI. 
Spec. Inv- - - 

Trolninf^ - — 

Legol Coun. 
Telephone Rm. 
Director Sec'y ...... 


Purpose of this memorandum is to recommend that office of 
Congressman Mu^hy (D. -NY) be advised that identity of room in the 
J . Edgar Hoove rT. B.I. Buil^ng t o be named in honor of Charles J. 
Bonaparte has noFyef been selected. 


BACKGROUND 


jaCorte, founder. Ita li an Histor ical 


r- \s 


By letter 3/7/73 John 

Society of America, requested a.^fieaningful location in the new FBI Buiiaing 
be^dedi^tedTiTKonSr of Charles J. Bonaparte, ’’Founder” of the FBI. He 
stated he had made similar formal proposals to President N&on and members 
of Congress for the same purpose. Our letter of 3/27/73 advised; LaCorte it / 
would be presumptuous for us to make any recommendations until the 
President or those members of Congress had acted on his request. It was 
suggested to him that consistent with the results of his formal proposals, he^ 
might consider requesting a classroom in the new building be namedln ^ 
Bonaparte’s honor. 

N 

By letter 1/16/74 Congressman John M. Murphy (D, -N5fpraised ' 
the possibility of naming one of the rooms in the new building after Bonaparte^ * 
Murphy may have done so on behalf of the prior correspondent. La Corte. Cs 
Our response to the Congressman on 1/24/74 was in consonance with our prior ^ 
response to LaCorte. Congressman Murphy was advised in that letter that 
after the Federal Bureau ©investigation had assumed full occupancy of its new 
headquarters, a room wOtild be appropriately de|UL(^ed in Bonaparte’s honor. 

1 ^* ' ■ '■ ^ -IbS’M 

One Tjam^esereau . identifying himself as being on the staff oi ^ 
Congressman Murphy, t^lephoiiicaUy inquired 2/14/74 as to when the Bureau % 
expected to move into the new building. He was a dvi sftAAba L±hfi-Genft.T;a1 
Services Administration (GSA) has indicated'we can expect to begin moving 

3 FEB 22 1974 

1 - Mr. Franck — ^ ^ ^ 

1 - Congressional Services Office / 
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Memorandum to Mr. Walsh 
Re : REQUEST FROM OFFICE CONGRESSMAN 
JOHN M. MURPHY REGARDING IDENTITY OF ROOM’ 
IN J. EDGAR HOOVER F.B.I; BUILDING TO BE 
NAMED IN HONOR OF CHARLES J. BONAPARTE 


people into the building in July 1974; further, that the move could extend 
over a period of six months or more.- 

Mesereau made a subsequent telephonic inquiry on 2/14/74 to 
further inquire as to which specific room would be dedicated to Charles J. 
Bonaparte and to inquire as to the type of room selected for such dedication. 
He was advised there was no ready material at hand with which to respond to 
his questions, that he would be recontacted subsequently about his inquiry. 

ISSUE 


"Whether, in response to the staff inquiry of Congressman Murphy, 
the Bureau should not? identify the specific room to be dedicated to Charles J. 
Bonaparte and. which room should be so selected? 

If a room for dedication to Bonaparte in the new building is now 
selected and so identified to Congressman Murphy, it can be anticipated that 
subsequent requests to view the room during construction wiU be received 
from LaCorte or others who are stimulating Congressman Murphy's interests 
in. this matter. Further, it can be anticipated those so interested will seek 
involvement in a dedication ceremony. To now identify the "Bonaparte” room 
is to invite similar inquiries from o^ers wanting to identify portions of the 
new building with personages they seek to honor. 

Accordii^ly, it is believed more desirable to telephonicaUy 
advise Tom Mesereau that to date, the selection of room has not yet been 
made. Further, that the Director wishes to await the completion and total 
occupancy of the structure prior to making such a selection. 
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Memorandum to Mr. Walsh 
RE: REQUEST FROM OFFICE CONGRESSMAN 
JOHN M. MURPHY REGARDING IDENTITY OF ROOM 
IN J. EDGAR HOOVER F.B.I. BUILDING TO BE 
NAMED IN HONOR OF CHARLES J. BONAPARTE 


RE COMMENDATION : 


That Tom Mesereau of Congressman Murphy's Ofice be 
telephonically advised the Bureau feels it.premature to now select the room 
in the new building to, honor Charles J. Bonaparte "founder" of the FBI. 
Further, that there are several possibilities of areas that lend themselves 
to such considered use, that we prefer to await the completion of the 
building, and full occupancy of same, prior to making a selection of the 
space. That Congressman Murphy will be advised when that selection has 
been mac 
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UNITED STATES G<^^RNMENT 

Memorandum 


: Mr 




‘5^ 


datb{ 1/25/74 



from'' : j, p, Dunphy'^ . 

SUBJECT: J EDGAR HOOV ER/F.B.irBUlLDlNG 

TT^TTITIT:^ V^^!riV\Tir^?HIVTT'XTT/*« a mTy*\XTn rtTT»/^TTT 


^ y@MPUTER :c5MmiM.c^ 



A ACxt. AtJoir 

^ Gen. Inv, 

Ment. 
InspecKo^ 

Intel lir 
Lobora 

*Plon/^ lEval. 
Spec. Inv. 
Troinln9 - - - 

Legal Coun. ^ 
Telephone Rm. 
Director Sec'y . 



The purpose of this memorandum is to present conclusions 
resulting from a meeting held 1/18/74 concerning computer communication 
security requirements as relates to possible need for.elecfromagnetic and 
radio frequency shielding for the Automatic Data Processing (ADP) Center 
in the new building. This meeting was attended by the following: 


Training Division 
Administrative Division 

Files & Communications 
Division 


Intelligence Division 

Laboratory Division 

Computer Systems 
Division 


R. W. WitzeL 

J. P. Dunphy 
J. F. Morrissey 
W. E. Kardash - 

B. P. Fisher 
•A. C. (Frank 

J. Awe 

R. Miller ^ 

D. H^ler* ‘ ~ ’ bl. 

R. Horner 

K. T. Boyd, J. Perritte 
J. Skaggs 



To date, the majority of contractual work relating to the 
installation of an ADP Center in the new building has been released to the 
contractor for constr,uction. The final phase of contractual work for the ADP 
Center is soon lo be released which in part is concerned with the possibility 
of providing electromagnetic or radio frequency shielding for part or all of the 
ADP Center. The. fqllowing conclusions were obtained. It^shppld ,be ^noted. 


1 

1 

1 

1 


Mr. 

Mr. 

Mr. 

Mr. 


Marshall 

Wannall 

Campbell 

White 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

COMPUTER COMMUNICATIONS SECURITY - SHIELDING 


these conclusions do not relate to the Electronic Data Processing (EDP) 

Center of the Laboratory Division for which shielding provisions have already 
been taken. 

1. The Computer Division has no present need to provide electro- 
magnetic or radio interference shielding within the five computer systems 
of the ADP Center. 

2. The Computer Division requires elec^jro magnetic or radio 
frequency shielding of the Uninterrupted Power Supply (UPS) system to 
prevent extraneous signals which may emanate from such equipment from 
disrupting sensitive computer operations or other sensitive electrical 
operations inthe new building. 

3. The Computer Division will budget for and procure electromagnetic 

shielded computer components when and if communication security ’requirements , 
so dictate ihi lieu of future shielding of the ADP area. - i 

For information. ' i 
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UNITED STATES GOVS 


MENT 




DATE: January 4, 1974 


y 




Assoc. Dir. 
Asst. Dir.T 
Adfflin. 3... 


Comp. Syst. ^ 
Ext. Avoirs _ 
Files & Com. , 
Gen. Inv. _ - - ■ 
Ment. 

Inspection .i.. 
Intell. 


Loborotory _ 
Plan. & Evol. . 
Spec. Inv. ■ ■ 
Training _ 


suBj^T:x AUTOMATIC DATA PROCESSING (ADP) 

^OJ. EDGARTOOVER BUILDING 

V""*" ■ ' { '*»n illieill H I " I 

/ 

Enclosed are a letter from Itel Cor^fafion and an 
amendment to Contract No. J- FBI-7 321. > 


For background information, Itel Corporation under 
Contract No. J-FBI-7321 is presently leasing the majority of the 
computer equipment used by the Bureau. Through the amendment 
to the Contract, Itel is proposing to furnish the Bureau with an 
IBM 360- Model 65, stand-alone computer to be installed in the new 
building in order to run NCIC during the move. Once NCIC has been 
switched to the new building, Itel will then dismantle, transport and 
install the presently leased equipment in the new building, with the 
exception of the Model 50. The use of the 360-Model 65 and the 
movement of the equipment will be at no additional charge to the 
Bureau. Itel will also move free of charge the FBI-owned computer 
equipment as indicated on Schedule A of the amendment. This is the 
most beneficial method of accomplishing the move for the Bureau^and 
will minimize down-time on NCIC. 


To accomplish this move, Itel requires 120 days notice 
of any change in the movement target date of July 1, 1974 to insure 
necessary equipment will be available. Itel needs an additional two, 
weeks to install and test the stand-alone Model 65, after which th^( 
Computer Systems Division will. need one week to test NCIC on the 
stand-alone Model 65 prior to switching NCIC to the new site. This 
testing will be in conjunction with the final week of Western Union’s (WU) 
(\ facility test. NCIC will then be switched over to the new building whib 


Legal Caun. 

Talephana Rm. 
Director Sec’y 
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Memorandum Hall to Campbell 
RE: MOVE TO NEW BUILDING 


will require approximately two hours. Once NGIC has run successfully 
for a week, Itel will begin dismantling and installing the Model 65 which 
will take five days. It is estimated that it will require an additional 
16 days to have the remaining equipment moved, installed, and checked 
out. During this period, NCIC will become operational at the new 
location on the present computer system. 

It is noted that the stand-alone Model 65 provided by Itel for 
the move can be exchanged at a later time for a Model 50. However, Itel 
reserves the right to execute this exchange. This in no way will hamper 
the Bureau's computer operations, and Itel must advise the Bureau 
180 days before the exchange. The result of this is that the Bureau 
will be using a Model 65 instea.d of a Model 50 at.no additional charge, 
even though the Model 65 is a more expensive computer. 

The other critical factor for a successful move concerns 
the installation by WU, which furnishes the communication lines for 
NCIC.. WU has indicated* that they will require 90 days, for the installation 
of their equipment into the new building prior to turning the communications 
equipment over to the FBI. This 90-day period’ will include cable install- 
ations, equipment installation, and facility testing. WU's schedule 
indicates that the on-site installation would begin once dust-free access 
to the building was provided. ' Dust-fr.ee access implies to WU that the 
equipment will be secure, primary construction within the room will be 
completed, and that their necessary work areas will be accessible. It 
would not be necessary for air-conditioning to be operable during the 
initial stages of this test period, but would be required before final 
part of installation and testing. Since this period involves the physical 
location of equipment, the raisedfflopring being provided in. the Computer 
Center must be installed; Therefore, if July 1, i974 is the date for 
the move into the new building, WU should start their installation in the 
new building 90 days prior, or by April 1, 1974-. In order to insure that 
Itfel and WU are kept advised of the movement date, it is necessary that 
the Data Processing Section have.an accurate date for this move 120 days 
in advance. 


Mr. Jay E. Rice, Chief, Agency Assistance and Document 
Review Branch, General Services Administration (GrSA), was advised 
of the Bureau's movement plan as stated above. He states that GSA 
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Memorandum Hall to Campbell 
RE: MOVE TO NEW BUILDING 


would not have to be advised of the movement since no additional cost 
was being: incurred by the Bureau. 

RECOMMENDATIONS: 

(1) It is recomniended that the movement plan be approved 
as it applies to the computer equipment. 


(2) If the movement plan, is approved, the Contracting Officer 
should execute, the proposed amendment and return a copy with his 
original signature to Itel Corporation. 


(3) The New Building Unit, Administrative Division, should 
keep the Data Processing Section advised, of the occupancy date of the 
new building 120 days in advance. 


(4) The New Building Unit should plan for completion oi, the 
site preparation for the .Coniputer Room 90 days prior to the actual move. 



\ DAIA^O^SUCTS. group 



November 20, 1973 



Federal Bureau of Investigation 
Identification Building 
Room 6228 

2nd and D Streets, S. W. 
Washington, D. C. 20537 
ATTN : V/e s Johnson 


SUBJECT; 

Gentlemen: 


Amendment to Contract No. J-FBI-7321 


This letter and attached Contract Amendment constitute ITEL's 
proposal for the. relocation of NGIC to the new J. Edgar Hoover 
Building in mid 197^}. 

Basically, ITEL will: 


1 . 


2 . 


3 . 

H. 


Pay all costs for dismantling, transportation 
and re-installation of NCIC and related ITEL 
equipment including the FBI-owned 360/^0 Processor . 
and peripherals . 

Install an additional, stand-alone 360/65 Configuration j 
at the new building to alleviate the moving problems ^ 
as well as accommodate NCIC when the existing 3^0 -Mp 
System, is dismantled. 


Total rental at the new location wi 

Dismantling, relocation and re-ins 
location has been estimated at one 


RE&8» 



main unchanged, 
tion at the new 



a 


CAIVAIL. SQUARE /GEORGETOWN 
WASHINC^ ON.-D..C..2000’7 
( 203 ) 333-7167 


® Fti' 23 1:7-J 





/ 




0 


0 


I 




TTMSL. 

CXg{PC3RATOSr 

DATA PRODUCTS GROUP 


- 2 - 


'C 



contract no, J-PBI-7.321 
AMENDMENT NO. 1 


V 

ITEL Computer Leasing Corporation (hereinafter called ITEL) and the 
Federal Bureau of Investigation (hereinafter called FBI) agree to 
the following with respect to the movement of the ITEL and FBI-owned 
equipment to the J. Edgar Hoover Building: 

1. ITEL will accept full responsibility^ without cost to 
the FBI, of relocating the ITEL equipment (except the 
Model 50 CPU) and the FBI-owned 360/^0 with peripherals 
as described on Schedule A to the new J. Edgar Hoover 
Building. 

2. ITEL will provide a stand-alone 360/65 Configuration 
whose installation will coincide with the installation 
of the new front-end teleprocessing equipment so as to 
accpmmodate NCIC while the MP 65 Configuration is being 
relocated. ITEL’s stand-alone 65 will be provided without 
cost during testing and conversion.-, 

3 . ITEL reserves the right to exchange at a later time a 3^0/50 
System identical to the' existing Model 50 Processor in 
exchange for its stand-alone 36 O /65 System initially provided 
for the convenience, of. the relocation of NCIC. Such exchange 
will require a minimum ‘of 1 80 ‘days ’ notice to the FBI and 
occur at a mutually convenient time. 


The FBI agrees to have ready and fully functional at the 
new location by July 1, 19 7^ the appropriate front-end and 
teleprocessing equipment for interfacing with the stand-alone 

3SO/65 . ' ' . 

5 . Changes in the relocation target date will require 120 days’ 
.notice, or less by mutual agreement. - - 

6. Total rental will remain unchanged at the new location. 


ITEL^^^Compu as in g Cor p orat i on 
By 

Title Regional* Manager 


Federal Bureau of Investigation 

By 2^ 

Title Assistant Director ^ 

Administrative Division 
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SCHEDULE A 

FBI-OWNED EQUIPMENT TO BE MOVED BY ITEL 


Machine 

'Serial 

2821-1 Control Unit 

11^100 

2821-2 Control Unit 

21182 

1^03-Nl Printer 

> 35780 

li|03-Nl Printer 

3127^ 

25^0-1 Card Read/Punch 

11396 

2Qi|0-H Central Processor 

21^101 

1052-7 Console Keyboard 

50631 

1052-7 Console Keyboard 

50655 

2821-5 Control Unit 

50231 

1^03-Nl Printer 

31369 

1^03-Nl Printer 

31370 

25^0-1 Card Read/Punch 

1156^1 
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'Memorandum 


MENT 


TO 


FROM 


= Mr. Wa r 


J. P. Dunphy 



DATE: 1/16/74 


stJBjECT; automatic data processing (ADP) 

^ yOVE O^/t ^OMPUTE^QUI PMENT TO 



J. EDGAR HOOVERTF.B.I. BUILDING 

' — ' — ^ ' iJi'-L i .-* 

Reference memorandum J. T. Hall to Mr 
captioned as above, copy attached. 



L«gol Coun. ■_ 
Telephone Rm« 
Director See'y i>_ 


ipbell 1/4/74 

y / 




Recommendations 1 and 2 of rememo may be aj^roved. 

Recommendations 3 and 4 of rememo concern the establishment 
of ’lead times for the Dat^Processing Section’s move to the Computer Room 
in- the new building. Ad(^tional consideration by the Computer Systems Division * 
is requested to insufe that any other possible critical lead times are identified.^ 
and furnished to theJHgadquarters Building Unit for transmittal to the General ^ 
Services Administration (GSA). ^ 

The Blake Construction Company is the general contractor for the fcl 
,new building. The GSA has not yet negotiated with Blake for the construction s 
the Computer Room complex. The building architect is now'in the process of ^ 
concluding the final phase of his design efforts for that area. . 

As a practical matter, only Blake can furnish accurate estimates Q 
of completion dates for the Computer Room. Blake can do so only after^e 
examined the design, received bids from his subcontractors, and concl^ - 
negotiations with GSA to construct the area. 

^ GSA advises that during their forthcoming negotiations witt 

/for the construction of the Computer Room, they can include a requifeme' 

^at Blake be contractually obligated to furnish GSA with the completion 
*jScheduling dates needed by the Computer Systems Division. To insure that 





f articular requirement is part of Blake’s construction contract, the Bureau niust 
ecessarily transmit all such criteria to GSA prior to their negotiation^^^^^s.^ ' 

Enclosure ^ 28 197^ 

2 - Mr., Campbell (Enclosure s)jyij\R 7 1974 
2^ Mr. Walsh :(Att: Mr. Cashin) ’^^closures) 
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Memorandum to Mr. Walsh 
vRe: AUTOMATIC DATA PROCESSING (ADP) 
MOVE OF COMPUTER EQUIPMENT TO 
J. EDGAR HObVER F.B.I. BUILDING 


Recommendations 3 and 4 of rememo concern the two lead times 
deemed critical to the Computer System Division's mpye to the Computer Room 
on the first flpof-of the new building. Prior to transmitting them tp GSAj any ^ 
other possible critical lead times affecting the Computer Room should be 
identified and furnished to theVHeadqiiarters BuUding-Uhit. Fpr instance, 
Western Unipn may require lead .times to provide cabling 'Sefvice;4r6ni the 
seventii floor site of the NGIC Operations Room termiinals to, toe first floor 
Computer Room. . ' * 1 


RECOMMENDATION: - 


It is. recomihended that Computer Systems, Division advise the 
Headquarters- Building' Unit of the critical dates, if any, in additidn to tobse,; ' 
mentioned in Recohimendations 3 and 4 pf rememp in order that; all may be ' 
transmitted to GSA at one time for inclusion in GSA^riegbtiatibn efforts with 
Blake for toe Computer Room construction. 
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• Mr. Campbell January 4, 1974 

j. T. Hall 

I 

> ^ f' 

AUTOMATIC DATA PROCESSING (ADP) • 

MOVE OF COMPUTER K^UIPMENT / 

TOJ, EDGAR HOOVER BUILDING 

Enclosed are a letter from Itel Corporation and an 
, amendment to Contract No. J- FBI-7321. 


For background Information, Itel Corporation under ^ 

Contract No. J- FBI-7321 is presently leasing the majority of the * 
computer equipment used by the Bureau. Through the amendment 
to the Contract, Itel Is proposing to furnish the Bureai| with an \ 
IBM 380- Model 0^, stand-alone computer to be installed In the new . 
building in order ^o run NCIC during the move. Once NCIC has been - 
switched to the new building, Itel will then dismantle, transport and 
Install the presently leased equipment in the new bulldl^, with the 
exception of the Model 60. The use of the 300- Model 6p and the 
movement of thef equipment will be at no additional charge to the 
Bureau. Itel will also move free of charge the FBI-ow|ied computer . 
equipment as indilcated on Schedule A of the amendment. This Is the 
most beneficial method of accomplishing the move for the Bureau-sand 
will minimize down-time on NCIC. 

To accomplish this move, Itel requires 120 days nbtlce 
of any change In the movement target date of July 1, 1974 to Insure ’ ■ - 

necessary equipment will be available. Itel needs an additional two 
weeks to Install and test the stand-alone Model 05, after which the 
Computer Systems Division will need one week to test NCIC on the 
stand-alone Model 05 prior to switching NCIC to the new site. This 
testing will be In conjunction with the final v/eek of Western Union’s (WU) 
facility test. NCIC will' then be switched over to the new building which 


Enclosures (2) 
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Mr. Walsh (Attention Mr. Cashln) 

. ( Attention Mr. Dun ph'y)^^-^^ 
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Memorandum Hall to Campbell 
RE: MOVE TO NEW BUILDING 


will require approximately two hours. Once NCIC has run successfully ■ 
for a week; Itel wUl- begin dismantling and Installing the Model 65 which 
will take five days. It is estimated that it will require an additional 
18 days to have the remaining equipment moved, Installed, and checked 
out. During this period, NCIC will become operational at the new 
.location on the present computer system. 

It is noted that the stand-alone Model 65 provided by Itel for 
the mcwe can be exchanged at a later time for a Model 50. However, Itel 
reserves the right to execute this exchange. This In no way will hamper 
the Bureau’s computer operations, and Itel must advise the Bureau ^ 
180 days before the exchange. The result of this Is that the Bureau 
will be using a Model 65 instead^of a Model 50 at no additional charge, 
even though the Model 05 Is a more expensive computer. 

. The other critical factor for a successful move concerns 
the Installation by WU, which furnishes the communication lines for 
NCIC. WU has indicated that they will require 90 days for the Installation 
of their equipment Into the new building prior to turning the communications 
equipment over to the FBI, This 00-day period will include cable Install- 
ations, equipment installation, and facility testing, WU’s schedule 
Indicates that the on-slto Installation would begin once dust-free access 
to the building was provided. Dust-free access implies to WU that .the 
' equipment will be secure, primary construction within the room will be 
completed, and that their necessary v/ork areas v/ill bo accessible.' It 
would hot be necessary for air- conditioning to be operable during the 
initial stages of this test period, but would be required before final 
part of Installation and testing. Since this period Involves the physical 
location of equipment, the ralsedfflooring being provided In the Computer 
Center must be Installed. Therefore, if July 1, 1974 Is the date for 
the move into the new building, WU should start their installation In the 
new building 90 days prior, or by April 1, 1974. In order to Insure that 
Itfel and WU are kept advised of the movement date. It Is necessary that 
the Data Processing Section have an accurate date for this move 120 days 
In advance., 

Mr, Jay E. Rice, Chief, Agency Assistance and Document . 
Review Branch, General Services Administration (GSA), was advised 
of the Bureau's movement plan as stated above. He states that GSA 
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Memorandum Hall to Campbell 
RE: MOVE TO NEW BUILDING 

would hot have to be advised 6i the movement since no additional cost 
was being Incurred by the Bureau. 

RECOMMENDATIONS: 

(1) It is recommended that the movement plan be approved 
as it applies to the computer equipment. 


(2) If ^e movement plan is approved, the Contracting Officer 
should execute the proposed amendment and return a copy with his 
original signature to Itel Corporation. 


(3) The New Building Unit, Administrative Division, should 
keep the Data Processing Section advised of the occupancy date of the 
new building 120 days in advance. \ 


(4) The New Building Unit should plan for cj;>mpletlon bf the 
site preparation for the Computer Room 00 days prior to the actual move. 



/ 
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OfTIONAl rOftM NO.. 10 
MAY {t42<«&lTlON 
^CSA O^N. teo. NO. 37 





UNITED STATES G^ERNMENT 

Memorandum 


cP 


TO 


FROM 


MR. WAI5H 


DATE: March 7, 1974 



: J. P. DUNPHY#%^L^ 


0 . < . 

SUBJECT: J. EDGAR HOOVER ? F; B. i; dBUILDING ' 

JUSTICE DEPARTMENT INQUIRY REGARDING, MINORITY/ 
ENTERPRISES. 



Ext. Affdiri ..iM 
FiUs & Com. ^ 
Cen« Inv. _ 

Ident. 

Inspection ^ 

Intell. 


Loborotory 
Plon. & Evol. , 
Spec. Inv.' .... 
Training 


Legal Ceun. 
Telephone Rm.*,... 
Director Sec'y .. 


An individual identifying himself as Marshall Miller associated 
with the Office of theiAssociate Deputy Attorney General, Justice Department, 
contacted' the Headquarters Building Unit (HBU) on the morning of March 7, 

1974.. . 

«. He indicated he had been referred to us by Mr. Reed in ^ \ 

Director Kelley's office as being knowledgeable regarding space matters in v ^ 
the new buUdirig. He advised that his present office is involved in coordinatirig ^ 
efforts to place minority business concessions in Justice Department faciliti^ W 
He formerly worked at the Environmental Protection Agency where such cbn-w^ 
cessions had operated effectively. He inquired as to the basis for the Bureau 
past declinations to have, such cohcessioiis placed in Bureau space, conjecturing \ 
as to whether it was space and/or security reasons which dictated: the Bureau^ 
adverse response? He wa.s aidvised. both were ^considerations- and, further, th^^'^ 
the Bureau's employee "break" situation was such that it was felt that.it would ^ 
not be financially remunerative to the concession operators. He was informed ft 
the same, consistent reasons also applied to blind operated vending stands, and p 
the General Services Administration had been so informed on previous occasion&i 

Miller 'asked to be advised of the dates of correspondence sent to 
GSA on this matter. He was informied this would.have to be researched, 
would be contacted on the matter. 

It has been bur policy, therefore, to refuse: such "requests on the 
basis of security, space, limitations, and improbability of ; profit. By letter 
^ted 11/28/73, jfrom the- Director to Mr. J. Wayne Roy, Acting Director, 

Space Management Division, GSA,- we refused a request qf. space for both blind 
vending facilities and minorilr/ business enterprises for the- above reasons. By 
letter .dated 12/5/73, .irom the D^^^ Frank J. Matzke, Acting Commis- 

sioner, i^bjlic Buildings Service, GSA, we likewise refused a request of space 
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Memorandum J. P. Diinphy to Mr. Walsh 
Re: J. Edgar Hoover F.B. I. Building 

Justice Department Inquiry Regarding Minority Enterprises 


for three concessions in the new building, two for blind vending, the other 
for a minority business enterprise. By letter dated 3/23/73> from Mr. Gray 
to Mr. A. W. Innamorati, Assistant Commissioner for Buildings Management, 
GSA, we refused a request for two blind vending facilities. 

RECOMMENDATION: 


That Marshall Miller, Office of the Associate Deputy Attorney 
General, Justice Department, be furnished the dates and addressees of the 
above three letters to GSA, and copies of same if he so requests. 


AA>. 
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;Itoch 1, 1974 


Honoralde John M. Murphy 
House of Bepresentatives 
Washtogtpn>. p. C. 20515 

Dear Congressman Murphy: 

I have received your letter of Februa^ 20, 1974. Your 
kind expression of gratitude for our acUon ^en in res^hse to your 
recent request that part of the ne w J. Edgar^oover F.B.I. Bu ilding 
be named in honor (rf Charles,J. &napartej is appreciated.’”’"!?^^ 
had indented to you that hfter the Federal l^reau of Investigation has 
assumed fuU occupancy of its new headquarters, a room would be 
apjpropriately dedicated in his honor. i 

Your understanding: that the building will not under^ 
occupancy until JuIy, 1974, is correct. It ^ould be realized, however, 
this f epre^nts o^y a start and that the move wiotdd probably e^end 
ove r several months fdr.' toti^ occupancy. You are^also correct that a 
.portion' of the buii^g has not as yet been chosen to be n^ed after 

/ Bonaparte. As you suggest in your letter, the possibility of naming 

aiargewing or auditorium after Mr. Bdnaparte will be included in pur 
overaU'Consideratiph of this matter. 


MAILED 22 

MARO 1.1974 


Sincerely yours, 

I^elley 

Clarence M. Kelley 
Director 


_ 1 - Mr. Walsh (Enc.) 

i - ]Vfe. Franck (Enc.) 

1 - dpngression^ Servic^ Office (Enc.) 

- it- 
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I tP^Karl 

SEE NOTE PAGE 2 





fjNBEOORDED GOre mi® - *7 cf Y ^ / 




Honorablfe Johri TVI. Murphy 


NOTE: ' * 

You will recall- we previously iadyi'sed” Congressman ^^rphy 
(D-NY) on T/24/74‘ that after lull occupahc a rooni wo^d^^e'iapprppr^^ 
dedicated m Eonaparte‘’s, honor. We Surmised Murphy^a% acting at 
-behest of John >N* LaCorte, -founder^ Italian Historical :Soci^^ ' , ' 

to y^iom we -had 'made similar suggostion pending results of foymal prpjJbs^s 
he had made to, prominent officials-. The Lhyector subseg,uentlY.approv 
telephonic answering p| Murphy’s aide on that;ac^^ ropm selection 

^premature hntil copipietion pi occupancy an Congressman would be 
adyised; when selection made; Current fPllpw-up letter probm^ly- gene * 
liaCorte ’^s suggpstion or insistence as timely effdrt to have larger ai:ea 
dedicated to Bonaparte a,s LaCorte’s interpretation: of a meanin^ul area.. 


. • * - « T» , 
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Date: 

To; 


Prom; 

Subject! 


March 15, 1974 

Chesapeake ,ahd Potomac- Telephone >,Compahy 
13’25 G Street, Northwest j 

Suite 630 ' ' I 

Washington, p« ,C. 2,0005 

Attention; Mr. II. D. Snider 

Clarence M.. Kelley, Director 

TELEPHONEJERVICE ' 

J. EDGAR HOOVER PB“i BUILDING 


.Reference is made to your letter of February 26, 1974, 
in which' you outlined the method by which the FBI will be provided 
telephone service in both the Justice Building- and the J. Edgar 
Hoover FBI Building diuring idie period July 1, .1974 , through 
October 5,. l974\ 

You have requested that the FBI furnish the. estimated 
ni^er of mdin CENTREX lines that will ibe in service between 
July 1 and October 5, 1974. ' It is anticipated that' within this 


time frame, the FBI will have a need for approximately 600 
working lines , 


I 


/V> • 

It ;is regretted that more specific information is not v 
available;. As. soon as more definite information is received by 
the PBli you will be advised. 


It should be pointed out that our estimate is based 
on information furnished by the; builder and representatives of 
General Services Adndnistration as to ;dates portions ..of the 
new building will be turned oyer to the FBI for occupancy. 


Assoc. Dir. - __ 
Dep. AD Adm, ^ 
Dep. AD Inv. 
Asst, pir.: 

-Atimln 

Comp. Syst. 

Ext. Affairs' 

' Files & Cora; 
Gen. Iftv — - 
'Mervt. . 
IrttpecHon - ^31—- . 
Intell. - - - 

'Loborofory r- jn-rr .- 
Plon. & Evol. 

Spec, tnv _ . 

Training 
Legal 
-Tofephoi 
Director, v«v j 


1 - Ito. Waish, attn; 

"^^:.jmt \ 

(5) . 

A. 



Mr, Dunphy (sent direct) 
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TELETYPE UNIT CD 




25 -1974 



Chesapeake, and Potomac Telephone Company 

TT.OTEi The Chesapeake hnd Potomac (C & P) -3?eiephone Company along 
with other Bell Syatera xiompanies is- presently installing 
Telephone Switch System* in the- J., .Edgar Hoover PBI Building . C & 
Telephone Company has requested the Bureau to furnish a. schedule 
showing the. uiamher of main lines the FBI anticipates having in 
service between July 1 and October 5, 1974. The purpose of this 
letter is to give C & P an approximate figure based on the infor- 
ma-tion available to the Communications Section at this time. 

The ntumber of lines quoted to C & P are in no way a 
final figure; and as additional information becomes available, 
they will be so -informed. 

This matter was coordinated with the Headquarters' 
Building Unit:, Administrative Division. 


THE CHESAP^KE AND POTOMAC TEL Ef^ONE COM PANY 
1335 G STREET. NORTHWEST • SUITE 630 


M. DTj^NIDER r 


ACCOUNTS manager^ 



WASHINGTON. 


D. C. 20005 


TELEPHONE 
AREA CODE 202 


392-5510 


COVeRNMCNT SERVICE 


FEB 2 6 1974 


o 


Mr . Bruce P . Fisher 
Section Chief 
Communications Section 
Federal Bureau of Investigation 
Washington, D. C. 20535 


Dear Mr. Fisher: 


This is to advise you of our plans to move the Bureau to the J. Edgar 
Hoover Building, and convert your telephone service to your new electronic, 
switching system. Our plans, of course, are based on the best information 
available from you, which goes back several years, that you will begin 
occupancy in July of 1974. 


(L, 


Beginning 'July 1 we will be prepared to install yourj ^ENTREX telephone 
service in the Hoover Building . Since the No. 2 Electronic Switching 
System (ESS) will not go into service until the first weekend in October, 
all new CENTREX lines in the Hoover Building will be temporarily served 
from a No. 1 ESS in our building. There will, be an interim trunking 
arrangement with your present switchboard for operator assistance. 




On the October date we will convert all of your stations in the Hoover 
Building from the temporary No. 1 ESS to the No. 2 ESS, and at the same 
time all stations at any location, which have not yet been moved to the 
Hoover Building, will be cut into the No. 2 ESS. Because the No. 2 is 
the permanent serving vehicle, the new attendant facilities will commence 
operation and your present ones will cease. 


I 

rv) » » 

/V^ ^ ^ 

IN 
1 




We should both have a backup plan for this October cutover date in the 
event you do not begin occupancy of the Hoover Building in July. The 
worst possible situation would be that the building occupancy date slips 
beyond October 5. Our research into fhis question shows that we will 
be able to make necessary adjustments to make the cutover date. 

ST-112 

We wish to make it abundantly clear that our plans are firm, virtually 
unchangeable, with respect to the October service date foTLJtl^ i e. .No . .. 2„ES,S ♦, 

M 


I > r 

>o ^ 



>*' 


In regard to the No. 1 ESS, we need to know by March 15 




new main CENTREX lines you expect »to ,h^'e in service in^h^ _ 

Building between July 1 and Octobe^r'^50r^ breakdown by weeks, would b^ 
helpful. , .K 


O 
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S.‘ 


i. 




FEB 2 6 1974 



- 





Will you please review your plans .to* ensure compatibility with ours 
in the event of slippage in the occupancy schedule for the Hoover 
Building. 


If you have any questions, please give me a call. 



W. M. Brown 
A. D. Davis 
T. F. Edwards 
J. S. Eveler 
M. L. Henry 
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JfBogen, Yavener, Berman and Bell 

— *— 

v*X 4 , ^yvX-w , U — ^ 

^4.Sprlng..§^et ‘ 

Silver Spring, Maryland ^0910 


Dear Mr. Bogen: 


{March 20, 49H 

f 


k 


I have received yonr letter of March 14, 1974, in which 
yon advise you represent a restaurant owner and operator who is 
interested in the possibility of operating the cafeteria in the j, Edgar 
Hoover F , B . I . Building. 



The selection of the operator of this cafeteria is being 
handled by the General Services AdmMstration and you may wish to 
make inquiry of them. The proper office to contact is the Office of 
Buildings Management, Concessions Division, Room 6931, 7th and D 
Streets, Southwest, Washington, D. C. 2p407. 

Sincerely yours, 


G. M. Kelley 

Clarence M, Kelley 
Director 


MAILED 23 

MAR 2 01974 

-FBI - 


Assoc. D(r« - 
Dep. AD Adm. ^ 
Dop. AD Inv. 
Asst. Dir.: 

Admin. — ^ 

Comp. Syst. — - ■ 
Ext. Affairs ■ - 


NOTE: GSA has advised us that the Government Services, Inc. (GSI) has 
been designated to operate our cafeteria under their existing contract with 
the government whereby they operate other government cafeterias. also. 
The various requirements as requested by the correspondent toq)eiate a 
government cafeteria are questions more properly answered- by GSA. 


Files & Com. 
Gon. Inv. _ 

Went. 1 — 1-.^ 

Inspection - - 

fntell. 

Loborotor/ - j__._ 
Plon. & Evof. M 

Spec. Inv. = 

graining 


No record in Bufiles of law firm, Bogen, Yavener, Berman.and Bell. 

Bufiles indicate one William Bogen, Silver Spring, Md. , was listed as a 
reference in 1952 for a Sidney Smith who was active in communist party 
affairs in the early 1950’s (100-0-37076). From information available, it is 
not known if correspondeht is identical with reference, in Bufiles. 

D.:ko(^ 
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BURTON YAVENER 
WILLIAM BOOEN 
JEROME H< BERMAN 


LAW OFFICES 

BOGEN, VAVENER & BERMAN 

1104 SPRING STREET 

SILVER SPRING, MARYLAND 20910 

March 14 , 1974 


PHONE S87-0063 
AREA CODE 301 



Federal Bureau of Investigation 
Washington, D.C. 

Gentlemen: 


I represent a restaurant ower and operator 
who is interested in the possibili^ty of operating the 
new cafeteria to be opened in th e^BL Build ing, ''I am writing 
to inquire whether or not the ojperation of tnis cafeteria is 
open to bid and what the various requirements are. 

Thanking you, I am 



WB/sg 



Very truly yours, 

BOGEN, YAVENER, BERMAN & BELL, CHD. 



by:^ William B^gen 










SO MftR 25 1974 


is' 

1 ^ 





OmONAl rORM NO. 10' 
AUY iOltlON 

OSA CCN. MO. NO. i7 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. 

D. J.. Green ^pK\^ 


3/20/74 





t /^ECURE y j^I CE SYSTEM * 

‘ J^DGASBroomS-JmJBJUILb^ 
^CO NTRO L_CABLE.BID,SO LICIT ATIONS^ 
SSLICITATidN NUMBER.9.30 


m 


QiHMtarch 20, 1974, at I0:55' a. m. , Mr. iSa^WcifSton 
repr~esentin^^nsolidate d Products , one of the bidders on this ‘ 

solicitation, ^ called SA' Francis L. Cashin, Contract Review Unit, to 
inquire as to the status of the contract, and when the award would be 
made. He was advised that the contract was in the stage of being 
awarded. He noted that the delivery schedule is tight and, therefore, 
was curious to know as to who would get the award and when it would 
be awarded. He was advised that the identity of the firm to whom the 
award will be made was not known at this time and that a decision is 
being made as to awarding the contract and that it would be forthcoming 
soon. 


RE COMMENDATION: 


None. For information. 


/Ctlsk 




1 1 a-af-' / 


i-Mr. Marshall (Attention: Mr. Bruce Fisher) 

1-Mr. McMichael 


E2 MAR 271974 
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TO : 
FROM : 
SUBJECT: 


OfTIOMAl rOtM NO. 10 > 
MAY lf«2 lOlflON 
OSA GCN. NO. 77 
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UNITED STATES GOVERNMENT 

Memorandum . 




J. P. Dunphy' 




DATE-. 3/22/74 


(9 


.J. EDGAR.H QQ yER F.B.I. BUILDING 
GSA MAINTENANCE EMPLOYEE ACCESS MATTERS 



Assoc. 

D«p. AC^dffl, 
Dop. AD In^ 
Asst. Dfl 
Admin/ 



Laboratory - 
Plon. & Evol. 
Spoe. Inv. 
Training — 
Legal Coun. 
Telephone Rm. , 
Director Sec'y . 


Inasmuch as it will be necessary to conduct background 
investigations on a large number of GSA employees who will be granted 
access to the new building, Mr. Kent A. Womack, GSA Justice Building 
Manager, was contacted on 3/19/74. 

Mr. Womack advised he is unable as yet to provide the names 
of the GSA personnel who will be assigned to the new building on a permanent 
basis. He said hiring has commenced; however, it is GSA's intention to: 
place the new employees in various Federal Buildings in the Washington, 

D. C. metropolitan area and the in^viduals they replace will be transferred 
to the new building. He said that approximately 200 individuals will be utilized 
in the J. Edgar Hoover F.B.I. Building including 30 guards, 65 mechanics, 
and about 100 cleaners. Many of the employees who have been previously 
granted access to the Justice Building will also be used in. the new building 



Background investigation of these individuals was discussed 
with Mr. Womack and urgency was stressed concerning the immediate 
submission of the identities of the various employees when obtained. Pur, 
to conversation with Mr. Broyles, Employees Security and Special Inquiry 
Section, Special Investigative Division, Mr. Womack was advised that an 
SF-86 (background data questioimaire) must be prepared by each employee to 
be granted access and that fingerprints of employees who do not have m ^tanv / 
service should also be submitted with the SF-86. 


For information. .REC-16 

ST-iie 


1 - Mr. Cleveland 
1 - Mr. D. Green 
1 - Mr. Gregory 
1 - Mr. Burns 
1 - Mr. Broyles 
1 - Mr. W. C. Jackson 
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JMrarch22^ 1974 

” r 

i - Mr., McMickael 


fim ,1^ L> -//Ad/ - %r- 

ST-115 Mr. M. Ji Timbers, 
bommissioner 
Federal Supjply Service 
General Services Administration 
Washin^on, D. C. 20406 


Re: J. EDGAR HOOVER. F.BJ. BUILDING 
PROJEpT NO. 49920 


Dear Mr. Timbers: 


Assoc. Dlr.^ 
Dep. A^Adm, 
Dep. Ap Inv. 
Asst. Dir,:. 

Aijwitw. 


Comp. Syst. , 
Ext. Affairs ^ 
Files. & Comi 
Gen. Inv, 
Ident. 


With respect to tte carpet reqiHrements for the captioned , 
^project, we have completed a det^led study of what is available in the . 
carpet industry* The research resulted hi the selection of what, in, our 
opinion, is the correct carpet fiber, type of, construction, and form of 
installation which will most effectively satisfy our needs fimctiohally, 
economically, and esthetically. . 

. i" ' ' ’ . *' 

We are interested in ^ree types of carpet. Type I for 
General Offices ^d related: areas; 'type H for Special Areas ^d 
Management through GS grade 18 (Type Ha being .chosen for the former 
use in the auditorium and cafeteria, and Type lib being a <^ferent color 
of tiie same selection for use in Managehient areas);, and; type III for 
Executive Offices*. ^ 

Our selected specifications were submitted to appropriate 
representatives in tiie Office of Procurement ot the' general Services 
_ Administration (GSA) for guidance as to which carpets; on the GSA 

- Schedule would meet our specifications i 

- "Southwell” 100% wool was selected from the GSA Schedule 
!: for our Type HI carpet for use iq,the Executive Offices i Approximately 

2, 100 square yards are requir 


fn. 
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Loboroteiy 
Plan. & Evoli 
Spec. Iny. . 
Training*^ 
LeQol Coun. 
Telephony Rm, 
Director Imc'' 

K> 



28 1974 

TO Aajaj 

CptO CUAirM. 3/g2./7< / 
room4S3‘^telet.yp^^t CD 


RETURN to Jv P. DUNPHY POR DELIVERY 

Carpet samples .as .enclosure,., being, held for delivery 

.to GSA with letter. 






Mr. M. J. Timbers 


A fiber content composed of Antron n for use in our 
Type i ^d Type H cajpetin^ was deemed mandatory for reasons of 

economy, durability, and soil resistance. 

' ■ - ' ? 

CrSA*s ”New Checkstat)’ comes closer to satisfyir^ our 
requirements for Type I and .Type il carpet than does, any other carpet 
available oh GSA Schedule. **New iCheckstat, " however, is in many \mys. 
inadequate for our needs; It is felt these inadequacies are critical enough 
to wari^t consideration for a waiver to specify and procure two t^es of 
carpet not on the GSA Schedule, j 

i ■ ■ 

Our iustificatioh for a iwaiver is attachedf 

S^cerely„ yours, 

, 0 “. kydJlOA, 

E. W. Walsh 
Assistant Director 


Enclosure s (4) 





- CARPET TYPES AND COMPAECSON OF COSTS PER SQUARE YARD 
GSA ITEM 


"NEW CHECKSTAT" Temporary Federal 
Stock.No. 31-24(d) 

xll Manufactured by Bigelow-rSandford, Inc. 


Running l.lne 

FOB: Mill cost . . , $8. 90 


Schedule 
FOB MiU cost 


REQUESTED ITEM FOR TYPE I 


GENERAL OFFICE AND RELATED AREAS 


"STATI-TIJFT PLUS’’ Code: 6^73 
Manufactured by Bigelow-San<Kord, Lie. 


Under 5, 000 yds. > 
FOB Mill cost 


REQUESTED ITEM FOR TYPE U 


i i \ 

MANAGEB3ENT Alto SPECIAL AREAS 


"REGENT’S ROW" Code: 3L43 
O Manufactured by Bigelow-Sandford, Inc. 


I 

Under 5, 000 yds. 
FOB MU cost 


/ 


. . . $ 8 ..^ 


/ 


$7.20 


I 


5, 000 yds. /over 
FOB MiU cost . . 


$6.05 




Uit 


5, 000 yds. /over 
FOB MiU cost . . 


$8.20 


.3 

i 


r 


Contract: C< 


SELOVl/ Carpet Specificatsios 
isy 0E0EL0\A/»^>ALi\9^0IR0| 



STATI-TUFT PLUS™ • "^ODE: 6Y73 

FACE: 99% Bigelow Approved Continuous Filament 
Antron® II Nylon with static protection — 

1% Other Fiber. 


DATE 

January 3, 1974 


A superior product for "Direct Gluedown" installations. 
Bigelow Versa-bac^i^ System eliminates product delamination. 



TYPE 

Tufted 

GAUGE 

1/8 

STITCHES 
Per INCH 

8.4 

TUFTS 

Per SQUARE INCH 

67 ' 

PILE HEIGHT 
APPROXIMATE 

3/16" 

FACE YARN 

99% Continuous Filament Antron® II 
Nylon with static protection — 

1% Other Fiber. 

YARN PLY 

4 Ply 

YARN WEIGHT 

28 oz./sq. yd. 

BACKING 

MATERIALS 

Primary — Polypropylene 
Secondary — Versa-bac™ 
(Pre-reacted Polyurethane) 

TOTAL'WEIGHT 

64 oz./sq. yd. 


STOCK WIDTHS 




12 ' 


STOCK COLORS 


12 


Grade and colors subject to change without notice. 


FLAMMABILITY 

DOC-FF-1-70 Bigelow has a continuing guarantee 
on file with the Federal Trade Commission. 

ASTM-E-84 (Tunnel Test) 75 or less Flame Spread ^ 
Rate (certification upon written request). 

’Weight Density — 147,000 By FHA UM-44C 
Test Method. 

Accoustical (A) ASTM C-423-66 Direct to Concrete. 
(B) Impact Noise INR 

Static Test — Under 3000 Volts by C.R.I. Test Method'. 
Tuft Bind (ASTM-D-1335-67)* 15 lbs. avg. 

Tensile Strength (ASTM-1682-64) - 100 lbs. 

Shrinkage less than 1.%. 

Edge Ravel — 7 lbs. min. 

NOTE: All tests done according to ASTM methods 
unless otherwise stated. 


Bigelow's yersa-bac’’” system is engineered to provide a superior performing product with flexibility In use. 

STATI-TUFT PLUS™ is engineered only for "Direct Gluedown" installations in accordance with Bigelow's 
Installation Procedures for STATI-TUFT PLUS. (Available upon request). 


(Subject to normal manufacturing tolerance) 


Acceptance of C^e^SiS^^ect to Bigelow’s "Conditions of Sale” 


1 74-6M# 


Printed in U.S.A. 


^ - 




REGENT'S ROW 


CODE: 3L43 






FACE: 99% Bigelow Approved Continuous Filament 
Antron® II Nylon with Static protection — 
i% other fiber. 


DATE " 

January 3, 1974 






• Super Dense Texturous Cut & Loop Pile Surface 

• Woven thru Back Construction 


fel- • Multi-Color Tweed Colorations. 




— — — ^ ^ -1 



STOCK V/IDTHS 

STOCK .COLORS . \ 

12'* 

12 

Grade and colors subject to change without notice.. 

FLAMMABILITY 

> 



TYPE 

V 

Velvet Woven thru Back 

‘ PITCH 

/ 

216/216 (Two Heddle) 

ROWS 
Per INCH 

8 

TUFTS 

Per SQUARE INCH 

64 

WIRE SIZE 

.290 Uncut Alternating 
with .250" Cut 

FACE YARN 

99% Continuous Filament 
Antron® II Nylon with Static 
protection, 1% other Fiber. 

YARN PLY 

4 

YARN WEIGHT 

• 

34.50 02 ./sq. yd. 

BACKING 

MATERIALS 

Warp — Polyester 
Stuffer — Polyester 
Filling — Fiberglass 

TOTAL WEIGHT 

64.72 oz./sq. yd. 


DOC-FF-1-70 Bigelow has a continuing guarantee 
on file-with the Federal Trade Commission. 


■ASTM-E-84 (Tunnel test) 75 or (ess. Flame Spread 
Rate (certification upon .vyritten request). 

Meets F.H.A. Standards for Heavy Traffic 
installations as prescribed by the "Use of 
Materials Bulletin" No. 44b, dated April 25, 1969.* 


STANDARD SINGLES PROGRAM 


For, additional coibrations on special order using Bigelow's Antron® I I Singles Color Kit, consult your 
Bigelow 'salesman. 






Static Test — Under 3000 Volts by C.R.I.'Test Method. 
Certification upon written request. 


(Subject to normal manufacturing tolerance) 


Printed in U.S.A, 


Accentance of Orders subject to Bigelow's "Conditions of Sale" 
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COMPA KfeON OF TECHNICAL DIFFERENCES . , TYPE I CAR PET ^ 

REQUIRED FUNCTIONS INADEQUACIES OF GSA ITEM ADVANTAGES OF REQUESTED 

’mw CHECKSTAT" ITEM OTATI-TUFT PLUS” 

ECONOMICAL REQUIREMENTS 


Low. Budget 

Q 


Woven thru the back is a more 
costly’ construction 


Tufted is definitely' a more 
economic^ constiruction 


INSTALLATIQN 

A Direct GIuerDown 
installalion is, required due to 
heavy cart traffic ^d massive 
typii:^ areas where mobility" 
for ^ii^ chairs is necessary 


FLEXIBILITY 

Underfloor (feet system flexible 
installation to allow for ea^ 
access header duCtSy as well as 
> futore additions and/or deletions 
of telephone and electrical * - 
receptacles 


j , 

Backing is not tot^y synthetic 
and therefore susceptible to 
shrinkage, rot and mildew 


^pe of backing does hot ^ow 
a successful Qihck-Release 
installatiph. It:reqUires an 
. edge.sealer to prevent raveling 
I in addition to a rubber edging 
I on access panels 


Backing is totaUy synthe 
will resist shrinkage, rp 
mildew 



Versa-Bac in conjunction with, 
the Versa-Lpk A<&esive 
permits periiianent, release 
or combinatioh installations* 


No edge sealer or rubber 
edging 





COMPARISON OF ^^ECHNICAL DIFFERENCES TYPE H CARPET 


iffiQUEREb FUNCTIONS 

INADEQUACIES OF GSA ITEM 
’•NW CHECESTAT" 

ADVANTAGES OF REQUESTED 
ITEM "REGENT’S ROW” 

Q, ECONOmCAL REQUIREM^ 

, . ' ■ 

■ 

Management 
1- Bucket 

jf 

; Woven thru the back 30.2 oz. 

1 per sq. yd. @ $7.20 (23^ per oz.) 

1 

Distinct pidLd pattern requires 
special cuttii^.and installaUon 
•' resultbig in more “waate* Less 
economical 

Woven thru the back 34. 50 oz. 
per sq. yd. @ $8.20 (23^ per- 
oz.) 

No pattern, overall textime 
d(ws not require ,;^cial 
cutting or instaiihtion^^ 
little wa^. More economical. 

mStALLATION 



O- In addition to an area caa^et type 

installation over ’’Uefei^ 56” 
padding, in the cafeteria, a Xdrect 
GluerDow installation ^li:be 
required. 

Backing is not totdlly synthetic 
^d is therefore susceptible to 
shrinkage,' rot and mildew 

g 

Backing^ is totally synthetic 
and mU resi^ s]^^ 
rot ^and mildew 

Auditorium is a curvilinear shape, 
requixing an overall texture vnth 
’ no pattern for the best installation 

Distinct plaid, pattern is hot 
applicable for a curvilinear 
^ installation 

No specific pattern, overall 
texture will adapt to a 
curvilihear installation 


CGMPABISON OF TECHMCAL DlFl^^NCES . TYPE n CARPET CONT^D 

REQtJIRED FTJNCTIONS ^ INADEQUACIES OP GSA ITEM ADVA3STAGES OP REQUESTED 

’•NEW CHECKSTAT’* ITEM "REGENT’S ROW" 


ENVmONMENTAii' 

Cafetexia requi^s specif 
acoustical absorption 


The purpose of -upgxading is 
to provide ^ en^ronmeht 
conducive, to a managenae(nt 
and fecial area levels, but still 
maintain a design continMty 
tbrou^dut the building 


0 



.Ti^t all loop luncut) pile is 
successful in absorbing sound' 
originatihg from impact 

I * 

The st^dard colors avMlable 
‘ on schedule are not complimentary 
to the iotal desi^. 


Less dei^e cut and uncut pi^^ 
vpiU abso^ airborne somid as. 
well as st^d originating from 
impact. The baicking is pre- 
i^^orated wMch.when used 
over padding is an added 
benefit for acousti chl.absoip?- 
tion. 

In addition to the sj^cial Rust! 
color being requested as 
Type Ha carpet, there is a. 
st^dard color available in 
the line which matches the 
color of the requested i^e I 
cai^et for General: QHice. 

The difference in pile height 
and. texture will successfully 
achieve a feel oq nducive to 
Management, and the same 
color will provide an easy 
transition from one level to 
the next. 



QUANTITY REQUIRED 

The foUbi^g yardages are approximate and were determined 
square yardage ^d npt by running widths based on a seamii^ diagram. They 
include approximately 3% additional yardagq for Attic Stock. The costs are for 
Carpet (FOB Mill) bidy, they do not include Jdelivei^ or Installation. 


REQUESTED CAEPET 

TYPE 1 GENERAIa OFFICE AND ^I^TED i^AS 

’’STATI-TUFT PLUS" 15, 000 sq. ydSi @ $6. 05 $ 90, 760. 00 

TYPE n MANAGEMENT AND SPECIAL AREAS 

"^GENT’S ROW" 

Type na '5, 000 sq. yds. 

Type nb 6, 500 sq. yds. 

11. 500 sq. yds. ® $8. 20 $ 94, 300. 00 

26. 500 sq. yds. Total ... $ 185, 050.00 

^ 4 vGSA carpet on SCHEDULE ^26,-5QP sq. yds. @ $7. 20 $ 190,800.00 

USED THROUGHOUT 
"NEW CHECKSTAT" 

f 

SAVINGS TO THE GOVERNMENT 

A savli^s in the amount of $5-, 750 would be effected if a waiver 
permitting the procurement of two types of carpet not on GSA Schedule is 
authorized. 
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UI'^lTED STATES GOVlQjMENT 

Memorandum. 




O 


© 


TO 


Mr. Walsh 


DATE: 3/18/74 


FROM : J, p,. Dunphyj 

SUBJECT; CAREENING- 




Ext. Affoirs 

Fll«s & Com. 
Con. Inv. - - ■ ■ - 

IJent. 

Inspection - - - 
Intell. 


J. EDGAI^OOVER F.B.I. BUILDING 


Loborotory _ 

Plon. & Evol. » 

Spec. Inv: 

Trolning — 

Legal Coun. 

Telephone Rm. -PM ) 
Director Sec'y 


Purpose of this memorandum is to indicate carpet 
selections for varipus areas in the new building. The General Services 
Administration (GSA) has advised they will fund the purchase and installation 
of carpeting out of their appropriated construction funds with the only proviso 
being that our selections and quantities stay within funds available and the 
price ranges of carpeting normally available on Government Schedule. 


I 

1 

NS 




The areas in .the Bureau which \tiU. receive carpeting, mil 
include the auditorium, pprtibns of the caietefia, some classrooms, steno- 
pools, all of the 9th flo6r.*which will house, the Fingerprint Correspondence 
Section of thO; Identification Division, . employee lounges, library and entire" 
Executive Office complex on the 7th floor. In addition. Front Office complexes 
of those in the position of Section Chief and above. For example, this would 
include office of Assistant Director, his reception f oom j the office of his #1 Mag 
plus the small conference room being provided adjacent to the office of each ^ q 
A ssistant Director; -> C: 

' ' ^ s 

.A very detailed study has been made of carpet available on 
Government Schedule as well as that which is available ffoni the carpet industry^ 
in, general. This research was directed toward finding carpet which would.be 
the most serviceable for our functi^ms and still be obtainable at a reasonable 

161.8 

Three different types have been selected. Samples are attached 
and they are. as follows : 


TYPE ! - 


TYPE n - 



general purpose use. ® MAR 261974 

(a) Auditorium and cafeteria (rust col^) 

(b) Assistant Ettrectors; (beige color) 

,v ^ 

Executive Office area on 7th floor, including 
the office complexes of the Director and the 
.Associate Director and their staffs. 


OVER . . 






Memorandum to Mr. Walsh 
Re: CARPETING 

Ji EDGAR HOOVER F.B. I. BUILDING 


All three types of carpet are manufactured by the Bigelow- 
Sandford Co. , are within the price ranges anticipated by GSA and can be 
expected to giye us excellent service as well as good sound absorbency. 

Types I ^d II are of nylon construction with built-in static protection. 

Type m, to be used in the Executive Office complex on the 7th floor, is a 
wool carpet of a warm gold tone. All of the colors selected will compliment 
the general brown and beige tones of the building and yet be sufficiently 
neutral to provide a background receptive to many colors. They will maintain 
a good appearance between cleanings and will not show dirt readily. 


Carpet Type HI is on Government Schedule. Carpet Types I 
and ri are liot on schedule and it will therefore be necessary for us to request 
a waiver from GSA. Weihave informally discussed our selections with GSA 
carpet.procurement perspmiel who advise they are in complete accord with our 
choices: i^d could riot suggest anything better. Confidentially they hope in the 
near future to be able to put our Type I carpet selection on the GSA Schedule. 
They again informally feel GSA will readily approve our request for waiver. „ 

Detailed justification in our request for a waiver is set forth in 
attached letter and enclosures to GSA which covers such topics as carpet fiber, 
type of construction, and installation and usage. Our choices are cheaper. 

Ip; COMMEND ATIONS: 

(1) That the. submitted. carpet selections be approved for 
installation in the new building. 


(2) if selectipns are approved, an appropriate letter is attached 
advising GSA of our selections and requesting a waiver for thein to purchase 
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January 14, 1974 


Sj-llS 


■ *%n>.;Sy»l. ..^ 
jf ,kt. Affairs 
F & Com. „TT 

/pen."' Inv. - - ~ -•- ^-, 


(nspeetfon 


Lohoratoiy 

i' Plan. & Evo1. M 




Mr* James E. Sorg N 

Deputy Director - PMC 
E»esigri Gonstmction Di^yision 
deneral Services Administration 
Washington, D. C.; 20405 


Re:, J. EDGAR HOOVER F.B.I. BUILDING 
PROJECT NO. 49920 


Dear Mr. Sorg: 


As you are aware, this Bureau has previously advised the 
General Services Admiitistrattpn that we vdil fuhd a Telelift system iri 


the new bitilding to meet our needs for a secure, efficient, confidential ^ C 
docunaent handling system. ! ^ . 


The Base Bid and ^ter^^ are presently under contract. ^ ^ . 
An option fpr the acceptance for Alternate B in the amoimt of $600, 000 j \ 
remains in force until February 1, 1974. rv i, ' 


This is to advise of our intention to fund Alternate B and 
accordingly an item covering tbis amount has been included in our budget 
request forj’fiscal year 1975. 


We are most appreciative of the assistance, rendered by you 
and your staff in tMs and other matters of mutual interest. 


Sincerely yours, 









‘^Eugene W* Walsh 


Assistant Director 




Mr. Green 


1 - Mr. Awe. 

1 - Mr. Jacksor 


NOTE : Based on memo J, P,. Duiiphy tO' Mr. Walsh 
1/14/74 captioned "J. Edgar Hoover F.B.I, Building.'* 



"RETURN TO'MR. DUNPHY FOR DELIVERY" 
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UNITED STATES 


iRNMENT 


Memorandum.. 



DATE: 1/14/74 


FROM : J. P. Dunphy 


>hy(^ 

I^OVER^.: 


SUBJECT: j. EDGAR HOOVER^. B.I. BUILDING 


Assoc. 

Asst. Dir.;' 

Admin. 

Comp. Syst. -- 

Ext. A((oIrs 
Files ^ Com. 

Gen. Iwv.^ 

Ident. ■ ■ - 

Inspection 
Intell. 

Loborotory _ 

Plon. & Evol. 

11 Spec. Inv. ■ 

Tfolninfl - 

Legal Coun. - 

Telephone Rm.-««. 
Director Sec'y 


In order to handle files and other bulk material, a mail ^ 

handling system known as Telelift manufactured by Mosler is being H 

installed in the new building. We have previously advised General ^ . 

Services Administration (GSA) the Bureau will fund this- system and its ^ 
instaliafion and in furtherance of this, $750, 000 was included in our budget . 
request for fiscal year 1974. 4> ' 

The total system vdll cost over $2 million and thus additional 
funds have been requested for fiscal year 1975. In view of f he time element 
involved, GSA agreed to negotiate a contract with Blake Construction Co. , 
for the installation of the Telelift system based upon a 'letter of intent” 
from the Bureau that we were .obtaining funds and would reimburse GSA. 
Accordingly, the segments of the TeleUft system bids as received from ^ » 
Blake covering a Base Bid and Alternate A and totaling $850, 000 are ^ 
presently under contract and work.is going forward on this instaUation. / 

Of this amount, $750, 000 to be funded by the Bureau and. remaining $100, OOQ 
by GSA from funds originally scheduled to provide a simple, limite(L 
vertical system in the original design. /IC „ 

Alternate. covering additional segments of the system .j^s 
priced at $600, 000 with this price being held until 2/1/74 during wjuch time 
the government could exercise the option. 


Larry Hoffman, Contracting C^ficer, GSA, advises GSA will 
exercise the option for Alternate B and he requests we furnish him with 
another'letter of intent” stating our intention to fund this $600, 000 ifrom 
1975 appropriated funds, ^ ^ _ 

We therefore need to take two steps at this time. The first, 
to transfer $750, 000 to GSA from our 1974 fiscal year appropriation to 
reimburse them for the cost.qf the portion of Telelift now under contract _ 

1 - Mr. Marshall (A.tf: Mr. Awe) (Enc . ) 

1 - Mr. Green (Enc^>) 1 Mr. iJackson (Enc. ) 9 ^6 1974 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B. I. BUILDING 


in the Base Bid and- Alternate A. Secondly, to furnish them with a 
'letter of intent" that the Bureau has requested funds in the amount of 
$600, 000 in dur 1975 fiscal year request to cover 'the cost of Alternate B.. 


RECOMMENDATIONS ; 



(1) That $750, 000 be transferred to GSA to cover the cost of 
the Base Bid and Alternate A of the Telelift system. 


(2) That the attached letter be approved advising GSA the 
Bureau has requested $600, 000 in fiscal year 1975 to cover Alternate B 
of the Telelift system and that we will reimburse GSA. 
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FROM : 
SUBJECT; 


orri9HAi foipH NO. 10 
I^Y 1932 fOitlON 
03A CIN. KfC. NO. 27 




o 


UNITED STATES ^VERNMENT 

Memorandum 


M#Walsh 


J. P. Dunphj 


J. EDGAR HOOVER F.B. L, BUILDING 

stmw 



COMPLETION SCHEDULE - TENTATIVE 


The following tentative floor completion schedule has been 
furnished by the General Services Administration (GSA) for the new building. 
This is /the latest information available to them based upon consultation with 
the contractor. Attached booklet shows Division assignments by floors. 


FLOOR 


TENTATIVE OCCUPIED BY 

Completion date 


3rd basement 


2nd basement 


Will be released by 
contractor on a gradual 
basis as he completes 
building. 


Will be released by 
cont ractor on a gradual 
basis as he completes 
building. 


Administrative 
Training 
Laboratory 
WFO Garage 
GSA 

Administrative 
Laboratory 
WFO Garage .(storage) 
GSA 



1st Basement (Exhibits 
Section)(some dock & 
storage area) 


8/1/74 


Administrative 
Laboratory 
Files & Communi- 
cations 





Enclosure*^ 

1 - Mr. Callahan (Enc.) 

1 - Mr. Jenkins (Enc. ) 

1’ - Mr. Miller (Enc. ) 

1 - All Assistant Directors 



1 

1 

1 

1 



bit 


GSA 

■III! J 


- Mr, Green 

- Mr. Gregory 

- Mr. McMichael 

- Mr. Hunsinger 


*4 MAR 281974 
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Memorandum to Mr. Walsh 

Re: J. EDGARHOOVERF.B.I.* BUILDING 

STATUS 


TENTATIVE . OCCUPIED BY 

COMPLETION DATE 


FLOOR 


1st basement 12/15/74 

(remainder) 


12/15/74 


'2/1/75: 


8/15/74 


-8/15/74 


1st floor (exclusive of 
ADP space) 

1st floor (ADP area) 

2nd floor 

Mezzanine 
3rd floor 

l 

4th floor 


7/15/74 

(Special Investigative 
Division about 1/15/75) 


9/3/74 


Administrative 
Laboratory 
Files & Communi- 
cations 
GSA 
GSI 

Administrative 

GSA 

Training 

Computer Systems 
External Affairs 

Administrative 

GSA, 

Training 

Computer Systems ‘ 

^ External Affairs 

GSA Guard Stations 
and storage 
External Affairs 
Training 

External Affairs 

Laboratory 
Special Investigative 
External AfMrs 
•Legal Counsel 

Intelligence 
Files & Communi- 
cations 

General Investigative 
Files & Cominuni- 
catioris 


5th floor 


10/15/74 


- 2 - 
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Memorandum to Mr. Walsh 

Re: J-. EDGAR HOOVER F.B.I. BUILDING 

STATUS 


FLOOR 


6th floor 


7th floor 


h. , 

. 8th floor 


9thfloor. 


TENTATIVE 
COMPLETION DATE 

11/15/74 


12/15/74 (except 
Executive Offices area) 

l/l 5/75 (Executive 
' ^fices) 

Undetermined 

,1/15/75 


bCCUPIED.BY. 


Administrative 
Identification 
Files & Communi- 
cations 
Inspection 
External Mfairs 

Executive Area 
Identification 
Planning & Evaiuatioi) 
Files & Communi- 
cations 

Computer Systems 
Training 
External Affairs 
Legal Counsel 

Credit Union 
GSI Cafeteria 

Identification 


10th floor 


2/7/75 


Identification 


11th floor 


2/28/75 


Identification 

Laboratory 


Our occupancy "mil basically follow this schedule subject to analysis 
of individual division requirements. Specific areas needed because of- Bureau 
functions as an exception to the above schedule will be explored with GSA. 
Pending completion of the cafeteria, arf^genients are being .made with GSI, 
the cafeteria operator, to prpvide expanded vending service, probably on the 
4th floor. 


-3- 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

STATUS 


With regard to the floor completion schedule, we should be aware 
of its tentative nature and that it is subject to adjustment based upon such 
things as the timely completion of fire safety systems as well as the mechanical 
rooms to provide necessary venting, heating, and air conditioning as needed. 

We are currently conducting a study to determine the number of parking spaces 
and the timing of their availability in the building. 

The contractor is expected to commence installing general 
ceiling lights within the next two weeks, ceiling tile beginning in about three 
weeks, and already has the necessary floor tile on hand in a warehouse. A 
separate memorandum is being submitted concerning carpeting. Several 
elevators in the front portion of the building are scheduled to be completed 
within a month. 

BENEFICIAL OCCUPANCY 


To assist the Bureau in the installation of equipment such as that 
in the Laboratory and the Mechanical and Exhibits Sections, arrangements 
have been made ydth GSA and the contractor to permit us, under what is 
known as "beneficial occupancy” to utilize these areas prior to total completion. 
The date set for this type of occupdncy is 5/1/74 and will also include storage 
facilities in the 1st basement to receive shipments of various supplies and 
equipment. The communications area on the 6th floor is presently being 
utilized by the phone company to install their equipment and Bureau personnel 
will start installing Bureau security type equipment shortly. 

GSA BUILDINGS MANAGER 


Mr. Kent A. Womack, a GSA career employee, has been 
designated as the Buildings Manager. The Bureau has had previous contact 
with him in connection with responsibilities he had involving the Identification 
Building and it appears he is a good choice as far as the Bureau is concerned. 
We are maintaining daily contact with him to insure all of our requirements 
are to be provided for when he takes over the operation of the building. , 
Background investigation being conducted on Womack. 
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Memorandum to Mr. Walsh 

Re: J„ EDGAR HOOVER BUILDING 

STATUS 


LAYOUT CHANGES 

The contractor is now past the ppint in construction where he 
can make any changes to already existing plans without incurring abnormally 
high costs. GSA will not, of necessity, permit construction fluids at this time 
to be used for changes initiated by the Bureau. Thus, changes have to meet 
the test of not only whether the contractor can physicaUy do the job, but also 
the availability of Bureau funds to reimburse. GSA. Also, even though we. would 
be willing to reimburse GSA for a change and the contractor could physically 
accommodate it, most requests will be turned down except in extraordinary 
circumstances because of the high cost involved and the potential of delaying 
the project and thereby giving the contractor a basis for delay claims. 

All Divisions should be aware in view of the foregoing that changes 
in layout necessitated by division realignments, etc. , should be submitted to 
the Headquarters Building Unit but they will be held for handling through the 
Building Manager ^ter occupancy, if Bureau funds are available. 

RECOMl^NDATiON: - 
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UNITED STATES GOVERNMENT 

Memorandum. 


"TO : Mr. Campbell 



j. T. m 


DATE: 2/21/74 


subjectj ^COMPUTER/SYSTEMS DIVISION CENTRAL STOR AGE SPACE 
J. EDGAR-BOOVER FBI BUILDING 



'/ 

Astee. 

Dep. AD Adm. ^ 
Dep. AD Inv. 
Asst. Dir.: 

Admin. - 

C^np. Syst. - 
Ext. Affoiis •». 
Fliss & Com'. 
Con. Inv. 

Ident. _ 

Inspection 
Infell. — - " 
Loborotory - - - - 
Plon. & Evol. w 
Spec. Inv. — r. 

TraUIitg 

-Legol Coun. ■ - 
Telephone, Rm, 
Director See'y • 



By memo Walsh to Jenkins dated 2/7/74^ the Administrative 
Division requested that:Computer Systems Division furnish information 
regarding present storage handling resources for- their use in new building 
planning. 


The Computer Systems revision has no employees assigned 
to storage handling and does not have any hand carts or fork lifts on its 
inventory. However, in the past oh limited occasions we have sent 
employees to our storage locations for inventory and stock control 
purposes. We have on occasion used Administrative Division carts and 
fork lifts for this inventory. 

RECOMMENDATION : 

That the above information be 
Division pursuant to their request. 



shed to the Administrative 
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UNITED STATES GO^ RNMENT 

Memorandum 


1 


TO ; Mr, Jenkins 


FROM, : E. w. Walsh 


DATE: 2/7/74 


r' 


: suBjECTV^^MmL STORAGE C APABI UTJ 

suppl'y w it, mechanical sec tion 

J. EDGAR^OVER FBI BUILDING 


Assoc. 

Oop. AD Adm.^ 
Dep. AD Inv. 9 -^ 
AsstaDir.: 


Files A Com. . 


Lobordtory •-■ ■; 
‘^Plon. & £vol. 

Spec. Iflv. 

Training _ 

Legal f*«un- _ 
Telephone Rm« 
’Director Sec*/—— 


The' Mechanical Section’s Supply Unit currently handles 
receiving, storage and shipping for FBIHQ with space in the Justice 
Buildirig^as well as at the General Accounting Office Building (33,505 
square, feet) and at. Taylor Street, N. W. , (21, 350 square feet). The 
latter parcels^! space are used most frequently for storage needs of , 
the Laborafo^, External Affairs and Computer Systems Divisions, with 
lesse^ such' linage by the Identification Division; 

■ 1 ? ‘^The Headquarters Building Unit of the Exhibits Section has 
surve;^d Ure total needs for adequate storage in the new building when- all 
Divisions are relocated. This was essential in light of the fact that: FBI 
cont^oiwf t^ storage space now being used (described above) is to be 
relinijmshe^nd all storage needs must be accommodated in the newljuild-^^^ 
ing. Thl:spa*ce available within the new building, that had been designated V 
for stoi^e Sjuring the design phase prior to the construction of the structur^ 
above the^rouhd, does not provide sufficient square footage to accommodate 
the total of separate Division stated estimates of need. , > ^ ^ 

-•Of all the stated needs only^ose of the Laboratory'.Di vision, are 
unique in the very nature of the substances and method or manner of storage ,> . 

andjfor this^reason separate needed storage space is to be de signated for the 
Lab'qi^tory'^Ii vision’s use. Receiving and shipping for this will be handled 
centrally by the Mechanical Section, as will all shipping and receiving; how- 
ever, the Laboratory will retain responsibility for its own storage;ispace and 
activity therein. AUj othfer , storage will be bpe'rated by ; Uie Mech^ical Se ction’s 
Supply Unit. *“ * ~ . •/ 1 ' 


1 - Mr. Walsh 
1 - Mr. Thompson 
1 - Mr. Franckj 
1 r Mr. Campbelli 
^F:plf 

« ■■ V 

®1APR8 wi 


1 - Mr. White - 
1 - Mr. Dunphy 
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CONTINUED-pVER ,* 

"See Mechanical Section Addendum^^^^^^^^^^ 
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Memorandum Walsh to Jenkins 
Re: Central Storage Capability 

Supply Unit, Mechanical Section 
J. Edgar Hoover FBI Building 


To most effectively and economically cope wit^,this central 
storage it appears that, in addition to some 25, 000 square’ feet of storage 
now available to the Mechanical, Section on the First Basement level of the 
new building, an added minimum' of 30, 000 square feet is necessary on 
either the Second or Third Basement level. This space must be in clqse 
proximity to freight elevator number 36 which services each floor in the 
building. As an emergency alternate between the First Basement and lower 
levels, access to freight elevator number 40 must also be included in.^y 
plan for providing such additional space. 

The Identification. Division now utilizes the services of 12 em- 
ployees in its storage handling, as Veil as special equipment which includes 
an electric fork lift,, two library trucks, six 4’ x 6’ flat bed trucks, a flat 
bed cart, two Escort appliance trucks, a Johnson bar, two hydraulic jacks 
and a hydraulic lift, a shovel L truck and two four-wlieel dollies. The External 
Affairs Division has indicated four employees are' engaged in handling 
storage but no special equipment other than small carts. The Computer 
Systems Division has not indicated the number of employees handling storage 
but several hand carts and a hydraulic fork lift are used in their current 
storage, handling at Taylor Street. 

Since the Mechanical Section’s Supply Unitwill centrally receiye,. 
store, deliver internally and ship for all FBIHQ Divisions in the new building 
with the exception as to the Laboratory Division as noted above, it would 
appear most appropriate to assign such equipment as now used and serviceable,, 
as wen as those employees how so engaged, to J^is Unit to facilitate the 
overall function. In furtherance of this premisa, it would be most feasible 
at this time to identify such employees and equipment in. each Division now 
utilizing same for storage functions to expedite administrative control and 
supervision when the move to the new building is in progress. 

•RECOMMENDATION: 

Comments of each Division (Identification, Externa.1 Affairs 
and Computer Systems) be obtained in this regard. 

of (|/ 

SEE ADDENDUM - PAGE 3 
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Memorandum Walsh to> Jenkins 

RE; Central Storage Capability^ 

Supply Unit, Mechanical Section 
J. Edgar Hoover F 4 B.I. Building 


« 

2/13/74 

ADDENDUli OF IDENTIFICATION DIVISION: 

LKYtkkk 


The 12 employees: used by the Identification Division in 
its storage handling are .personnel of various sei^tions of the Division 
who have assignments within their sections in addition to the handling 
of supply and inventory matters. These are generally temporary rotating 
type assignments, and employees so> assigned have other specific functions; 
however, for ah hour or two a day they work in their section's supply 
room, keeping track of inventory and dispensing supplies.. In view of 
the nature of their duties, the. Identification Division is opposed to 
the reassignment of these employees to the Mechanical Section’s Supply 
Unit in the new building. 

With respect to the equipment used at_jthe present time by the 
Identification Division in its storage handling, it is being pointed 
out that, with the exception of three flat-bed carts and one shovel 
L-Truck, the remainder of this equipment, is utilized by individual 
sections to move supplies only on a part-time basis . The equipment is 
used- otherwise to handle such things as transportation of mail sacks, 
movement of large file cabinet drawers from place to. place, movement of 
pov^r files weighing in excess of 3,000 pounds each, as well as movement 
of fingerprint card cabinets weighing over 800 pounds each. In addition,* 
such items as library trucks are used for general mail handling and 
routing purposes in the Division. We expect to continue to .use this 
equipment in a like manner in the new building. 


In view of this, the Identification Division.^ is opposed to 
the reassignment of equipment, other thah thai set forth above, to the 
Mechanical Section’s Supply Unit in the new building. 
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Memorandum Walsh to Jenkins 
Re: Central Storage Capability 

Supply Unit, Mechanical Section 
J. Edgar Hoover FBI Building 


ADDENDUM OF EXTERNAL AFFAIRS DIVISION: RWE:ncr 2/21/74 


The Correspondence and Tours Section of the External Affairs 
Division in the Publications Subunit of the Nonspecial Correspondence Unit 
has actually only three employees (four including a Supervisor) who are used 
both in the bulk storage area and in filling individual written requests on a 
rotating basis. It is, therefore, felt that none of these personnel should be 
reassigned to the Mechanical Section's Supply Unit in the new building as 
proposed. 


These employees must, by the very nature of the work, be 
familiar with the constantly changing titles of the reprint supplies available 
and must be generally familiar with the content of the reprints in order to 
appropriately fill the thousands of requests that are received monthly through 
individually written letters, in addition to those requests received by Bureau 
requisitions. This Subunit distributes between two and three million reprints 
and other publications annually. 

This Publications Subunit does have, in addition to a cart, a 
hydraulic lift hand truck which should be retained by the Subunit as an aid in 
moving large amounts of printed material from the primary storage area to 
the ultimate destination of the material for filling individual requests, probably 
on the 7tii floor of the new building. 

Therefore, in summation, the External Affairs Division feels 
that to retain the supervisory control necessary over this somewhat unique 
supply situation and to retain the ability to responsively fill the individual 
written requests for material, the Subunit should remain as a separate 
function under the control of the Correspondence and Tours Section. 
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Memo E. W. Walsh to Mr. Jenkins 
Re: Central Storage Capability 
Supply Unit, Mechanical Section 
J. Edgar Hoover FBI Building 


MECHANICAL SECTION ADDENDUM: 



3/19/74 


Per my memorandum of 2/7/74 the views of the Computer 
Systems, Identification, and External Affairs Divisions were sought as to 
identifying such employees and equipment as now used by those Divisions 
in their current storage functions for purpose of utilizing same in the 
Mechanical Section’s Supply Unit when all storage functions, but that of 
the Laboratory Division, would be vested in the Administrative Division. 
Each Division opposed, by addendum or separate memorandum, such 
reassignment of personnel or equipment, indicating their intent to continue 
storage operations to the same degree in the new building as now in opera- 
tion. 


The described storage activities of the External Affairs Division’s 
Publications Subunit of its Nonspecial Correspondence Unit and those of the 
Computer Systems Division do appear specifically unsuited to inclusion in 
the Supply Unit and their proposed continued operation is felt to be appro- 
priate. 


With regard to the Identification Division’s assertion that con- 
tinued storage operations are intended and due to the nature of the overall 
duties of the employees so engaged and the equipment used by them, that 
Division is opposed to any reassignment of same to the Supply Unit. The 
Mechanical Section recommends that this matter be again evaluated if 
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Memorandum 
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TO 


Mr. Franck 


DATE: 2/27/74 


FROM : G. E, Malmfeldt 

C ^ ■ 

SUBJECT: |FBI TOUMOUTE 

" -EDGAiraOOVSR BUILDING 




PROGRESS AND DEVELOPMENT 



Loborotory . 
Plan. & Evaf. . 
Spec. Inv. 
Trointng _ 


Legal Coun. ^ 

Telephone Rm. 

^Irector Sec'^ — — 






While the Bureau justifiably prides itself on having the" , 

best tour in Washington, considered a "must" stop for visiting citizens/^ 
we must remain constantly aware of our pre-eniinent position and what ' 

is demanded of us to preserve this recognition, particularly with regard 
to the new tour route in the J. Edgar Hoover Building. 


Fortunately, far-thinking attention has been afforded this 
important consideration and close liaison has been maintamed between 
the Division responsible for presenting the FBI to the public, External 
Affairs, and the Administrative Division which is responsible for the 
preparation of new tour facilities and exhibits in the new building. 


^0 

\ 

<T 


o' 

w 


Inspector John P. Dimphy of the Exhibits Section has 
provided particularly enlightened leadership to this essential development, .?• 
along with his mrmy other demanding responsibilities. g 

S 

With the target date for the inauguration of the new tour route 
rapidly approaching, and the development of the individual exhibits steadily 
progressing, involved personnel remain enthusiastic and confident that the 
Bureau^s image will be further enhanced and that the new FBI tour will prove 
an outstanding success, 

Inaugurating the entirely new FBI tour ^^llvbg a4sK@i^ 
indoctrination movie (8 - 10 minutes), highlighting past historic ac hiey.e ments, 
plus a look at the present and a glimpse of future expectations, and including 
a brief film greeting by Director Kelley, if he approves, appearingrin tte film. 


1 - Mr. Walsh 
1 - Mr. Franck 
1 - Mr. Jamieson 
1 - Mr. Dunphy 
1. - Mr, Heim 
1 - Mr. Malmfeldt 
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Malmfeldt to FranclLMemoraiidum 
Re: FBI Tour RouH 



^ • -•'■••'Preparation of this film was approved.hy memorandum of 3/23/73-^ 
from Mr. Dunphy to Mr. Callahan and close contact regarding a -script has been - 
maintained \vith Mr, Lewis -S?^Baer of^!^ederal Film, Productions, ;With whom.tlie,. 
Bureau has enjoyed considerable success in the preparation of training films, . ; 

•Mr'.' 'Baer has -developed a-solid basic outline, cbrisisterit -with-theBureaufs . . . 
desires,' and will utilize considerable existing footage,' such as from ’’The FBI 
Stoi^" ^d "The FBI, " and will need only a limited amount of new film footage, 
including'the Director’s Meeting and scenes of the graduation -of the next National' 
Academy class. To produce this high-quality, ’8 - 10 minute film, Mr. Baer 
has provided a total cost figure for a final print of $11, 827, which will include 
all of the researching, processing, editing, sound and laboratory costs. This 
-.appears'-to be-a-realistic price which.- is in- line with- recent expenditures-Lor top- - 
.qu^i^.traiiiing.fUms.-; The budget.-for F.isca,! Year 1974.(prior.to.forniation of the. , . 
External Affairs Division) contained no funds. for this fiim but the Training Division 
budget for FY 74 contains a total amount of $190, 000 for movies. Of this amoimt, 
more than enough remains available ( with no plans to use it. before the end of l.'’Y 74) 
to permit the $11,827 funding for the tour movie. Training Division agrees to 
• charging the tour movie expense against its F Y 74 movie budget fimds. This 
reapplication of funds has also been cleared with Mr. Green of the Administrative 
Division. 


The new exhibits'being developed, with the cooperation of various 
Bureau Divisions and suggestions from experienced Field leaders, will employ 
a variety of techniques to properly portray the FBI's widespread service to the 
American public. A number of imaginative audio-vi sual techniques will be 
incorporated into the various exhibits, and they will be fully integrated with key 
segments of the new Laboratory tour facilities and exhibits. The tour will conclude 
with an always popular firearms demonstration in the striking new Headquarters 
range, vividly demonstrating the high quality of the FBI firearms training. A 
dignified, tasteful tribute to the late Director, J. Edgar Hoover, will be prominentl} 
included in the tour route. Approval for this proposed memorial is being separately 
recommended to the Director. 

Extensive studies and thoughtful discussions have taken place .in 
an effort to insure that nothing of potential value is overlooked at this unique 
time in the develop’ment of our nev/ tour route. Searching examinations have j 

been made of other successful tour programs by personnel of the External 
Affairs and Administrative Divisions so that we might profit by related 
experiences. Two of the Bureau's representatives most directly connected 
with the.design, development, and operation of the new tour rou|;e, SA James R. 
Healy of Division 8, and Exhibits Specialist F. Thomas Peji'tqn'of Division 3, 
have, for example, jointly visited several noted tour facijiUes in the immediate 
iirea, including the Smithsonian Institution, the U. S. Park Service cperatipn 
at Gettysburg, Pennsylvania, and the U. S„ Park Service Interpretive Design 
Center at Harper’s Ferry, West Virginia. Ih-depfch consultations have occurred 
with. Park Service Personnel regardmg related problems. Along with gaining 

' valuable information about Park Service solutions to common problems, Wcts- - 

-2- CONTINUED - OVER \\ \| 


f 




■'Malmfeldt to Franck "Me mora;ndum. ' 

’ « » * ' »* * 

an awareness of how much the Park Service has sought out expertise from 
other acknowledged exhibit leaders and hov/ valuable, they regard such 
, ^terchange in. maintaining progress, ; .. • 


U.S. Park Service Special Events Director, Art Lamb, and 
Park Service Interpretiye Center Executive Director, A1 Sw^t, both highly 
commended me exhibit facilitibs and 'procedures' employed' at'the new Disney 
.’'World facility near Orlando, • Florida,".and' individually ‘stressed how much 
tfiey gained by studying the Di'shey World operations first-hand.' Other ' 
sources have similarly recommended the Disney World installation as the 
recognized model of how to effectively present exhibits. 


Our contacts to date with various exhibitors are considered 
to have been immensely worthwhile. Valuable data has been derived from 
these meetings and it appears prudent to realize the maximum potential 
benefits by seizing this rare opportunity to insure that the Bureau maintains 
its hard-earned tour reputation. 


Underscoring the pub lie -service importance of this operation 
to the FBI is the realization that we accommodated nearly 400, 000 toui’ists 
in 1973 and turned away at least 100,000 more due to space limitations. With 
our new expanded tour facilities and anticipated increased demand for the 
FBI tour, coupled with the 1976 Bicentennial Celebration, we can realistically 
expect tour traffic approaching 1 million visitors per year. 


Approval is herein being requested to proceed v;ith the indicated 
plans for the new tour movie and to permit first-hand study of recognized 
successful- nearby exhibit and tour facilities. 



RECOMIVIEI’IDATIONS - OVER 
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l^lmfeldt to Franck Memorandum’ ^-V; -' -'f. ;'' ':K ' . '- > 

-V-lT' -Vi • ■•'■ ••'■ ' - ’ • 

RECOMMENDATIONS: • 

r— . , • . ., , ■ 

• .**-■* y»i»' ' ^ ^ - * 

* ^ • /. '(1). Approval be granted to. expend $11,' 82 7; for: the 

'production of .‘the initial copy of- an FBI introductory, tour movie,’ l ' ' ' 

containing a filmed greeting from Director Kelley. •* 

• f * ' » • r t % *. **rt* .■' • /» ' * •-*'^ ■*,«■»«• • ^ ^ ^ M * *' 

-.-.v,-; •: •- • .'•• • - - ■ * . - (/ , 

■ . , ' (2)- Upon approval, a purchase order in. the amount of 

$11, 827 be prepared by the Administrative Division, payable to Federal 
Film Productions, 65 K Street, NOTjheast, Washin^on, D. C. 20002, 
Attention: Mr. Lewis S. Baer.<^ / ^ jtj a - t '^ 


(3) Approval also be granted for a representative of the 
External Affairs Division and a representative of the Exhibits Section of 
the Administrative Division to visit Disney World near Orlando, Florida 
to consult with cooperative experts there regarding their exhibit develop 
ment and incorporation of the latest exhibit techniques, plus related' tour 
control and security problems. Estimated per diem and travel costs. 



Dato; 


March 15, 1974 


To: Mi.». Hobart E. Hughes 

Special Assistant to Assistant Coramissioner 
for Procurement 
Fe-deral Supply Service 
General Services Administration 
Room 1104 

Washington, D. C. 22046 

From: Eo.geneW. Walsh 

Afisistant Director 

Subject: R3SQUEST FOR itABORATORy EQUIPItCENT 


As5 you requested at our meeting on March 14, 1974, 
the clironoiog 3 ^ of events leading to our request tliai a contract 
be negotiated i7ith Duralab Equipment Corporation as sole source 
supplier for laboratory equipment for the nev ; J, Edga^PHoover (2> 
FBI Building is as follows: 


Assoc* Dif. 

Dep> AD Acfm* 
Dep. AD Inv. _ 
As*t. Dir.: 

Admin. — _ 

Comp. Syst. - 

Ext. Affoirs 

Flies & Com. 
Gen. Inv. 

Inspeelion ■ 
(nUlJ. 


Loborotwy _ 

IPIohl & Evol, ^ 
Sr?C. 

Trcjoln) «, 

CouHi 
Telephone ft 
'Director Sec*y 


In February, 1973, the FBI Purchasing Unit contacted 
the four majoi.* companies v;ho manufactured equipment of the type 
needed for ouir installation. Responding were Warren" Foster of 
GuOrra Technical Sales, Rockville, Maryland, representing 
Kewaune^e Seitmtific Equipment Corporation of Adrian, Michigan; 
Waiter lessen of ]p)ll Laboratory J'urniture, hic. , (Metal Lab), 
of Carle Plac(!, Kev/ York; Steve il."'^Caloviras, local representa- 
tive of Fisher Scientific Company, Pittsburgh, .Pennsylvai|ia; mid 
Charles Duparrly of, Duralab Equipment Corporation of Brodldyriy^ 
New York., 


6 ^ -nAPl 


i“Mr, 

1-Mr. 
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Cashiii 

Frazier 

Dunphy 
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Mr. Hobert E. Hughes 

Special Assistant to Assistant Commissioner for Procurement 


These companies were informed that we were for- 
mulating plans for the new FBI Laboratory and incomplete floor 
plans of the new area v;ere available for their inspection. All 
companies were invited to work v/ith the various Unit Chiefs of 
the FBI Laboratory and design the special lalx>ratory facilities 
that would be necessary to conduct FBI Laboratory examinations. 
Each representative was informed that detailed drawings would 
have to be made and submitted to the Laboratory for approval 
and that the FBI was in no position to finance these drawings 
and proposals. 

Mr. Foster, representing Kewaunee Scientific ^ 
Equipment Corporation, advised that his company could not 
afford to finance the design drawings, but would like to bid on 
the standard furniture. Mr. Hussell of MI Laboratory Furni- 
ture, Ihc. , (Metal Lab), advised that his furniture was not on 
Government Schedule and was told that his company could not 
be considered. Mr, Caloviras of Fisher Scientific Company met 
with the Unit Chiefs and produced sketches utilising Fisher’s 
standard furniture only, which v,^s totally unacceptable, 

Mr. Dupsrly of Dural^ also met with the Unit Chiefs and sub- 
mitted detailed blueprints according to their specifications, 
which he changed and altered in accordance with all requests, 

■> 

These companies wore again contacted by letter 
dated February 14, 1874, This letter again invited these 
companies to bid and set forth occupancy deadline of ^uly 1, 

1974, as furnished by the General Services Administration, 

Or* February 25, 1974, ws met Mr. Serf Guerra, 
h€r. M. C. Teacliout and Mr. Warren Foster, representing 
Kewaunee, again v;ent oi^er with them the equipment required, 
the deadlines v/ith which we were working, and thured the new 
Laboratory bpace in the J. Edgar Hoover FBI 'Building, 

Mr. Guerra responded by letter dated February 26,. 1974, tliat 
his company; Kewaunee, could not meet the deadline,,. Fislier 
Scientific Company and NH Laix>ratory Jurniture, Inc.'s>‘ '(Metai) 








Ml*. Robert E, Hughes « 

Special Assistant to Assistant Commissioner for Procurement 


Lab), responded by letters dated March 5, 1974, that they also 
v/ere imable to comply with the deadline. Copies of these three 
letters were furnished General Services Administration on 
March 14, 1974. 

On March 13, 1974, Mr. Guerra telephonically 
adv^ed that ICewaiinee can now meet the deadlines providing 
that the purchase order be issued by April 0, 1974. Mr. Guerra 
was advised to contact General Services Administration; however, 
it is evident that detailed blueprints as originally specified by 
this Bureau ciumot be produced within the time frame that will 
allov/ installat ion to begin May 1, 1974, v;ith occupancy by July 1, 
1974. 


Of the companies contacted, only Dui’alab Equipment 
Corporation has complied v/ith our specifications and is able to 
meet all deadlines set forth. 

Accordingly, we again respectfully request that 
Dui'alab Equipment Corporation be negotiated with as sole source 
supplier for reasons stated above and in accordance v/ith our 
letter to you dated March 6, 1974. 


NOTE: This information was furnished by the Laboratory 

Division. 
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Date: March 6, 1974 

To: Robert E. Hughes 

^cial Assistant to Assistant C;ommissioner 
for Procurement 
Federal Supply Service 
General Services Administration 
Room 1104 

V/ashington, D. C. 22046 

From: Eugene W. Walsh 

Assistant Dii’ector, FBI 

Subject: REQUEST FOR LABORATORY EQUIPMEM’ 



A«sce. Dir. 

Dep. AD A^m. ^ 
D«p. AD Jov. ... 
A«st. Dir,: 

A(jmln, 

Syfti, 

JEr*. Affoirt «... 
riicii Com. 
Oor>. Inv. - 


This letter is to recommend th:it fcho c(g;ract for 
special Laboratory Equipment for the new J, Edgar Hoover 
F31 Building b e negotiated with the rhiralal' Equipment Company 
of Brooklyn, Hew York, 

This recommendation is being made due to the time 
frame in v/hich we are forced to operate, (Senerai Services 
Administration has indicated that the Laboratory space will be 
available for installation of this special equipment on May i, 
1974, with occupancy by Laboratory persor.nel July 15, 1974, 
Ehie to the extensive work requii’ed to install this equipment, 
installation must begin not later tlian May 15, 1974, with 
installation being done by Duralab. / . 

7'his Agency must begin paying rent on the La1>ora- 
tory space in July and substantial losses w<mld be sustained 


1-Mr. Cashin 
i-Mr. Frazier 
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Mr, Robert E. Hughes 

l^ecial Assistant to Assistant Commissioner for 


Procurement 


through delays in move dates. The Justice Department has a 
critical need for our present space and have planned their, 
occupancy to correspond with our move. Additionally, the move 
will mcate si^ace in the Government Accounting Office Building, 
the Old Post Office Building, the FBI Annex and the iEaylor 
^reet Warehouse for which other Government agencies have 
undoubtedly made plans. j ^ 

Of the four major companies manufacturing equip- 
ment of tills type, Eewaunse, Bur^ab, Fisher and NEC Laboratory 
Furniture, Inc, , originally consulted in February, 1973, and 
again by letter dated February 14, 1974, Duraiab is the only 
company indicating they can furnish this equipment within the 
time- frame set forth above. 

It is therefore resxjeetfully requested that the 
General Services Administration negotiate the purchase of this 
equipment with the Duraiab Company as a sole source supplier 
as expeditiously as possible in order to permit installation to 
begin at the time of beneficial occupancy. 

k purchase order is attached to cover this purchase. 


Enclosure 

NOTE: Mr. Hughes from General Services Administration has 
advised that this request must be in his office no later than 3/7/74 
or he v/ould not be able to handle this procurement for the Bureau, 
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UNITED STATES G^^RNMENT 

Memorandum 


B- 


TO 


Mr. 


.J 

FRoivj^ G. S. McMichael 


subject)^ laboratory FURNITURE FOR 
J. EDGAlfHOOVER BUILDING 


[VU 




As^«c. 0ir« 

D«p. AD Aim. 
0«p« AO ioY» • 
Asst. 0(r.; 
Admin. ......i.. 

Comp. $ystf _ 



This afternoon, Mr. John W. Pendill, Vice President, 
of Kewaunee Scientific Equipment Corporation, Mr. Serf Guerra, 
Guerra Technical Sales for Kewaunee Scientific Equipment Corpor- 
ation ^d Mr. Warren R, Foster, Sales Engineer from Kewaunee 
Scientific Equipment Corporation, met in my office concerning a 
pending request at GSA for the purchase of Laboratory furniture 
for our new building. 

They were advised that this entire matter has been 
turned over to General Services Administration and any questions 
they have regarding same should be referred to them for handling. 

RE COMMENDATION: 






k 

4 

■i 

i, 


i 

\ 

1 



For information purposes only. 



1 - Mr. Frazier 
1 - Mr. Cashin 
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UNITED STATES Ge?vERNMENT 

Memorandum 


k 


-I 



DATE: 3/25/74 


D«p. AD Adm. ^ 
D«p. AD Inv. 
Asst. Dir.: 

^min. " - 

Cofnp. Syst. ^ 
Ext. Affolrs « 
Filos & Com. 
Gen, Inv. , 




SUBJECT: 

i' 

I 


BLiUEPRINl 
J. EDGAR^ 




FOR LABORATORY EQUIPMENT 

QOJ^R EIILLraNO- 

I 

The Duralab Equipment Corporation, Brooklyn, New York, 


Loborofory — - - - 
Plan. & Evol. 
Spec. Inv. ..M— _ 
Training 

Legol Coun. 

Telephone Pm. 
Director See*y 


has prepared at 'their own expense, detailed blueprints of the new Laboratory 
equipment necessary for our move to the new building. 

4 

Mr. Charles Duperly, Duralab Field Engineer, gave oral author- 
ization on March 13, 1974, for these blueprints to be turned over to the 
General Services Administration (GSA) for purposes of negotiating the 
purchase of this equipment. Accordingly, these blueprints were turned 
over to Mrs. Elizabeth W. Bradley, Administrative Supplies and Equip- / 
ment Branch Chief, GSA, on March 14, 1974. Mrs. Bradley was advised 
that the blueprints were the property of Duralab and should not be afforded 
to other companies for bid purposes. 


ACTION: 


For information. 


44- 



NOT 

® APR 1 1974 


. ir 
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1 - Mr. Walsh 
1 - Mr. White 

1 - Mr._Alvar6Z^^tt<^ 

1 - Mr. McMichael (sent direct) 
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UNITED STATES GOVERNMENT 




y 


TO 


Memorandum 

' A^Walsh 


DATE: 3/27/74 



FROM J, P, Dunphy 


d 


subject; J. EDGAR H(X)VE R-F.b7i1 3.UILDIN G 
DEDICATION CEREMONY 



Inspection , 
Intail. ' 


Loboratory 
Plon, & Evol, ^ 
Spec* Inv. ___ 
Trolnino - 

Legol Court. — 
Telephone Rm. __ 
Director Sec*y — 


On 3/27/74 Mr. Bill Harris, GSA Liaison Architect 
assigned' to this project and a good friend of the Bureau, called to advise 
he had been requested by his superiors to submit by close of business 
today information concerning de(^cation ceremonies on all projects, assigned 
to him. He confidentially presumes GSA is attempting to line up dedication 
ceremonies at which officials up for election this fall may appear and receive 
favorable publicity. 


Harris was advised the Bureau contemplates a dedication 
ceremony after the building is fully occupied. Harris stated he would so 
indicate and guesses GSA may come back to us requesting some type of 
ceremony in September or October this year. 


For information. 


1 Mr. Franck 
1 - Mr. Bowers 
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^arch 28, 1974 



B elden Corp oration 


2000 S,_Ba tev ia Avenue 
Genevj a, Kane, Illinois 6013 4 



Attention: Mr. H. Radv^ovs^ 
Government Sales Representative 




0 





K i 
C 3 

^ i 


Gentlemen: 

In your bid dated February 11, 1974, responding 
to our SplicitaUon Number 930, you offered delivery of the 
desired cable. f if ty-two weeks ^tei* receipt of an order. The 
contract was a.warded to a company quoting a higher price but 
a more reasonable delivery date. It is to be noted that in our 
solicitation, we ^ecified that delivery was desired within sixty 
days after toe contract was awarded. Fifty-two weeksris 
excessive and, thus, your bid was considered as being non- 
responsive. 

Your interest, in and reply to our solicitation is 
appreciated. 



mailed 23 
MAR2 81974 


Very truly yours^ 

p/ c V. 


:fbi 


6 ( l =. 


iM^i 



Xssoe. Dir. 
pep. AD Adm. 
Dep. AD 2 
Asst, pir.s. 
Admin, - 
Comp. Syst, 
Ext. Affairs 
Files & Cprt 
Gen. Inv. 

. Ident. 



Eugene W. Walsh 
Assistant Director 

^ Administrative Division APR 2 1974 

Usk^) 

1-Mr. McMchael* 

On January 16, 1974, we advertised Invitation for Bids (IFB), 
icitation Number 930 for 14 reels of contobl caWe ..containing 500 ft. 



Lobarntary. 

Pton.'& Eval. 

Spec. Inv , - 

TraTnTng 
.Legal 

Telephone Rm. ...» 
DIrector'Sec'y 


^e^reel apd for 8 reels 6f control cable containing 15 : 0.50 ft. per reel. 
'"p^elivery date is essential as the cable must be received and its 
s^atioi^pordinated with other work being performed in toe new 

July,. 1974. Brfden Corporation offered a delivery ^te 
bksyafifcer receipt of an order at "a price of $12,480. The delivery 

- ■■ ■— rv * • • 
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Beideii Coloration 


NOTE (cont. , » , 

d^rte is excessive and, thus, the bid was non-re^nsive. Accor^ngly, the 
contract was aw^ded to- Graybar Electric Company at a price of 
$15, IS?., 50 and a di^iyery schedule Of 84-98 days. 

In cpnforinin^\dth Federal Procm*exnentHegidatipns, this 
letter is i^ing directed to J^den Corppration advipihg then^ that the 
cpntract was awarded to someone offering a higher price than Beldeh^ 


* 2 — 
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L?^ 




March 28, 1974 
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te P|^ns Electrical Supply Co. , Inc. 

131 East Maln[^eetl_^ „ - 

Elinsford, New York 10523 

Attention: Mr. Arnold Denmark 
Secretary 

Gentlemen: 

In your bids dated February 13 and 15, 1974, 
responding to our SolicitaUon, Number 930, you offered 
delivery of the desired caUe one hundred fifty and two hundred 
days after receipt of an order. The contract was awarded to a 
company quoting a higher price but, a more reasonable delivery 
date. It is to be noted that in our solicitation, we specified that 
delivery was desired within sixty days after the contract was 
awarded. One hundred fifty and two hundred days are excessive 
and, thus, your bids were considered as being non-resppnsive. 


£^preciated. 


Your interest in and reply to our solicitation is 


MAILED 23 

MAR 2 8 1974 

! -FBI 


Very truly , 

... ^ 






;^AfSoe. Di(. 

) Dep. AO Adm« > 
bep. ADlnv. ^ 
Asst. DIr«: 
Admin; - ■ - 


Comp, 1 n nj. 

'Ext.^ Affairs — — - 
Flies & Com.,,^ 
Gen. lr.w- - 
Ident. - - - — 
Inspection - — 

InUII. 


Uoboratory 
plan. & Eval* 

. Spec. tnv. 
Trafnlngi ^ n 
Legal'Coun. 

, Telephone Rm., 
Director $ee*y • 


Eugene W, Walsj^ 

Assistant Director 
Administrative Division 

?:lsk’'(4) 

C-Mr. McMchael 

NOTE; On January 16, 1974, we advertised for Invitation for Bids (IFB), 
Solicitation FTumber 930 for 14 reels of control cable containing 500 ft. per 
reel and for 8 reels of contrrd cable containing 1,000 ft. per reel. The 
delivery date is essential as the cable must be received and its installation 
coordinated with other work being performed in the new FBI building by July, 
1974. White Plains Electrical Supply Co. , Inc. , offered delivery dates of 
150 And 200; days alter receipt of an order at prices of $11, 822 and $9, 900 
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White. Platos Electrical ^p]^y Co. , Inc. 

h 

NOTE (coht. ). . . . 


rei^ectively. The delivery dates are excessive apdjthuSjtoe Mds were . 
non-respohsive. iiccprdinsly, the contract was awarded* to Graybar 
Electric Company at a price of $15, 187^ 50 ^d a delivery schedule of 
84-98 days. 

In conforming ydth Feder^ I^pcurement Regulations, this 
letter is being directed to White Plains Electrical Simply Co, ^ tat . , 
advising them that the contract was a^Tardedto someone offering a higher 
price tiian V/hite Plains. = 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


Mr. Walsh 


FROM : .J. P. Dunphy' 



SUBJECT: 





EDGAR HOOVER F.B.I. BUILDING 
ONFIDENTIAL DOCUMENT DESTRUC 



DATE: 3/27/74 


L«9al Coun. - - - 

Telephone Rm» 
Director $ec*y 


In the original bidding documents for Phase n 
construction of the captioned project, a confidential trash^dii^osal 
system was called for. This system was to consist of a)jlmti-:storied 
trash chute in conjunction with aj<SOMAT..or;-waste pidj^ However, 

"by amendment to the bidding documents, the trash chute was made part of 
the basic construction contract and the waste destruction system; was to be 
purchased by.GSA under a separate purchase order. 


/ 


The standard SOMAT system, as designed for the building, /U 
cpnvertS; waste into a pulpy material containing about 70% water. The j /‘* 

capabili^ of baling of processing this end product is limited as it is ^ y 

restricted by the high concentration of water. Thus, there presently is no 
commercial market for the pulp. In addition, the system has experienced^ 
reiiabili^ and, maintenance problem. 1/ 

'{S 






ivi 

As 


a result of the limitations of the SOMAT system, extensive | 

research was conducted. by the Bureau and GSA into other document destru^on 
sy^ems. It was determined that a hammermill system would better suit ^ 
the needs of the project. The effluent is able to be baled and is currently ^ 
marketable at $60 a ton. Laboratory analysis has determined that the end ^ 
product is more secure than other systems. Also the system's reliability 
and limited maintenance has been established from past operating history. 

mam /eT/ 

On 3/21/74 a meeting was held between the field s alesj ^oordi nator l oi 
for the SOMAT Corporation and two Agents from the Headquarters ^tulSing 
Unit. The SOMAT representative was accompanied by Thepdig^ (^ 1 ^ a 
Jjeininger, Acting Assistant Director for the GSA Regional Public Builmhgs 
Service. The SOMAT representative gave a detailed' presentSIiGh=t)f=4iiB=« 
system placing special emphasis on its>quietness and dust -free operation. 

Mr. L^^^ninger,^tated that he ^sagreed with the prevailing school of thoug 
in GSA ’regardingf^fe^t^ptioh systems and regarded SOMAT as a superior _ 
system':^,,HeJstresse features, and also thought its .product would g 
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1 - Mr. Gregory 
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Memorandum to -Mr. Walsh 

Re: J. EDGAR HOOVERS. B. I. BUILDING 

CONFIDENTIAL DOCUMENT DESTRUCTION SYSTEM 


be saleable in the future. At the conclusion of the meeting, they were 
informed that their arguments and observations would receive appropriate 
attention in the Bureau's consideration of this matter including additional 
research as necessary. 

Other than Mr. Leininger’s comment concerning his 
disagreement with the current doctrine in GSA regarding document 
destruction systems, there appeared to be no other obvious reason for 
his intervention at this advanced stage of system analysis. In view of the 
extensive research conducted by the Bureau in close coordination with GSA 
Design, Construction, and Safety personnel over an extended period of time, 
the firm conclusion of all involved is that the hammermill destruction system 
is in the best operational and functional interests of the Bureau. 

Resultirigly, negotiations are presently underway with GSA to 
purchase such a system for captioned’ building. No further action is planned 
regarding SOM AT system. 


For information. 


O^TfONAl fOKM NO. |0 
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UNITED STATES QvERNMENT 

Memorandum 

Mr. Walsh 


DATE: 4/3/74 



G. S. McMichael 


-;uiyECT:^ LABORATORY FURKTTURE FOR 

j. e dgaiFho oyer building 




r 

* As$oe. Dif. _ 
D«p. AO A(fm. 
Dap. AO Inv. « 
Assr. Oir.8 

Admin* 

Cemp. $yst. ^ 
Ext. Affairs . 
FiUs & Com* . 

Con. Inv. _ 

Ident. - — 
Inspoetion 

Plon, & Eval. , 
Spoe* Inv. — 
Troining 
Ltgol Coon. 




This afternoon a meeting was held in "hi 

office, Director fer Procurement Division in the Region 3 Federal - 
Supply Service. Present in the meeting were ] | Mrs. 

Bradley, Branch Chief of A.dministrative Supply and Equipment 
Procurement Division, another buyer, Slpecial Agents Dunphy and 
Cochran and Messrs. Alvarez, Gleason, Lawless and myself. 

You are fully aware of the difficulties encountered in our 
attempt to negotiate a contract with Duralab for the Laboratory furni- 
ture. ‘ ^.GSA now feels that the only way to handle thi s procurement is 
by 'competitive negotiation since they have received a letter from 
Kewaunee Scientific Equipment Corporation dated 3/26/74 advising 
GSA that their letter to the FBI dated 2/26/74 is to be rescinded, in 
which they advised the Bureau that they could not meet our delivery 
schedule and letter in question advises that they can. He advised that 
the reason- for coming to this conclusion is that it appears that most 
of the meetings that were cited were verbal and nothing in writing to 
support the Bureau's request for sole source negotiation. 

after much discussion regardmg this' pro- 
curement, advised that the most sensible thing for the Bureau to do 
to be on sound grounds and to be able to answer any protests after 
this procurement is made, is that the Bureau furnish GSA the drawings 
or sketches of the equipment necessary and number code each piece of 
equipment and in the detailed specifications advise how many items ' 
are necessary, the changes that are made other than that which is in 
the specifi cations such as size, color, modifications and so forth. 

I asked that this be forwarded to his office by cover^ipp..^Q; : A 
randum so indicating that this Bureau desires that this be done by 
competitive negotiation. . \ «E/^p/iX 1974 '> 


/l - Mr. Dunphy 


1 - Mr. White (Attention; Mr. 
\ 1 - Mr. Cashin 

if/ cont; 


NOT 

mijm 12 1974 
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Memorandum to Mr. Walsh 
Re: Laboratory 'i\irniture for 
J, Edgar Hoover Building 


The installati£m_5szas_hmught up in this meeting of the 

equipment requested and] [suggests that the installation 

of all this equipment be included as a separate item in this nego- 
tiation and he also suggested that Mr. Dunphy be in the meeting 
along with anyone from the Bureau or GSA having to do with the 
new building that could furnish any information to the bidders that 
would assist them and make sure that every bidder has the same 
information regarding the contractor for the construction of the 
new building and any pertinent information regarding elevator ser- 
vice, use of electricity, water and so forth. 


asked that this be forwarded to his office 

by memorandum and also advised that all correspondence prior to 
this time will be omitted in GSA’s records. 


You will be advised in writing as steps are being taken 
to see that this matter is handled promptly. 

RECOMMENDATION: 


be 

b7C 


be 

b7C 


That the Laboratory Division furnish drawings or 
sketches of the equipment necessary and the specifications, 
modifications, changes and so forth desired other than that which 
is on the Federal Supply Schedule, and also indicate the phases in 
which the installation will be requipbd. 
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STATES (^VERNMENT 

Memorandum . 


Oj 


Mr. Whi 


R. A. MUler 


DATE: April 4, 1974 




• 0«p« AD Adm, 
C«p. AD Inv. _ 
Asst. Dir.; 
Admin. _ 

Comp. Syst. ^ 


TELEPHONE SECURITY - KEY TELEPHONE UNIT 
SAN/BAR CORPORATION, SANTA ANA, CALIFORNIA 


In connection with the above, this company manufactures a key telephone 
unit (KTU), which is a line card used for control of telephone services by the 
telephone company. As pointed out in the attached letter from this company, 
this line card can be used to replace the standard unit used in most telephone 
company equipment offices.. The unit developed by cottoned company will * 

provide protection against the use of the telephone lines for eavesdropping, 
i. e. will disconnect the telephone lines at the telephone equipment room from . ^ 
the premises. 0*1 

It has been determined that this unit was developed by this company for 
the Interagency Training Center (ITC) . As you know, the ITC is supported by -j 
numerous security groups within the Federal .government. This particular ' , 

device is classified and is not for sale to anyone except through the ITC. The ^ 
fact that this unit is classified indicates it cannot be used except in a telephone ^ 
system which is under the exclusive control of the agency concerned. ^ 

As you are aware, the telephone equipment offices in the Department of § 

Justice Building are accessible to ^ephone company empbyees. However, all ^ 
telephone lines within the J. Edgar noover Building will be terminated in telephone g 
closets which will be uniquely Keyea. A iimltedTimnber of telephone company and g 
FBI personnel will have access to these closets. In addition, all telephone companjg 
personnel are being investigated prior to having access to FBI telephone equipment. 


Enclosure 


gieasss® 


1 - Mr. White 

1 - Mr. Cochran 

1 - Mr. Fisher (Rm 7539) 

1 - Mr. R. A. Miller / 

1 - Mr. Breidenfeld X 

1 - Mr. Stevens 


MOT RECORr^u. .y , 
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Memorandum R. A. Miller to Mr.jWliite 
RE: TELEPHONE SECURITY - KEY TELEPHONE UNIT 
SAN/BAR CORPORATION, SANTA ANA, CALIFORNIA 


It is pointed out the KTU device only protects the telephone line in use, 
it does not protect the numerous omer lines which are contained in the 
same conduit serving other FBI telephones. Consequently jthe security 
of the system is dependent upon physical security of the individual offices. 
Although the KTU does offer some (additional security it does not ^pear 
the resultant cost is justified and its use is not being recommended at this 
time. This matter las-beeu coordinated with the Files and Communications 
Division. j 


RE COMMENDATION: 


! 

I 


None. 



For information, j 

f 
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UNITED STAtQsO^RNMENT 


Memorandum 


TO 


Mr. 




DATE: 


FROM 




SUBJECT 



Dunphy 







Assoc* Dir. 

D«p. AD A4m. _ 
D«p. AD Inv. 
Asst. Dir,: 

AJmln. --- 


Comp* Syst. ...I,,. 
Ext. Affairs 
Plies & Com. 

Gen. Inv. _ 

l<fent. * 


Inspection , 
Intell. 


MOVTil SnHEnTTT. F 

J. EDGAIif%OOVER F.B.I. BUILDING 

On 4/8/74 Mr. Frank M^turidolo. M ana gement— 
and Financ e-Section. DepartmintL_ of^^(^ c^ed and asked for 


Loborotory __ 
Plon. & Evol* 
Spec. Inv. _ 
Trolning 

Legal Coun* _ 

Telephone Rm. 
Director Sec'y 


verification that the Bureau would not begin to move personnel into the 
new building until 9/1/74. He was advised this is covrect.J^^ 

Mr. Sturniolo is involved with the preparations by the 
Department of Justice to backfill space we are vacating in the Justice 
Building. The change in date from 7/15/74 to 9/1/74 according to the 
General Services Administration at this time will only compress the 
first part of our move timetable. He was informed any dates arrived at 
are at the best tentative and subject to change based upon unforeseen 
circumstances. It was suggested that his planning take the tentative nature 
of these dates into, account. 
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UNITED STATES GO^RNMENT 

^ Memorandum 


TO : Mr. Walsh 


FROM : j. p. Dunphy 



DATE: 4/4/74 


jjTHJ 


J. EDGAR HOOVER F.B.I. BUILDING 
COMPLETION SCHEDULE - TENTATIVE 




Assoc^Ir; . 



*'vT 

^ Letr O 

T« !• R 
^Director Sec'y t — 


My memorandum 3/7/74 detailed then available - 

tentative completion dates for the various floors in the new buildii^/j*^^^^ 
Mr. Larry Hoffman, Contracting Officer, General Services Admimstration, 
advised today that because of a delay in the arrival of some equipment 
needed f^ the building’s air handling system,, the earliest we can expect 
to transfer personnel to the building will be about 9/1/74 rather than the 
previous.' date of 7/15/74. 


•4* 

' . Negotiations are now under way with the Blake Construction 
Cov.; spithat on or about 9/1/74 we would have available for occupancy 
th^rd'*basement, most of the 1st basement, necessary guard station 
ar^ on ’the 1st floor, the 3rd floor except that portion occupied by the 
Special Investigative' Division, and the 4th floor. The remainder of the 
floor completion dates set out in referenced memorandum are stiU valid. 



1 - Mr '. Callahan 
1 - Mr. Jenkins 
1 - Mr. Miller- 
1 - Assistent Directors 
1 - Mr. Mintz 
1 - Mr. Green 
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Memorandum 
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As» 



KD I 


TO 


MR. WALSH 


DATE: April 11, 


FROM ; J. P. DUNPHl 


SUBJECT 


S)0) 


J,^nGAR HOOVER F. B,I..JBUILDING 
.^HVIINORITY BUSINESS ENTERPRISES 



>n^. Syst. _ 

Ext. Affolrs _- 
FlU» & Com. 

Gen. Inv. 

Ident. 


Loberotory - - - - - 
Plon. & Evol. M 
Spec. Inv. - 
Trolning - 

Legol Coon. ; 

Telephone Rm. 
Director Sec'y 


By memo dated 4/9/74, James A. Wilderotter, Associate 
, Deputy Attorney General, forwarded copy of 2/14/74 letter to Honorable 
,W Gary H. B^se, Acting Deputy Attorney General', frpin John Tabor, Under 
\ Secretary of Commerce, and Chairman, Interagency Council for Minority 

Business Enterprise, who expressed interest in establishing minority-owned 
concessions in captioned building. Pointing out that the Deputy Attorney 
General is a member of the above Council, Wilderotter requested to be advised 
as to specific opportunities for minority- owned and minority-operated conces- 
sions in the new building. He also requested preparation of a draft of a response 
to Tabor for the Deputy's signature. Purpose of this memorandum is to approve 
letter to Wilderotter advising thatlack of such concessions r.is based on reasons 
of security, space limitations, and improbability of profit with requested draft 
of a response to Tabor in similarly couched form. f 





My memo dated 3/7/74 (copy attached), reported 3//j/74 tqieplwni^^ 
inquiry of a Marshall Miller of the Office of the Associate Deputy AtSorn^ 

General. Asking the Bureau’s reasons for declining to have such cdnce^sions^^ 
in Bureau space, he was advised space and security were consider^ons and^at 
the Bureau’s "break" situation (two 10-minute periods, one in the morning, one 
in the afternoon) was such that it was felt such an undertaking would. not be 
financially remunerative. He was informed the same consistent reasons also 
applied to blind- operated vending stands, and that the General Services Admin- 
istration (GSA) had been so informed on previous occasions. At his request, he 
was furnished the dates and addressees of three letters to^GSA described in my 
memo, expressing our policy of refusing such requests on the basis of security, 
space limitations, and improbability of profit. From a notation ^oncthe copy of 
Tabor’s letter, it would appear Miller’s inquiry was prompted by 'Ta?)or‘’s letter 
and Wilderotter’s request a follow up to Miller’s inquiry. It is .suggested that 

i this is another of GSA’s pressure-prompted inspired efforts to obtain such enter r+i 
prises in our building. If we grant one such concession, other requests by 
pressure interests will follow and security would become a sieve. 

"■ 
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Memorandum J. P. Dunphy to Mr. Walsh 
Re: J; Edgar Hoover F.B. I. Building 
Minority Business Enterprises 


Overall consideration of all factors involved warrants continuation 
of our present policy of exclusion for the reasons stated. GSA has been, so 
advised consistently. Wilderotter and Tabor should likewis.e be advised. 

The attached letter and draft do so. ^ 

RECOMMENDATION : . - 

That the attached letter with dr^t of a response to Mr. Tabor 
be sent to Mr. Wilderotter. / 



- 2 - 



J. . EDGAR HOOVER F. B. I. BUIUDING 
JUSTICE DEPARTMENT INQUIRY REGARDING MINORITY 
ENTERPRISES ^ * 

An individual Identifying himself as Marshall Miller. associated 
v/itli the Office of the Associate Deputy Attorney General, Justice Department, 
contacted the Headquarters Building Unit (HBU) on the morning of March 7, 
1974. 


He indicated he had been referred to us by Mr. Reed in 
Director Kelley’s office as being knowledgeable regarding space matters in 
tlie new building. He advised that his present office is involved in coordinating 
efforts to place minority busine'ss concessions in Justice Department facilities. 
He formerly worked at the Environmental Protection Agency where such con- > 

, cessions had operated effectively. He Inquired as to the^asis for the Bureau’s ’ 
past declinations to have such concessions placed in Bureau space, conjecturing 
as to whether it v/as space anc\/or security reasons which dictated tlie Bureau’s / 
adverse response ? He v;as advised both v/ere conss3eratlons and, furtlier, tl^at 
tlie Bureau’s employee ’brealc” situation v/as such.that it was felt that it v/ould 
not be financially remunerative to the concec,^ion operators. He was informed 
the same consistent reasons also applied to blind operated vending stands, and 
the General Services Administration had been so informed on previous occasions. 


Miller asked to be advised of tlie dates of correspondence sent to 
GSA on this matter. He was informed this would have to be researched, -and he 
would be contacted on the matter. ■ 'i* ‘ 


It has been our policy, therefore, to refuse such requests on tlio 
basis of security, space limitations, and improbability of profit. By letter 
dated 11/28/73, from the Director to Mr. j. V/ayne Doy, Acting Director, 
Space Management Division, GSA, v/e refused a request of space for botli blind 
vending facilities and minority business enterprises for the above reasons. By 
letter dated 12/5/73, from tlie Director to Franlc J. Matz2:e, Acting Commis- 
sioner, Public Buildings Service, GSA, we lilcewise refused a request of space 


A * 
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1 - Mr. Reed. 
1 - Mr. Walsh 
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Memorandum J. P. Dimphy to Mr. Walsh 
Re: J. Edgar Hoover F.B.I. Building 

Justice Department Inquiry Regarding Minority Enterprises' 


for three concessions in the 'new building, two for blind vending, the other 
for a minority business enterprise. By letter dated 3/23/73, from Mr. Gray' 
to Mr. ,A. W. Innamorati, Assistant Commissioner for Buildings Management; 
GSA, we refused a request for two blind vending facilities.- ' \ 


RECOMMENDATION: 


» * 

That Marshall Miller, Office of the Associate Deputy Attorney 
•General, Justice Department, be furnished the dates apd addressees of the 
above three letters to GSA, and copies of same if he so requests,' 
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Alrtel, 


4/17/74' 




A*«oe. D(r. 

^ Dep. ADAdm..^ 

‘ Dep. AD |nv. 
Asst.Dtr.; 

Admin. 

'Comp. $/sti MM 
Ext.r Affairs mm* 
Flies & Com. 
Gen. Inv. - — -- 
Identr - 


Inspection i 
Intell. .------^ 


Loboratory — - 

Plon. & Evol. .^, 1 ^ 
Spec. Inv. ---■ - 
Training - 

Legal Coun; 7..~y, 
Telephone Rm. 
Director Sec'y 


To: SAC, New York 

• w 

From: Director, FBr(66-il20l) ,v- 

, d? . ■ 

J. EDbAR hoover FoBJo building 

V ' ' 

Re Bureau telephone caili to New York Office 4/1 5/74 . 

Construction of captioned building is nearing completion and 
door hardware will be installed wltMn the next few months. The 
General Contractor will install Corbin locks which are being supplied 
by Murray Sell Hardware Company, Inc. , 231 Vanderbilt Avenue, ’ 
Broolclyn, New York. Thls.firmiMll purchase the locks ^rqugh a 
Corbin ciistribator,' Majestic Lock Company, J5. Murray Street/ 

New York, New York. 


i 

SMI 


Furnishing and Installation of the Corbin locks involve' 
coordination of a complicated keying system by the hardware suppliers. 
To, accomplish this, they vdll haye color coded charts of our Divisional 
layouts in their possession., The security.consl.deratlons attendant to 
such an operation are obvious, ’ 

Bureau and 1^0 indices reveal pripr referencesrto me 
h^ajestlc Lock Company wliereih the proprietors of the concern have in 
the past attempted to'uso their association with the Bureau to thei^ 
commercial advantage. Indices contain rip references: tolSu^ 
Hardware Compariy» lac. 

NYO is requested to contact both these firms 'to stress the 
security considerations, and to emphasize that the. Bureau’s use of 
their product is riot to be publicized in any manner. 
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Memorandum 




DATE: 4/3/74 


FROM : J, P, Dunph; 


J. EDGAR HOOVER F. B . I. BUILDING 
EXHIBIT IN MEMORY OF MR. HOOVER 


Dap. AD 

G^p. Syst. 

Ext. Affairs 
Files & Com. 

Gen. Inv. - 

Ident, — - . - - 
^^spoclfon _ 
JnteH. - - 
iLoborotory - — 
Plcn. & Evol. M 

Spoc. Inv. - - _ 

Trofning 
Legal Coun. 
.Telephone Rm. ._ 
Director See'y — _ 


Design and construction is going forward on the exhibits “ 

for the tour route in the new building. ' Included among these is the design 
of an exhibit in memory of Mr. Hoover, a scale model of which has been 
prepared. 

In considering the various types of exhibits which could be 
designed, we are aware that a dignified middle ground must be arrived at 
by which we can express the esteem we hold for him. At the same time, 
we know this recognition can be so improperly done as to overshadow the 
remainder of the tour route to the point of being considered maudlin. 

The exhibit we propose will be located at a point on the mezzanine 
level where all visitors will view it and is so located it will permit gijoups^ 
desiring to remain an extra period of time to do so without interferin^with 
tour groups coming along behind them. \ ' - 


The exhibit will consist of Mr. Hoover's desl^and-chair-fronr 
the conference room appropriately arranged. A large photograph nearby 
shows him as a young man. In addition, an enlargement of a photograph 
taken in his later years will be included, possibly the Okambto photograph 
which appeared on the cover of Business Week magazine. Several display 
cases are planned to contMmaJew of the more significant awards he received 
and other memorabilia. tA'iiSl . a ' i /a fr 

This design should be a very significant tribute to Mr/ Hoover ^ 
recognized by all tourists and particularly meaningful to theithous^an^ 
employees, past and present, who met him in his office through the years. 

APR 

COMMENDATION : 

' , f . i , , ,gfc^2SSr^«aaS!s& 


' ■ the desi'^ conc^t for the exhibit honoring Mr. Hoover 

on the^ou^oute be approved^X^ / 
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Memorandum 


TO :. Mr. Walsh 


cm: 


DATE; 


4/8/74 


FROM 


: Jo P, Dunplij^ 


SUBJECT: J, EDGAR HOOVER FoBoIo BUILDING 
BUILDING SECURITY MATTERS 


*As$wDlr.:/^/ 

Cofflp. Syst. 

Ext. Affairs - 

f i Com, 

V, -- 

F ^ ^ 

ion 

Loborotory 
Plon. & Evolo M 
Spec. Inv. - ■■ 
Training _ 

Legal Coun. 
Telephone Rm. JL. 
Director Sec*y — 


Purpose of this memorandum is to provide background 
information concerning the concept of ’’public access” to the new 
J. Edgar Hoover FoB,I, Building and to advise of broad security policy 
to be implemented. 


SYNOPSIS' 


r7^ ; 

To 


Policy set forth concerning access to building by visitors, 
employees, and vehicles. Main entrance on Pennsylvania Avenue and 
vehicular entrance midway on 10th Street to be open 24 hours. Entrances 
at corners of 9th and 10th and Pennsylvania Avenue to be locked except on 
special occasions. Remaining entrances to be open during normal business 
hours and during peak periods. All entrances on 1st and 2nd floors suitably 
alarmed with control maintained in a GSA manned guard station located at the 
main entrance. Non-FBI employees assigned to the building will undergo , 
appropriate security checks and will be required to display badges. Visitor ^ 
escort system necessary for our own security as well as for NSA secure tele-^/ 
phone facilities. Cafeteria and Credit Union on 8th floor available to employed 
in the building, WFO personnel and escorted visitors. Floor by floor and I 
Division by Division keying system discussed. Advisability of Intelligence ^ 
Division, Identification Division and Files and Communications Division- 
operating own Security Patrol in the new building discussed. ^ 


RE COMMENDATION : 


9/20/- 


NOT RECORDED 

Developments bearing on security aspects of the J, Edgar 
Hoover FoB,I. Building will be made available^ %^'fceJs^;^. 

y. , ^ *Seft«C5rt3g4 K 


1 - Mr. Callahan (Encs.) " ■ -(T/ 

1 - Mr. Jenkins (Encs.) 1 - Mr; Miller 
’ 1 - ‘All Assistant Directors (Encs.) 

1 - Mr. Mintz (Encs.) 

1- Mr. Cashin (Encs.) 

1 / Mr. Powers (Encs.) 

.,;a'LFL:ko (21) 
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Memorandum to Mr. Walsh 

Re: Jo EDGAR HOOVER FoBoIo BUILDING 

'BUiiiDlNG SECURITY MATTERS 


DETAILS ^ ^ . 

The architectural design of the new building was dictated 
to some extent by the National Capital Planning Commission, the 
Peimsylvania Avenue Advisory Commission, and the Fine Arts. 
Commission, aU of which have statutoiy and delegated authority to 
exercise broad advisory planning powers over new construction on 
Pennsylvania Avenue. During the early stages of design, these various 
wmtnissions were requested to delete certain objectionable features 
from the building such as a public shopping plaza at groimd level and a 
pedestrian shelter along Pennsylvania Avenue. This was accomplished 
at FBI request for security reasons. Similar objections were raised 
regarding the "open” concept of the 2nd floor and the ground level public 
courtyard. However, despite our objections, these features were 
retained as necessary to the "Grand Design" of Pennsylvania Avenue. 
Motorized gates and grills were thereafter installed at all automobile 
and pedestrian entrances to the building so the public can be denied 
access'to these areas when necessary. 

Attached are Xerox copies of the 1st and 2nd floor plans on 
which vehicular and employee entrances and guard stations have been 
located as well as entrances which will not normally be utilized. 

PUBLIC ACCESS 

' ■ There are four locations where the public can gain ready 

access to the courtyard and the open area of the 2nd floor. These include 
the main entrance ^ong Pennsylvania Avenue and the three stairway 
:approaches along 9th, 10th, and "E" Streets. The courtyard contains a 
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Memorandum to Mr. Walsh 

Re: Jo EDGAR HOOVER F.BoIo BUILDING 

BALDING SECURITY MATTERS 


large circular fountain for public viewing and is connected by a set of 
stairs with the 2nd floor where tour groups will assemble. Under normal 
circumstances during daylight hours there will be unrestricted public 
access'td'the courtyard and to the open area of the 2nd floor. No admittance 
t& the interior of the building will be allowed without clearance by uniformed 
§Sards located at each entrance. Official visitors will be advised to use 
the -main entrance. 

EMPLOYEE ACCESS 

rr-r- c, 

— Employees will be able to enter the building through any of the 
aforementioned entrances as well as the vehicular entrances. As the 
majority of our employees will be working in the space above the 2nd floor 
located in the rear portion of the building, particularly that occupied by the 
Identification Division and the Files and Communications Division, these 
employees, when arriving for work, will be asked to use the stairway 
approaches to the 2nd floor entrances along 9th and 10th Streets. Otherwise, 
several thousand employees would be walking to elevators through space 
occupied by other Divisions with the attendant noise and disruption created 
by their passage. No access will be allowed through the Computer Systems 
Kvision space on the 1st floor other than their own employees. 

There are four primary vehicular entrances. An entrance is 
located on both 9th and 10th Streets about midway in each block. These two 
entrances are to be used for deliveries and can be used after close of business 
as employee entrances. Two otlier vehicular entrances are locatedon "E" 
Street near the corners of 9th and ”E" and 10th and ”E" and are to be used as 
entrances tp the parking areas in the 2nd and 3rd basement. 

At approximately 6:00 p.m. following the close of business the 
motorized gates will be closed and with the exception of the vehicular 
entrances and the main entrance on Pennsylvania Avenue, all entrances WjiH 
be closed. Other than the 10th Street entrance which vdll remain open 24 
hours, the vehicular entrances will close at 6:30 p.m. Vehicles entering the 
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Memorandum to Mr. Walsh 

Re: Jo EDGAR HOOVER FoB.I. BUILDING 

BUILDING SECURITY MATTERS 


buildii^ after 6:30 p. m. must use the 10th Street entrance and it is 
noted the 2nd and 3rd basement parking areas can be reached by means 
of the circular ramps leading from the 1st basement. Employees arriving 
on foot after 6:00 p.m. will enter through the main entrance to reach their 
respective floors. When the evening work shift (about 1000 employees) 
departs at approximately 11:30 p. m. , the 10th Street entrance on the 2nd 
floor will open temporarily from approximately 11:00 p. m. to midnight to 
accommodate the employees departing the building on foot and entrance of 
arriving 3rd shift employees. It is also anticipated that at least one of the 
vehicular exits onto 'TI*' Street will be opened for the departing vehicles. 
Vehicle and employee traffic patterns will be studied as we pccupy the 
building and changes recommended as necessary. 

PHYSICAL SECURITY OF THE BUILDING 


The General Services Administration (GSA) has the primary 
responsibility for the physical security of the building; however, this 
•responsibility is generally confined to perimeter security. In connection’ 

■with same, adl entrances on the 1st and 2nd floor levels have been suitably 
alarmed -with control maintained in a GSA manned guard station located at 
the Pennsylvania Avenue entrance to the building. Efforts are underway with 
GSA to determine the actual manpower that GSA "will assign to the security 
and patrol functions based on perimeter responsibility. An in-depth survey 
of the building has been conducted with appropriate GSA personnel to determine 
any additional technical or physical coverage suggested. It is noted GSA 
offices, shops, and personnel areas are located in the 1st basement primarily, 
and the 3rd basement and 12th floor mechanical rooms. 

VISITOR ESCORT SYSTEM 

In order to maintain a secure building and to establish an 
effective syste;.n for getting visitors into the building -without undue delay, 
it is anticipated an escort system -will be necessary similar to that in use 
presently in the Identification Division Building. In addition, National 
Security Agency (NSA) secure telephone facilities are being installed in 
certain areas of the building. This necessitates "Top Secret" control of 
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Memorandum to Mr. Walsh 

Re: J, EDGAR HOOVER FoB.Io BUILDING 

BUILDING SECURITY MATTERS 


the areas affected and some sort of escort service throughout the 
building. NSA has advised that it is possible to alarm the cables or 
conduits; however, this should be considered only if no other alternative 
exists as the cost is prohibitive. For example,, a short section of circuit 
at the Pentagon cost $100, 000 to alarm. For this reason, and more 
importantly for our own security purposes, an escort system is necessary. 

Employees expecting a visitor should instruct the visitor to 
enter through the main entrance on Pennsylvania Avenue. Further, at 
strategic points around the perimeter of the building, graphic signs will 
instruct visitors to enter through the main entrance. The visitor will be 
directed by the GSA guard at the entrance to an FBI receptionist located 
nearby who will contact the employee to be visited and arrange for an 
escort by that Division. On his departure, it will be necessary for the 
visitor to be escorted completely out of the building or out of controUed 
space. 


Staffing for the escort service and the Division to have 
responsibility for the service is being discussed and will be the subject of’ 
future memoranda. 

Delivery trucks will be permitted to enter the loading dock 
area of the 1st basement and GSA personnel who have been granted access 
will be able to perform maintenance duties in most areas and will be escorfed 
as necessary in sensitive areas. With respect to the loading docks in the 
1st basement, it is anticipated that a member of the Security Patrol or GSA 
guard personnel wiU man the area during normal working hours and that an 
escort will be necessary after close of business. 

GOVERNMENT SERVICES, INC. (GSI) CAFETERIA AND CREDIT UNION 

A cafeteria operated by GSI will be located on the 8th floor and 
will be available to all FBI employees including Washington Field Office 
personnel. As the J. Edgar Hoover Building is a ’’closed building” and not 
accessible to the general. public other than the courtyard, 2nd floor plaza, 
and tour areas, it will not be possible to admit non-FBI personnel to the 
cafeteria. This includes all other government agencies. There will be no 
exception to this policy other than escorted guests or visitors and regularly 
assigned GSA, GSI, and Credit Union support personnel. 


-5- 


■ OVER 


Memorandum to Mr. Walsh 

Re: J, EDGAR HOOVER F,B,r, BUILDING 

BUILDING SECURITY MATTERS 


A Credit Union will also be located on the 8th floor of the 
new building. Employees of the Credit Union will be limited to those areas 
in which they perform their duties. It will be necessary for both GSI and 
Credit Union employees to undergo appropriate security- checks and conditions 
applicable to GSI personnel will also apply to vending machine personnel 
handling such concessions for GSI. 

CONTRACTOR'S PERSONNEL 

During the early stages of occupancy the contractor, Blake 
Construction Co. , will occupy space in the building to fulfill his legal 
contractural responsibilities. It is anticipated an agreement can be worked 
out with him that his personnel will be suitably identified by badges to permit 
access only to those areas occupied by Blake or his sub -contractors. In the 
event it becomes necessary for construction personnel to perform work in 
our areas they will be escorted by Bureau personnel. 

KEYING SYSTEM 


Most of the floors in the new building will contain personnel from 
one or more Divisions. A keying system- has been devised consisting of a 
series of masters and sub-masters. As an example, the Special Investigative 
Division and the Laboratory Division will occupy the 3rd floor.- The series 
of locks in the Special Investigative Division space will be keyed to their 
space only. The locks in the Laboratory Division will be keyed to a different 
series of keys. These keys will be made available to appropriate personnel 
ivithin these Divisions. There will be a master which will be keyed to the 
entire 3rd floor; however, this master wiU be made available to a limited 
number of employees. In some instances it will be necessary to have different 
locks wthin a Division to give additional security to such items as firearms 
and drugs maintained in the Laboratory Division. Each floor in the new 
building will be keyed in a similar manner. There will then be a master for 
all floors; howe^ er, it will be available to a very limited number of employees.- 
During installation the keying of each individual lock will be- personally 
supervised by a Bureau employee who -will take possession of the key on the 
spot and appropriately identify and tag it. 
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Re: J. EDGAR HOOVER FoB.Io BUILDING 

BUILDING SECURITY MATTERS 


SECURITY PATROL ^ ' 

• The Bureau will begin occupying the new building floor by 

floor as they are completed. The move will commence* about 9/.1 /74 
with the 3rd floor and continue into 1975. As movers and construction 
workers will be in the building continuing work on the uncompleted floors 
and working in our occupied space malting corrections and adjustments in 
the various systems, interior security will be of prime importance. It 
appears security patrol coverage may be required during both day and 
night shifts. 


The Security Patrol at Justice operates out of the Contract 
Review Unit of the Budget and Accpunting Section of the Administrative 
Division and will occupy 6th floor space of the new building. Temporary 
housing with telephone service will be utilized until the 6th floor is 
completed. The currently assigned personnel will be able to provide some 
degree of security during beneficial usage and during the initial stages of 
the move. It is not felt the current Security Patrol in Justice is large 
enough to assume additional responsibilities to any extent and it is antici- 
pated their number will have to be supplemented, perhaps by the personnel 
who perform simUar functions at locations such as Federal Office Building 
#1 (Identification Division Building) and the Federal Triangle Building 
(EnteUigence Division). 

* 1 

In view of the fact the Intelligence Division has special secure 
areas which will be afforded *'Top Secret" coverage, this Division desires 
to continue operation of its own security patrol. They have personnel who 
have received special training and are available in the Division to handle 
these duties. With respect to the security of their areas,;it appears the 
experience gained by the Identification Division suggests its Security Patrol 
can be favorably adapted to their areas in the new building. The same 
reasoning can be applied to the Files and Communications Division as it 
appears the size and number of floors to be occupied by this Division indicates 
a need to operate their oym Security Patrol. 
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Re: Jo EDGAR HOOVER Fo Bo lo BUILDING 

BUILDING SECURITY MATTERS 


The Identification Division occupies all oi the 9th, lOth^ and 
11th floors and most of the back half of the 6th and 7th floors. The Files 
and Communications Division occupies all of the back half of the 4th and 
5th floors and portions' of the 6th floor to include the secure communications 
area which is under their. control exclusively, and is separately alarmed. 

The front half of the 4th floor is occupied by the Intelligence Division. 

If these three Divisions handle their own Security Patrol, it 
would ob'viate the need for a large and possibly unwieldy security patrol 
operating from one source and would allow the smaller security patrol to 
concentrate on other areas of the new building and afford greater emphasis 
to perimeter security. 

The security patrol operation will continue to be discussed with 
representatives of these three Divisions and mil be the topic of future 
-memoranda. 

PARKING 

A parking survey is being prepared and such factors as security 
aspects, vehicular movement, stack and single parking, working hours of 
enp loyees and fire and accident prevention are being considered and will be 
the topic of future memoranda. 

Developments bearing on security aspects of the J. Edgar 
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Since assuming the function of coordination of security, the 
Bureau Security Coordinator (BSC) has been.in continuing contact 
with, and furnished comments and observations to. Headquarters 
Building Unit (HBU) personnel relative to our security posture in the 
new build ng. Although additional clarification and resolution of 
method of implementation is still needed in some specific areas (these 
areas are and will continue to be followed by the BSC with HBU until 
resolved) the BSC, Inspection Division, concurs with the tenor of the broad 
security policy contemplated by HBU for our new building. 
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DATE: 4/12/74 



SUBJECT: ^QUISITIONS AND PURCHASE 
ORDERS FOR EQUIPMENT FOR 




EDGAR^HQOVE ^TTTT.DTNCL 


Loborotory \ 


Plan. & Evol. 
Spec. Inv. -■ 
Troining 
Legal Coun, — 
Telephone Rm. . 
Director $ec*y 


Due to the change in dates for occupancy of the new building 
from July 15, 1974, to September 1, 1974, as announced by Administrative 
Division, New Building Unit, the delivery date as specified on Purchase 
Order #27620 to Nuclear Data, Inc. , 100 West Golf Road, Palatine, 

Illinois, must be changed from May 1, 1974, to August 15, 1974. 

RECOMMENDATION: 

-''Thatthis memorandum be referred to Administrative Division 
for im'plenmntation. 
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S" 






1 - Mr. Wal^ (Attn: Mr. McMichael) 
1 - Mr.^.Gocfiiran 
1 - Mr.' Alvarez 
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DATE-. 4/11/74 



. S. McMichael 


SOLICITATION NO. 930 
COOTilACT NO. J-FBI-7518 

' ^RAYBAR ELECTRIC CO. . INC., 
f6:^ONfROL CABLE 



Acsoc. Dfr. ..M 
Dep. AD Adm. 
Dep. AO lov. . 
Asst. Dir.: 
Admin. 


Comp. Syst. . 
Ext. Affairs - 
Piles & Com. 
Gen. |ny. — ■ 
Ident. . 


.Laboratory 
Plan. & EvqI. . 
Spec. Inv. 
Training 
Legal Coun. 
Telephone Rm. . 
Olreetor Sec'y .. 


Today I received a phone call from Mr. Smithmyer of the 
Graybar Electric Company regarding the above contract with the FBI 
for control cable, for the new J. Edgar Hoover Building, in which he 
advised me that after contacting the supplier that he could not supply 
the cable on the above-mentioned contract. - 



rK 




He was advised that such information cannot be taken over 
the phone and must be submitted to the Bureau in writing. He advised 
me that he would give me his supplier* s name and perhaps I may be 
able to get the cable, at which time I told him that I was not interested, 
that this was against Government regulations since there was an exist- 
ing contract, between the FBI and his' company. 

* 

-Therefore, a letter will be forthcoming from this company 
asking t)iat the Bureau cancel existing contract. There are many legal 
factors mvolved here that will have to be delved into regarding the 
liability of Graybar, etc. 



\ You will be kept advised as action is taken. 


1 - Mr. 
1 - Mr. 


Submitted for information purposes only. 


. '*1 ■ 

Cajshin 

Fisher 
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O^TIONAl fORM NO. 10 
MAT lf62 COITION 
C$A CCN. Mc; NO. i7 


TO 


FROM 


O SOI 0-1 06 

UNITED STATES (jWERNMENT 

Memorandum 

: Mr. Jenkins 



DATE: 4/9/74 


Wh: 



<5' 


iiD^-ar bculd/vig- 


Assoc. Dir. 

Dep^AD Adm^ 
Dep. AD Inv. . 
Asst. Dir.: 
Admin. 

Comp. $yst. M 
Ext. Affairs _ 
Files & Com. . 
Gen. Inv. mmmmm. 
Ident. ■ ■ - - 

Inspection 

Intell. - 


SUBJECT: ,^b]QUISITIO NS AlgWURCHASE 
OraPERS FOR E(OTPMENT FOR 

i t i - w»ti » i fn .i>» » ie»iM «' , r e rft w c ij a W i*r>4 i wChi.<fc' i U fl O> n« »w« t > ay 6e e .»wjv^ » * 

J. EDGAR HOOVER BUILDING, 


Loborotory 

Plan. & Evol. . 
Spec. Inv. — 
Training ■ ■■ ■ 


Legal Coun. 

Tele^one 
Director S*g*y 


Due to the change in dates-for occupancy of the new building from 
July 15, 1974, to September 1, 1974, as announced by Administrative 
Division, New Building Unit, delivery dates specified on the following 
requisitions and purchase orders must' now be chained as indic£ 



Requisition #45002 with Purchase Order #28038 to Ni 
Ordnance Laboratory now specifies delivery and installatpn May 1, 

1974. This should be changed to August 15, 1974. 

Purchase Order #29210 to GSA Region 3 now spel'i^igS.-d^very'if^ 
and installation June 30, 1974. This should be changed to August 15, 1974. 

Requisition #45041 to Charles G. Stott Company now specifies delivery 
June 15, 1974. This should be changed to August 15, 1974. 

Requisition #45042 to (Lyon Metal Product now spec 
June 15, 1974. This should be changed to August 15, 

Requisition #45044 to Stanley Vidmar Company now specifies 
delivery June 15, 1974. This should be changed to August 15, 1974. 

EVJ13 REM2<;^-//g?£^-/i3fg5' 

It is imperative that the 'Specified changes be inc^rpo'rdte'dnmthe 
above equipment orders to preclude premature deliver; 
to the J. Edgar Hoover Building. 


specifies delive 
1974. 


/f 


delivery 



equipment 
23'1974 ^ 


The above presupposes beneficial useage of Laboratory space will 
be arranged to occur during period July 1 - August 15, 1974. Any amended 
purchase order issued should again specify a two-week^cjpnfirmation. of 
delivery date by this Bureau. • ^ ^ 



RECOMMENDATION: That this memorandum be r^erred to thq 

Administrative Division for implementation. 7 J , ' 

1 - Mr. Walsh 
1 - Mr. White . J 
1 - Mr; Dunphy 
Ln Mi:, .Alvarez 

Bri])SgQ^(^hael 

EMA:eb ,.(6) )r 
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Memorandum to Mr. Jenkins 
Re: Requisitions and Purchase 
Orders for Equipmentfor 
J. Edgar Hoover Building 


ADDENDUM (E 



eb, 4/10/74): 



•purchase Order #29231 to Jarrell-Ash Division Fisher 
Scientific Company now specifies- delivery May 1 , 1974. This should 
be changed to August 15, 1974. 


- 2 - 


The. Associate Deputy Attorney General 


AprU 15,- 1974 




Director, I*BI 


O 



, ^edga r hoover f.b.l bxjildmg 

^^ pOPTORIT Y BUSMsS 


Reference is made to your memorandum to Hr.. Callahan 
dated April 9, 1974, atthchhig.a copy of the request of John Tabor, 

Under Secretary of Commerce and Chairman of the Interagency Council 
for Minority Business Enterprise with respect to minority-owrted or 
minority-operated concessions in the <T. E(%ar Hoover F.B. I. Building. 
You asked to be advised as to specific opportunities for minority-owned 
or minority-operated concessions in the hew building, 



There are no plans for shch, facilities In the Z. Edgar Hoover 
Building presently under construction. The reasons there are no 


Jp.B.I. 

isuch facilities are as follows: 


Security of the new building, as. in all FBI buildings, Is a 
aramount consideration. The confidential and sensitive nature of our 
lies, records, and computer data, the handling of evidence, Laboratory 
amuiattons, and sensitive respohsiblUties and functions in the domestic^ 


r 


telligence field make security such an essential necessity as to be almost, . 

^ -S A TVT_ - Jf t ^ A» «_ • 


I 


lelf-evident. We are deeply concerned that hy authorizing such concessions, 


a precedent wiU be set for die introduction of related or other commercial 
interests in the building which would seriously jeopardize building security. 
This concern has been previously expressed to the General Services 
Administration and Is still valid. 



The desi^ of the new buihhng structure was developed to 
isfy the minimum requirements of cM^^ncy and no oyer-design of 


OS 


A..« Di, facilities was permitted for the purposT^pr^ding services for such purpose^ 
for other agencies or the general public. As a result, our requirements 


Dep« AD Inv, ^ 
%»sU DIr.v 
Admin. --t t-- 


Comp. Syst. ^ 
Ext. Affairs ^ 
FU«t & Com* . 
Gen. Inv. --- — 
Ident. ■ ■ ■ 


Inspection « 
Intell. 


demand all available space at this time. Too, any additional responGlbilltles 
imposed on this Bureau throu^ statutory requirement or executive request 
will immediatefy strain present Space allwations. , 

1 - Mr. Walsh Ba!sed on Memorandum J . ^ 

1 - Mr. Franck{>ito<ii^!‘^wVlr, Walsh, 4/14/74i 



Loborotory 
Pton. & Evol. 
Spec. Inv, 
Training 


Legal Covn, 
Telephone 
OIreetor See 
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UNIT 





\aiCT 










The Associate jDeputy Attorney General 


<^r personnel worte; practices also s^gest that such 
condessions wovild npt be proiltable fo^ the operator. The majority of 
the employees who Wuld be .esppected to patronize them are permitted 
only brief, controlled, break periods, and are not i^rmitted to wander 
throughput the builcUng on Idiese break phriod^ Security considerations^ 
which have been preyicusly .highli^ted, will also preclude open admission 
of the general pubUc to these faciliUes. . _ 

We are fuUy aware of your interest in l^s matter j^d we 
deeply appreciate the hiimane cbhslderattpns involved standpoints 
of both personal and organization Interest, Por the 3f easons stated 
above# bp^ver,. we are unable to honor any requests for such concessions, 
Please be assured that tiiis matter has been fully eaq?lored. 


Enclosure (Letter to Mr. Tabor for signature of Deputy Attorney General) 






ll 

» 




April 16, 1974 




Honorable John 
Chairman 

Inter^ency: .CoimcdLfor.Mtooriiy-*Business.Enterpris.e 
U . S; Depart ment of .Commerce. . 

"Washihgtdh, J>, C» ,20230 

De'ar’Mr. Tabo^: 

Reference is made to your letter of .February 14, 1974, 
in which you ejqpress an interest in locating appropriate minority- 
operated concessions in the J. Edgar Hoover F.B,I* Mlding presently 
imder construction. • - 

In accordance vdl^ our mutual interest in this matter, 
inquiry was made of the FBI concerning such concessions in the new 
building. l am enclosing a copy of their reply which indicates that they 
are unable to honor siiich requests because of reasons of security, space, 
and improbability of profit due to personnel work practices. 





Sincerely, 


Deputy Attorney General 


Assoc.. Dir. 

Dop. AD Adm. 
Dop. AD Inv. 
Asst^ Dir.s 

Admin. 

Comp. Systi 
Ext. Affairs 
Files & Com. 
Gen. Inv. - - ---r- 
(dent. - - 
lnspeet.|on - ■ 
fntell. ■ 


Enclosure 


1 - Mr. Walsh' 
1 - Mr. Franck 





JFMaehdio (f?) 


NOTE : Based on memo J, P. Dunphy to 
Mr. Walsh 4/11/74, JFM/aeh. 


Loborotory 
Plon. & Eval. . 
Spec. Inv.^..^ 

Training 

Legal Coun. - i 
Telephone Rm. •» 
[ Director Sec*/ m 







■Wo WW 


MAIL ROOM C3 TELETYPE UNIT □ 


"BUREAU HOLD" 
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April 30, 1974 ) 

PERSONAL \- 


feC42 







Assoc." D Ifm ^, -T- 
Dep. AD Adrri. 

] *pe(>. AD liiv. 
Asst; pir.: 
AJwOft' 


Comp. Sy^.>- 
Ext. AfWifS . 
Files & Com.^ 
-Gen. 

Identl --J - -r -1- 


- ^ ’ 


ln$|Mcfion «, 
Intel!. - — 




Lo^orotbry 
Plan; & Evot. , 
Spec. Inv.;-— — - 

Trflininq ^ 

Legal Coun. 
Telephone Rm< ^ 
Director Sec'yj.^ 


] 


be 

blC 


'Federal Bur^u of Investi^tion 
Washinj^on, Di Ci 


Dear 


/ rt . t have, received your suggestion that 

jpo^ar^ibelprinted containing a photo^aph of the hew ^ 
fXnSH gar Hoover jBuilding.. This pro^sal has been con- 
ah^it -has been decided it should hot be adopted 


siderec 


at this time because of the. administrative problems 
involved in sucIl an endeavor and the fact that commercial 
establishments catering to toiirists will undoubtedly offer 
such items for sale. 


The interest ivhich prompted, ^u to submit 
your idea is indeed appreciated. 


Sincerely yours, 


^MILED 22 

:APR,3P-19.74. 

. .FBI 


C, M. Kelley 


Ciarence, Mi Kelley 
Director 


i - Mr. Marshall ^ 

.1 - Personnel ^file;pf 

ML:rsb;i/>i5 i 

(5) (Suggestiori 727r74) 





0; 


NOTE: Suggests -postcards *be printed with'd'piipiuirefof^t^e new J. Edgar 
Hdoyer Building.* ' Files and Communications tiiyision raomnierded 
referral to FBIRA officers for their opinio mandvfre^c^^ 



■ MA^ 

■^Alii ROOM teletype, unit- r~n 


CONTINUED,- OVER 










NQTE (Continued) 


of the FBIRA this', idea was, cohsideredi - Because of the- administrative 
burdens to be encountered in obtaining the picture postcards, =the disirL- , 
bution of them and thje handling of monies received thrpugh the various 
Division j?epresentativCs as well as fact that commercial establishments 
catering to tourists will undoubtedly, offer such items for sale, the 
Officers and Directors of the; FBn?A ■v^^pted . not to undertake such :an - 
endeavor atthis time. Should the FBIRA obtain space in the new buildings 
and be authorized to .offer for sa.Ie items of this nature,, to ^eniployees, 
furthenconsideration will be given to, this idea. Due to these views, 

- Training Division recPmmends no further action at this time, ■ • 








/'lEmploycc^uggestion 
'feD.252'(Roy. 9-11-59) 



3 - 25-74 


Division of Assignment — 

FILES AND COMMUNICATIONbJc 


Plreclor, FBI 


9EST10N 

ostcards be printed with a picture of the new J* Edgar Hoover 


Building. 

^ 3 , >3 ''J 

r f - 



Current practice or rule (Include manual citation as well as (acts) 


Not applicable here. 


Advantages oi suggestion and annual savings (Include basis lor estimate]| 


These postcards could be mailed to relatives and friends of employees 
for personal reasons and as a possible aid for recruiting applicants. 


Disadvantages ol suggestion 

There are no fp:^seeable disadvantages. 

BI15 


1 1974 


(The use. by the United States ol my suggestion shall not lorm the bas 
assigns upon the United States* 1 understand that 1 will be consldere< 
within two years alter submission.) 

□ Mr. 1 1 Mrs. [^Miss 




Recommendations and comments &^plvl5Yo^n'^ea^ ‘ CX03TK TypXS^ 

Refer to FBIRA offij^^fol:' tlieir opinion and recommendations. 


Signature and Title 


(Do not write in this space - lor Bureau use only) 


-b6 

V -b7C 











9 


9 


ADDENDUM: FBIRA Activity Promoter: F; b; ^iiDjds, 4/24/74. 

At the April meeting (4/10/74), the Officers and Board of Directors of the 
FBHIA considered the suggestion of [ that postcards 


■b6 

b7C 


pf the new J. E. Hoover Bmlding be printed for recruiting purposes and for 
personal use of employees. Because of the administrative’burdens to be 
encountered in obtaining the picture postcards, the • distribution -pf them 
and the handling of monies received through the various Division Representatives 
as well as the fact that commercial establishments catering to tourists will 
undoubtedly offer for sale such items, the Officers' ^d Directors of the 
FBIRA voted not to undertake such an endeavor at this time. Should the 
FBIRA obtain space in the new building ahd be authorized to offer for sale 
items of this natu re to employees, further consideration will be given to 
suggestion. 



OnONAl fOltM NO. 10 
MAY COITION 

OSA CCH. KCO. NO. 27 


5010-104 


TO 


UNITED STATES GO^RNMENT 

Memorandwm 

Mr. Walsh ^ 


O 




DATE: 4/26/74 


from\ : Mr. Dunphy< 

^ / o 

SUBJECT;, J^EDGAR HnOVRT3_F. R T R TTTT.DING 
STOPPAGE 



Assoc. Dir. 

Dep. AD A4ffl. 
D«p. AD Inv. 
Asst. Dir.: 
Admin, t 


Comp. Syst. M 
Ext. Affairs _ 
Files & Com. 
Gen. Inv. ■ 
Ident. ' 
Inspection 
Intell. — 


Loboratory 

Plan. & £vot. 

Spec. inv. 

Training 
Legal Cnun. - 
Telephone Rm. 
Director SecV » 


The purpose of this memorandum is to advise of 


a work s^ppage at the construction site by plumbers employed 
by the<< ^l^e Construction Company. 

On 4/26/74, Mr. Georgel^lfogienis, GSA 
Construction Engineer, J. Edgar Hoover F. B. I. Building, 
advised that plumbers employed by the Blake Construction 
Company have announced a temporary work stoppage at the 
construction site. The plumbers have decided on the action 
because of Blake’s alleged failure to make payments to various 
employee benefit funds. Mr. Culfogienis does not feel that the 
work stoppage will last more than a few days because the project 
completion date is of critical importance to the Blake Construction 
Company. 


f «ss: 

RECOMMENDATION: 

For information, 
pertinent-developments. 

^ , : rD 

i 

c r ^ 

t ^ 

1 - Mr. Franclr (sent direct) 
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OfTIONAt rOtM NO. 10 
MAV \96i fOITlON 
GIA GIN. ftfO. NO. iT 


5010-106 


UNITED STATES GOVERNMENT 


-Memorandum 



DATE: 




Ident. 

Inspection - 
Infell. — -- 

Loborotory 
Plon. & Evel. . 



Spec. Inv. - ■ - 
Trelning 
Legol Coun. _ 
Telephone Rm. 
Director Sec*y 


Today I received a phone call from Mr. . SerJ^^ 


representin^i ^ewaune.e_S cienti£ic,Equipment^GQmpanv and he advised 
that he had just talked to Mrs. Bradley, Branch Chief of Administra- 
tive Supplies and Equipment, Procurement Division from GSA and she 
advised him that the solicitation for the Laboratory furniture for the 
new J. Edgar Hoover Building was being handled by the FBI and she 
suggested that he contact this office for any questions. 


uerra 


He asked if I could inform him what stage the Bureau 
was in in this solicitation. He was informed that at the present time, 
specifications and blueprints are being prepared with no definite 
mailing d^e. ^He also requested that Kewaunee in Adrian, Michigan, 
Attention: Mr^ James Peay, be furnished a copy of the solicitation. 

I told him thatrl would be more than glad to see that his company 
furnished a copy of same. 

He 'asked how long the bidding time would be and I 
formed him that no decision has been made regarding the time 
the biddihgi However, it would appear that it would be a short 
bidding time since time is of the essence. 



requested. 


He thanked me for my cooperation regarding information 



EX-113. 

Submitted for information purposes only. 



,1 



1 - Mr. Cashin 
1 - Mr. Frazier 


r 

L/dmc/ ^ 


V if>0i j 
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OfTIONAl fORM NO, 10 
AUY \fit lOltlON 
OSA GIN, tfC. NO. 27 


5010-106 


Memorandum 


UNITED STATES GO^RNMENT 


TO : 

Mr. Walsh 

FROM 

J. 

P. Dunphy 

SUBJECT: 

J. 

EDGAR^C 



C>a»c5iNi ^ 



0 


.1 


Assoc. Dir. 
Dop. AD Adm. 


DATE: 4/30/74 




My memorandum of 4/24/74 advised that plumbers 
at the construction site were participating in a temporary work 
stoppage. 


' Ext. Affairs . 
Fites & Com. . 
Gen. Inv. 

(dent. 
Inspection 
Intell. --- - 


Loboratory ^ 

Plon. & Eval. ^ 
Spec. Inv. 
Trolning 


Legal Coun. _ 
Telephone Rm. 
Director $ec*y 


On 4/30/74, Mr. George Culfogienis, GSA 
Construction Engineer, J. Edgar Hoover F. B. I. Building, 
advised that the plumbers at the construction site have apparently 
resolved their differences with the Blake Construction Company 
and have returned to work. 

RECOMMENDATION; 

For information. 


1 - Mr. Franck (sent direct) 
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TO : 
FROM : 
SUBJEC^ 

A 


OmONAl rOKM NO. 10 

MAY 1962 fOlTiON 
02A CtN. ttc. NO. iy 




I 


UNITED STATES GOVERNMENT 

Memorandum 




Assec. DFr. 


Dep. AD AJm. 
Dep. AD Inv. 


Mr. Walsh 


J. P. Dunph^ 


DATE: 4/26/74 



mJIj fflTER RIJP TABLE P OWER SUPPLY i( UPS) 
J. EDGAR^OOVER F. B. I. BUILDING 



Troininp , 
Legol Coun. 
Telaphone Rm. , 
Director Soc'y . 


Headquarters Building Unit (HBU) is presently 
following the solicitation of bid proposals by GSA for the purchase 
of a UPS system for the new building. To solicit such proposals, 
GSA provides the manufacturer with a specification which reflects 
acceptable performance. The manufacturer then designs or 
modifies his equipment to conform to such specifications and 
prices his proposal accordingly. 


A technical performance specification was previously 
furnished to the UPS manufacturers by GSA. However,, the mahu- 
factu]^r^have requested clarification i*egarding the presence of 
sensitivelelectrical equipment the Bureau has planned for the.inew 
building which might be affected by conducted or radiated electro- 
magnetic emanations. Such emanations are typical to the operation 
of UIJS;.equipment. 

I ' . S To provide such clarification, HBU needs an itemized 
list ofi^uch;,,sensitive electrical equipment. This list should indicate 
the equipment locations, type of susceptibility, frequency and signal 
level of susceptibility. Information not to be disseminated to the 
UPS manufacturers should be so noted. HBU will prepare the list 
for the Administrative Division. For further clarification, contact 
SAKardash, HBU. 





RECOMMENDATION: 







Honorable John M* Murphy 
Hoiicq of Itopreseotutivco 
V/asMnstoa, J>i <X 20515 


;25car Coiisre30jnaa Mojpl^t 


Mays, 10V4 



I luive received yo^ letter of S,2!ay 1, 1S74, fn 
y/Mch yon insLulra ^ to thp preset status of your request that 
part of the ne \7J> li^fSH^Qoyer g^ B^ Y. BaiMinp^ bfe aam^ in 
honor of: Charles a* iionapartoi ' , 

• 

InpreTidus correspondence, s?e Mti^y indicated 
to yoathat aft^r the Federal Bureatt of Ibyesti^tlon has assumed 
full occupancy of Its new headqu^ers, a room would be appro- 
priately dedicated in his honor* We Subsequently adyised, in 
accordance withyonr saggesUon, thafe thepdssibUlty of naming 
a large wing or audltorlam after Mr, Bonaparte would be included; 
in our 07 er^ consideration of this matter. 



3here has been no action tahsn in regard to this 
m atter to date, Au^ action prior to actual occupancy by us would 
bepremature, 'Phe initial occupancy of the building is how tccih- 
ti\rely stdieduled for September 1, 1974,. and as Ihayepointed out 
previously, this represents only a start with the move emending 
over several months for total occupancy. 


Assoc. 'Dir. 

Dep. AD Ajm. . 
Dop. AD Inv. 
Asst. Dir.: 

Admin. 

Comp. Syst. 
Ext. Affairs > 
Fllos & Cora 

Gen,^ Inv. 

Ident, 


I^preclate your interest IntMiirha^ier^h^-ydd ‘ 
may be assured that appropriate consideration will be ^ven your views 
la the final decision. ' i ^ ^ 0'1~ 



Cobofotory 
' Plan. & E*^! 
Spee^ Inv, 
Training 
Legal Couji'^ 
Tolophone Rm* 
Director Soc'y 


1- Mr. Walsh (Enc.) 
/I - Mr. Franck (Enc.) 


S^cpely yours, 

Clarenco M* Kelley 
Director 


Congres^nal Services Office (Enc.) 


MAIL ROOM 



ETYPE UNIT CD 


I K 
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_ AILED 6 - 

f.’iAY S 1574 

'-FBI, 


SWH WnTW, "PAnTT. a 






]£o:iorabllo JoM liuiiJhy 


Wc px'cvlo'jioly Ji?37lcwJ Cpa^rc^Licaa li:arpliy (0-1T2) 

03 1/24/74 tint alter Ml occe^ai^cy* a rdoni i^oald I>o appropriately 
dcdieatcdl la Bomporto^c hoaor* Wo curmlcad r,!orphy vao acUa^ 
atl>eIic£toiJoIm.JL LaCortc, Idaadcr, Itallaanietorlcatinciolyof 
/33orlca, to wlioia v;o jhad jsado similar oar;2<i-tloa pending rccdUc 
of fonaal propoaala he had undo to proaslns^ oMoialo. hahacthestly, 
Ilarphy’o aldd vas ^Idphoaically adyioed oaS/lO/t'^ that actual room 
CQicciloa premature xMil completloa of Oectspoasy and that Coajroca- 
xcan vould ho advlacd f hca ccloctioa made.. 3i:urphy foHonred this 
with letter 2/20/V4 to which we aijila replied that possibility ofhamiaj 
a lai^c wlaj or auditorlamaflcr Bonaparte would ho included ia oar 
over^ cOnoldcratioa of thlo matter, bat after fall occupancy. CorrOat 
la^airy xmldtopprcacat ctatua apparently Ooatlaalap effort oa thic resard 
for LaCorto'o bqaafth Thereto no rcaOpa to ehaapo oar aaower., tlntU 
oechpaacy prOclpitouo actloa ia thloycpard coaid worli to oar cUsad^aa-r 

ta;^Ot 


• 2 “ 


I “ ■ 

MURPHY 

H ^-<A '17th New York 

WASHIKGTON OFPICe: 

Suits 2235 

House Opfics Building 
Washington. D.C. 20515 
Tel.! 225^371 

STATEN ISLAND OFFICE; 

Room 107 

General Post Office 
550 Manor Road 
Staten Island, N.Y. 10314 
Teu! YUKON 1-9800 
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COMM 

INTERSTATE AND i' 
MERCHANT MARj 

chaI 

( 

SUDCOMMITTESO 



Congresfsi oC tf)t Wlnittt States; 

?|ou£(e of 3^epre£fentatii)e^ 

ManUnston, ©.C. 20515 


May 1, 1974 


Mr. Clarence M. Kelley, Director 
Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 20535 

Dear Mr. Kelley: 


I certainly appreciated your recent letter in 
which you indicated that while at least a room would be 
dedicated to the Bureau's Founder, Charles J. Bonaparte, 
it would be highly appropriate to name a wing of the 
new quarters for this outstanding and’ history-making 
individual . 

* 

Would you be kind enough to advise me of the 
present status of this latter suggestion? A positive, 
^resolution of this matter will provide inspiration, 
hope, and gratitude to not only the substantial number 
of" people with similar backgrounds to the Honorable 
Charles Bonaparte but, as well, to the vast majority of 
law-abiding citizenry who applaud both the efforts and 
the fairness of the Bureau. 

K Thank you again for your assistance in this 
■matt'er- of vital interest to many of us . 


Assoc. Dir. 



Comp. Syst. _ 
Ext. Affairs _ 
Files & Com. , 

Gen. Inv. 

Ident. 

Inspection 

Intell. 


Laboratory 

Plan. '& Eval. , 

Spec. Inv. 

Training 


Legal Coun. 

Telephone Rm. 

Director Sec’y 


Kind regards. 


JMMimmb 


rvi< 


Sincerely^ 

I* . 

'hiT'M. 'MURPHY ^ / 

[ember of Congress f 

C-113 
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OPTIONAL FORM NO. 10 
JULY 1073 EDITION 
G3A FPMR (41 CFR) 101 


UNITED STATES GO\O^^MENT 

Memorandum 


e 



TO 


FROM 



DIRECTOR, FBI^ (66-13^01/J’ 

SAC, NEW Yor 

J. EDGArQoOVER FBI BUILDING 


ReBuairtel to New Yorl^ da 4/17/7^ » 




New York, were contacted aj;Ld advised of ttie str:|ct security 


procedures to be followed M the handling of the lock 
contracts for the J. Edgar Hoover Building. Itjwas stressed 
that the Bureau's- use of their product* wa s not to be 

and[ 


] 


publicized in any manner. Both 

expressed their agreement not to publicize their contacts 
with this Bureau. 


b6 
hi 
hi 
b7E 



be 

b7C 


/• 


1^2^ Bureau 
- New York 
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J. EDGAR HOOVER F.BJ, BUILDING 



Comp. Syst. i 

Ext. Affafrs ^ 

Files & Com. 

Gen. Iftv- 11^ 

IJent. - 


Inspection . 
Intell. — ■ 


Thi^: memorandum deals with the possibility of a 
change in the name of the new building. 


'*'*LoboratOfy 

Plon. & EvoI..mm-^ 
Spec. Inv. ^ 

Training _ - - - 
Legal Coun. - 
Telephone Rm. 
Director See*y - — _ 


The ne.w building is presently called the J. Edgar Hoover 
F.B.I. Building pursuant to Public Law 92-520 effective 10/21/72. This 
legislation named many new buildings throughout the country. The Bureau 
was not consulted when that name was selected by Congressional authorities t. 
nor did we voice any objection. N 


Prior to the above law, on 5/4/72 President Nixon directed 
the General Services Administration (GSA) to call the building the 
J. Edgar Hoover Building (without the F.B.lO? This information is contained*^ 
in Volume 8, No. 19, Page 825 of the Weekly Compilation of Presidential ^ 
Documents dated 5/8/72. It is noted Mr. Hoover died on 5/2/72. | , 


On 5/13/74 Bill Harris, GSA Liaison Architect, advised in 
discussing the placement of the name of the building along Pennsylvania 
Avenue/ he-^and other individuals at GSA- questioned the name "J. Edgar 
Hoover F.Bs-I, Building** feeling that Federal Bureau of Investigation should 
•not be abbreviated in this fashion in a building name. 


k 1 

Mr. Harris feels it would be better if the name was the CV 

**J. Edgar Hoover Building. ** , ^ j , . 

,EK-10r .RFG-iJj ^ 

Harris has a good poittr. The name as now constituted is rather - , 
lengthy and cumbersome. By nature, people in the Bureau and in the press 
have referred to it^as the J. Edgar Hoover Building deleting the letters FBI. || 
Harris feels GSA may be able through their Congressional liaison to get the Si 
name changed if we have no objection to the J. Edgar Hbovfei^Btlilding*. 
do not feel the Bureau should get involved in this effort other than to tell GSA g l 
we interpose no objection to the shorter'name/J ^ 


h 


RECOMMENDATION: That Harris be advised^the [Bureau interposes no 
objection- to an effort oh‘*%e^part^(rf GSA to "change the nanieTrom thp;^ 
J. jEdgar Hoover F.B.L.j^Bml^^^ the J. Edgar Hoover 


■p 

<tAY 31 



1 - M^a Franck 
.TPDik'^SV 



W<"' 22, 1974 


IilAILED 6 


Date: May 10, 1974 




Chesapeake and Potomac Telephone Company 
1325 G Street, Northwest 
Suite 630 


Washington, Di C» 20005 

REG-ffi 6 f©90 

^'Attention: Mr. M. Snider 


Proms Xil^rence^^M. Kelley, Director 

Subject s '^^ffiLEP.Hpia^-^SEBVICE-;, 

J. ED<aJi^OOVER FBI BUILDING 


b3 Homeland Security Act of 2002 
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The location codes are; 


01 


Justice Building 

Constitution Avenue between 9th and 10th Streets, N. W. 


Pages 

1-29 


02 


Identification Building 
2nd and D Streets, S. W. 


30 - 42 


03 


Old Post Office Building 

Pennsylvania Avenue between 11th and 12th Streets, N. W. 


43 - 53 




04 315 - 9th Street, N. W- 


05 215 Pennsylvania Avenue, S. E. 


06 Various locations furnish separately later.) 


08 ' Quantico, Virginia 


09 1325 K Street, N. W. 


10 1325 G Street, N. W. 


18 • ^10201, Grosvenor Place, Maryland 

• ‘T 7 " ^ 

■I 

19 J. Edgar Hoover Building 

935 Pennsylvania Avenue, N. W. 


54 -r 61 
62 - 63 
64 - 65 
66 

67 - 68 
69 

72 

73 


11 


13 
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71 
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PATE: April 30, 1974 


Corap. Syst. 

Ext. Affairs - 
Files & Com. 
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Inspection - ■ ■ 

Intell. -■ 


lj^RGEASEJ)^^CKER S FOR_GYMNAS IUM 

j ' 1I^-YHE"J. EfD GAR2HOOyM_ByiL^ 



On 4/29/74, SN 


and I met at the Academy, 


Loborotory --- - ■ ■ _ 
Plon. & Evol. — 
Spec. 

Trolning 
Legal Coun. _ 
Telephone Rm. 
Director Sec'y 

-b6 

Quantico, b 7 c 


Virginia, for tlm^urpose of selecting lockers and benches for the Gymnasium 
in the J.JEdg ar Hoover Building. The men's locker room is 30 x 68 feet^d 


the women's is 9 x 12 feet. SAf 
Manufacturing Compan y. 9300 


advised that the lockers made bvj yeBour gh 
_t 57nes3Av.enue^Sou th,_.Mi nnea polis,, ^Min nes ota, 
were purchased for the Academy at Quantico, Virginia, in 1972 and have been 
outstanding. 

On 4/30/74, I contacted Mr. RobertJ^erg, Presid ent of the DeBourgh 
Manufacturing Compan y, and he furnished the fmlowing information regaling 
cost of lockers and benches : 


648 lockers shipped and unloaded 
17 benches shipped and unloaded 


$23,212.00 

1,129.82 



Mr. Berg estimated that it would take 132 man hours to install 
the lockers and 23 man hours to install the benches. He added there is a ten- 
year guarantee on the lockers and benches. Delivery time now is 60-75 days 
and 60-90 days during the summer. 


SA Gump added that the DeBourgh lockers have been most 
satisfactory. They have proven to be sturdy, excellent size and maintenance- 
free. 


ACTION: 



1 - Mr. 
SB:aga 
( 3 ) 

SlJUN 
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DATE; 5/9/74 


J.. _ EDGAR ^OVER F. B.L BU ILDING, 

MOVE COORDINATORS' CONFERENCE 5/21/74 




Files & Com. 
Gen. |nv. _ 
Ideiiti ' 
Inspection 
Intell. 

Laboratory ___ 
Plan. & Eval. _ 
Spec. Inv. _ 
Training - 
Legal Coun. 
Telephone Rm« - - 
Director $ec*y 


|ie/<S ^ ^ ^ purpose of this memorandum is to advise of 

"y / I k \ a meeting scheduled for all Divisional Move Coordinators at 
\ 2;00 P.M. Tuesday, May 21,- 1974, in room 5231 Justice 
Department (large classroom). The presence of all Move 
Coordinators and/or their designated alternates is requested. 




Assistant Directors, their available Number One 
Men and Section Chiefs are additionally invited. The following 
items will be discussed: 

Construction status 

Tentative move schedule 

Communications 



a. Telelift System 

b. Pneumatic Tube System 

c. Telephone System 


Procedures to follow for the orderly disposition 
of excess property 




nec-TT ^ 



1 - Mr, C^lahan 
1 - Mr. Jenkins 
1 - Mr. Miller 
1 - All Assistant Director's 
1 - Mrs. Metcalf - 
1 - Mr, Mintz 


1 - Mr, Feeney, ; 

1 - Mr. Green _ 

1 - Mr. Gregory — 

' 1 - Mr, iMsher 3 




1 - Mr. McMichael 
1 -• Each Division ‘Move Coordinator 



■^LO/l§l 

rSgJUD 41974 
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Memorandum to Mr, Walsh, 

RE: J. Edgar Hoover F. B. I. Building 

Move Coordinators* Conference 5/21/74 



The floor completion schedule as previously 
furnished remains unchanged. The earliest date we can expect 
to transfer people to the building will be 9/1/74. The 11th floor 
is scheduled for completion 2/28/75. A floor completion date 
is not necessarily the same date that the General Services 
Administration (GSA) will accept that floor on behalf of the 
Government as being-free from "defects and omissions. " The 
acceptance of the floor by GSA also does not necessarily mean 
the FBI may immediately occupy it. The work flow of a particr* 
ular Division may necessitate the completion and occupancy of 
other floor space prior to the occupancy of a specific floor. 

The initial analysis of the move tasks indicates 
the move schedule may extend from September, 1974, through 
July, 1975, This estimate is subject to review and an^ysis by 
the GSA Transportation Office personnel charged with the 
responsibility of preparing the move contracts. We are in 
constant contact with them and they may be able to effect a 
compression of the schedule. 

Move coordinators are urged to now consider 
their respective security needs during the move process, 
including the number of personnel needed for escort services 
from places of origin to destination sites in the new building. 
This topic will be the subj ect of a separate, subsequent memo- 
randum. 


RECOMMENDATION: 
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UNITED STATES GOVERNMENT 


Memorandum 


. MR. WAI£H 


DATE: May 10, 197' 


FROM ■ J. P. DUNPHY 


SUBJECT: J. EDGAR HOOVER F.B.I. BUILDING 
GSA EMPLOYEES 

REQUEST TO MEET THE DIRECTOR ' 




Assoc. Dfr. — - ■ - 

D«p« AD Adm. M 
D«p . ^ Inv. 

Ext. Affairs — 
Fllss & Com. . 1 ^ 


C«n. lav 
<5 Ideal. . . 


' U'l 


Inspection — 

Intell. - -* - 

Loborot»ry — 

Flon. & Evol. 

Spec. lav. \ 

Trolntn^ ^ / 

Legal Coun. — 
Telephone 
Director Sec*y 


Purpose of this memorandum is to recommend Mr. Kelley 
meet and be photographed with thirty key General Services Administration (GSA) 
employees who are involved with our new building. They will be in two groups. 


We are in the home stretch on the new building. Time is of 
the essence on most everything we do. Full cooperation and attention with 
appropriate follow-ups are necessary by all involved. The key to this is ^e GSA 
staff. They are basically involved in four fields: Design; Construction; Movef 
and Building Maintenance. - 


We have worked closely with these GSA people for a number^ 
of years, and many of them have developed strong loyalties to the Bureau. 
Sometimes we have to impose upon these loyalties to further the Bureau’s inter^t 
Anything we can do during this critical period to express our thanks to these 
people, who are professionals in their own fields, will certainly be worthwhile-? — J 
A few moments with our Director would do wonders to furtlier solidify our i 
relationship. ' • - • \ 


If the Director's schedule permits, it is suggested he meet 
with them at separate times in two groups. The first group would be nine men r 
who are assigned to GSA's Central (Headquarters) Office and are basically in 'O 
the Design and Construction Divisions. The second group of twenty men and one^ 
woman consists of the on-site GSA Construction Supervisor, his staff, and indi- { 
viduals from other areas such as the Buildings Manager for the new building and>^ 
another who is coordinating the contracts for our entire move . « 


5 SJ 


If approved, and after dates and times have been indicated by s 
Mr. Kelley, a list of those who can attend will be prepared for the Director for-Q 
his information as well as to be utilized to prepare autographed photographs of JfJ 
the meeting. . • / / y y /) / 

1 - Mrs. Metcalf /.;* ; - ’* not record^^ S 

1 - Mr. Franck ' 29 1974 § 

1 - Telephone Room O 

Aj . "'i I J 

JPD/aeh>>:r CONTINUED OYER. , . . , Jf 


6 


' Memorandum J. P. Dunphy to Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 
; ~ GSA Employees 

Request to Meet The Director 


ErECOMMENDATIONS : 

„1. That the Director meet and have group photographs with 
approximately thirty GSA individuals involved in the design", construction, 
operation of the J. Edgar Hoover F. B. I. Building. ' ' _ . . 


7 ;; - ' ' 2. That the first group of nine' men and a second group of 

‘^twentyjnen and one woman meet the Director on separate .occasions and 
'fiiereafter be furnished autographed copies of the photographs of their meeting. 
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Gen. Inv. 
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edgarVhoover building 

LIBRARY ^ ^ 

j4oo\JC(Z^ 'puiLc/i%^ 

Memorandum from Mr. Jenkins to Mr. Pelt, 12/21/72, cap- 


Laboratory 
Plon. & Evaf. 
Spec. Inv; 
Training . 
Legal Coun. 
Telephone f^ 
Director Sec'y 



tipned as above, approved transfer of PBIHQ Library to the FBI 
Academy Library, Quant ico,- Virginia,- (except for reference books 
and' out-of-town telephone directories and some of its personnel) . 
Since then, the Quantico Library has served as PBIHQ Library from 
the standpoint of acquisitions of materials,' -the technical process- 
ing of these items, and the handling of reference questions 
sented by PBI personnel and outside individuals and agencies 
proximately 25,000 requests in 1973). 

Another function transferred to the Academy LibraryLf^m 
other divisions was the handling, mailing, cleaning', and proofe'ssing 
of approximately 1^100 Bureau films which are used throughout the 
United States J In December, 1973, at the .request of -the Laboratory 
Divisiori-, the Library staff participated in the preparation of ma- 
terials for usje in the national symposium, on .prime Laboratory De- 
velopment'.- As a result of this symposium, the Library/ is now ab- 
stracting ‘Forensic Science journals and other such literature on a 
monthly basis to mail to approximately 200 crime laboratories in 
the United States. 

, Quantico Library's holdings now constitute approximately 
50,000 items which Include book and nonbook materials. The Library 
receives over 300 journals, periodicals, and newspapers. It als.o 
subscribes -tp a system that provides daily newspaper clippings to 
over 150 daily newspapers published throughout the United States. 
These items 'a^re reviewed and abstracted by the Library staff for 
articles, of research interest to PBI and other law enforcement per- 
sonnel Abstracts and bibliographic type studies are available as 
handout ‘‘material to interested personnel. Six thousand eight hun- 
dred and ninety-three such items were furnished to individuals upon 
request from January to May 1, 197^. ^ 4 ^ _ 
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CONTINUED-OVE?;,, 3019/4 




SEE TRAINING DIVISION ADDENDUM,' PAGE 3. 



linreccrded Cop.y Filed In 
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Memorandum to Mr. Jenkins 
Re: J. Edgar Hoover Building 

Library 



Training Division is currently cataloging approximately 
6,000 books dealing with security matters which were formerly housed 
in the PBIHQ Library. This set of items is being used by Intelli- 
gence Division personnel and students involved in the counterintelli- 
gence courses which are of a continuing nature and are being held 
at the FBI Academy. Training Division is building a separate room 
in the basement of the Library to serve as office space for security 
instructors and personnel and to house classified documents. 

Consensus of members of PBIHQ Library Committee is that ac- 
quisitions and technical processing of materials for the new library 
at PBIHQ should continue to be handled by Quant ico Library staff. 

In addition, Quantlco Library Technical Information Specialists and 
Research Analysts should continue to handle complex reference ques- 
tions from PBIHQ personnel. By operating in this manner it will not 
be necessary to duplicate materials held at Quantico Library in the 
library in the new PBIHQ building. This is extremely desirable, 
not only from the standpoint of’ cost, but from the standpoint of 
conservation o^ space' and the fact that the new library has only 
5j0b0 square feet which is sorely needed for new acquisitions that 
HQ divisions have indicated they will need in the new building. In 
this regard, $.15^s550 has been authorized for Fiscal Year 1975 for 
acquisition of furniture and materials for thfe new library. 

PBIHQ Library Committee members agree each division will 
continue to maintain the necessary books and materials needed on a 
daily basis in close proximity of their working area in the new 
building. Each division will move the remainder of the materials 
now held in each division's libreiry to the space afforded them in 
the library in the new building making the new library one which is 
of importance to each division in PBIHQ. 

For this reason I feel the library in the new PBIHQ 
building should be managed by Training Division as a. branch pf the 
Quantico Library. This is in accordance with accepted library 
i management practices. Provisions, for additional staff .to, be ,as- 
1 sighed to the new library have been budgeted for in PY ;1975. 

RECOMMENDATION : 


It is recommended that .the library in .the new PBIHQ 
building be managed by Training Division as a -branch of .the '.Quantico 
Library . ' . 
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As previously noted, the move into the J. Edgar 
Hoover F. B. I. Building will commence about September 1, 1974. 
The Bureau will occupy the building floor by floor as they are 
completed and accepted by General Services Administration. The 
move will continue well into 1975 and as we occupy the building on 
a phased basis, the contractor will have several hundred employees 
working in space not occupied by the Bureau. When the move 
starts and we be^n to occupy the various'floors, the building will 
bp. "closed” to the general public and GSA guards will be,located O 
at* each open entrance. Prior to the move we wiU have equipments / 
being installed and space used for storage in some areas of the | r 
building, •^.and it will probably be necessary to^close the building to / 
some degree as early as July 1, 1974. Consequently, although, 
construction , employees are. to enter the building aiid'go' to the* 
floors under construction, security must be maintained. 

The contractor acknowledges his employees will 
have to be controlled as to space access and attached are samples 
of a Bureau designe^^construction pass” which wiU be issued to 
each construction employee.' 





Enclosure 

1 - Mr. Callahan (Enc.) 
1 - Mr. Jenkins (Enc.) * 
1 - Mr.- Miller (Enc. ) ^ 


JUM 4 1974 




1 - All Assistant Directors ’ (Enc. ) j) 

1 - Mr. Cashin (Enc.) - ^ ^ K ^ 

1 - Mr/*ffiowers (Enc.-) 


P 
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^Memorandum t^Mr. Walsh 

ReV^J. Edgar Hoover F. B. I. Building 

Building Security Matters - Construction Employees Access 



‘S » ^ Li arriving at this type of pass, several factors, were 

I 1 considered. First, of course, is security. The pass must clearly 
- indicate J list what it is, a pass which will enable each construction 
I , employee to, enter the new building through the GSA; guard but does 
hot,.;giy e..him access to floors other than those under construction. 

^ ‘Second, it^mustv clearly show that the construction worker is not an 
employee .of the Bureau and it must be designed so, it will hot allow 
him'.to hse.,the pass for identification as such. Third, inasniuch as 
"thesnunaber^'Of workers on the job ydll gradually decrease from 600 
at present to around 200 by January, 1975, the pass must.be valid 
for a. specified time only. Therefore, the passes will be issued on 
‘■a monthly basis in line with the number of construction employees 
I being used on the buiiding site at that time and the color will be 
changed each month. Last, economy was considered. By using 
standard card paper in stock,- we can print July passes on, blue,' 
August on salmon, September on green, etc, , for several months 
without repeating a color. 


Additionally, the diHerent colors wiU assist the GSA 
guards in determining if the pass is current. This type of pass 
would appear more -desirable than a more permanent pass granting 
access over an extended period. It is also simple enough not to. 
cause any problem to the contractor in the administration of the 
passes to his employees. It is noted the attached samples have a 
■lamination which will not be contained pn the printed product, and are 
meant only to indicate the appearance of the finished pass. 


In summary, this pass will serve the .purpose, for 
which it is, designed, that is, to ihaintain security, allow construc- 
tion employees access into construction areas only and will have 
the further benefit of being economically printed on existing stock. 






FBI file 66-HQ-11201 

Planning And Design of the FBI Headquarters Building 
66-HQ-1 1201 Rev 28-OCT-14 - Section 14 Serial 1 



FEDERAL BUREAU OF INVESTIGATION 
FOI/PA 

DELETED PAGE INFORMATION SHEET 
FOI/PA# 1254765-0 

Total Deleted Page(s) = 21 


Page 

87 ~ 

Referral/Direct; 



Page 

88 ~ 

Referral/Direct; 



Page 

90 ~ 

Referral/Consult; 



Page 

91 ~ 

Referral/Consult; 



Page 

93 ~ 

b3 - HOMELAND SECURITY ACT i 

OF 2002; 

Page 

94 ~ 

b3 - HOMELAND SECURITY ACT i 

OF 2002; 

Page 

131 

~ b3 - HOMELAND SECURITY 

ACT 

OF 2002; 

Page 

133 

~ b3 - HOMELAND SECURITY 

ACT 

OF 2002; 

Page 

169 

~ Referral/Direct; 



Page 

170 

~ Referral/Direct; 



Page 

171 

~ Referral/Direct; 



Page 

205 

~ b3 - Homeland Security 

Act 

of 2002 . ; 

Page 

207 

~ b3 - Homeland Security 

Act 

of 2002 . ; 

Page 

216 

~ b7D; b7E; 



Page 

217 

~ b7D; b7E; 



Page 

225 

~ Duplicate; 



Page 

226 

~ Duplicate; 



Page 

231 

~ Duplicate; 



Page 

232 

~ Duplicate; 



Page 

233 

~ Duplicate; 



Page 

234 

~ Duplicate; 




XXXXXXXXXXXXXXXXXXXXXXXX 
X Deleted Page(s) X 
X No Duplication Fee X 
X For this Page X 
XXXXXXXXXXXXXXXXXXXXXXXX 



nr 


7"' 


OPTIONAL FORM NO. 10 
MAY 1943 6DITI0N 
GSA GCN. REG. NO. 37 




TO'. 

FROM 


UNITED states GOyERNMENT 

Meffioraridum 


- 14 . 


Mr* Whitj 


1 - tlir. Cochran 
1 - Mr. Frazier 
1 - Mr. Alvarez 
1 - Office, 7133 
DATE: May 21, 1974 


Assoc. Dir. -- 
Dep. AD Adm. 
Dep. AD Inv. _ 
Asst. Dtr.: 
Admln^^ ^ ■_ 


/ C\ 

M. E, Williamsjl 


SUBJECT: Edgar Hoove r 

■****vi(Eur'chaVen‘^^ Equipment 
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Ext. Affairs ^ 
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Inspection - . - 
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irt^e 
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Spec. inv. 
Tfoining ___ 
Legal Coun. 
Telephone Rm. . 
Director Sec*y _ 


^ At 3:50 pm on May 20, 1974, Mr. RobertAheaupre 

■^amilton Manufacturing Company, Division of American Supply 
Coxporation, - Two Rivers, Wisconsin 54241, called Special 
Agent Robert A. Frazier, Laboratory, concerning our Solici- 
tation Number 955 regarding the purchase of Laboratory 
furniture and equipment for the new building. He advised he 
represented the president of the company as their government 
ccntract officer and asked for an extension of time^ He 
stated that they would be unable to secure cost of Installation 
from the local plumbers and electricians before the bid -open- 
ing time which we established at 3: GO pm on May 30, 1974. 

Mr. Beaupre was advised that the time scheduled for,^ 
occupancy of the new building and other requirements ( not 
specified) prohibited the FBI from granting any extensions - 
in the bid-time deadline. 


\ 


L?, 


He stated that Hamilton, therefore, will not bid 
but would return the bid material including the solicitation . 
and blueprints which we sent them. 

REC- la 

ACTION: None. For informat^ign j)nly. ' j J 


A' o 


^3 


O 



1 - Mr. Walsh (Attention: Mr, Lawless) 
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It is necessary for the Laboratory to replace the Post Index ~ 

cabtaets which will be on the Tour Route in the new building due to their 
condition and appearance. These qabinets were purchased from the Data 
Vue Corporation of Washington, Indiana, approximately 2 5 years ago, 
and their condition is such that reconditioning is not warranted. <4 

It is imperative that the contract for these cabinets be awarded -1 
to the Data Vue Corporation, not presently on Government Schedu^ fp:^ 
the lollowlng reasons: _ U 

1. The file inserts from our old cabinets,, which are equipped 
with "Nylon Trunion Wires, " and not compatable with cabinets from any 

I other company, are salvageable, and will save approximately $12, 000. 00 
■ in inserts which would have to be purchased if we bought any other cabinet. 

2. The chaise over of our files can be accomplished quickly ^ 

and easily with Post Index Cabinets, as complete drawer insert sections § 

, may be moved from the old cabinets to the new intact. If we buy any B 

other cabinet, each file item must be removed from' the old cabinet and 
. reinserted in the visable record holder in the new cabinet. The savings § 

in man-hours cannot be estimated, but will obviously be considerable. g 

3; Post Index Cabinets have drawer inserts which are 10 1/2" 

X 6" wide, the two companies whose catalogs were consulted. Remington 
and Acme, which are on schedule, only furnish drawer widths 10” x 6”. Many 
of our records would have to be physically, altered in order j^biile them 
in smaller cabinets. ^ r . 

1 - Mr. Walsd (Atten: Mr. McMichaattP^’^^^f ^ ^ 

1 - Mr. White L^o-yc^ 

1 - Mr. Alvarez ‘ 


Many 


532^7 : 


o-ye-i 


f. EMA:eb 

// ,/ (4) f. 




CONTINUED - OVER 


/ ^ ^ 

I i/yii. ^ 
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Memorandum to Mr. Walsh 
Re: New Visible Record Cabinets 
J. Edgar Hoover Building 


4. The cost of the Data Vue cabinets, $32, 464. 42, is less than 
two companies consulted which are on schedule. Remington, $42, 520. 77, 
due to the necessity of purchasing inserts Aamci,. $S7, 751. 69, due to 
purchasing inserts plus additional cabinets because of reduced capacity. 

RECOMMENDATION: 

That the file cabinets on the attached FD-369 requisition be 
purchased from the Data Vue Corporation in care of Charles G. Stott and 
Co., Ihc., Washington, D. C. , 





SEE LABORATORY ADDENDUM (EMA) ON PAGES 3 & 4 


IdENDUM - Further justification of sole source award. 

Present cabinets are equipped with ’’Nylon Trunion Wires” which are 
ique with Post Index "Data Vue" cabinets. We presently utilize 143,110 in- 
rts which are reusable with Data Vue. If pabihetskre purchased from any 
[her company , these inservs could not be used, and new inserts would cost 
proximately $11,434.00. 

Purchase of Data Vue will enable us to quickly slide contents of 
awers from old cabinet to new cabinet. If any other cabinet is purchased 
1 143,100 pieces of file reference must be individually removed from the ^ 
union Wire holder and reinserted j.n the holder provided with the new cabinet, 
e man hours needed to accomplish this would be tremendous plus a greatly 
creased margin of error in the refiling procedure. 

Post Index "Data Vue" cabinets come in drawer width sizes 10^ X O'", 
company on scheldule furnishes this size*. We require 10 cabinets of this 
pe containing 8,710 pieces of data which would have to be physically 
tered in order to file them in any other cabinet. 

Post Index "Data Vue" cabinets with the Nylon Trunion Wire method 
filing are far more servicable under the constant usage ;t" j our files 
ceive. We have Nylon Trunion Wires which have been in constant use for 25 
ars with no sign of wear whereas files with fiber or pressboard "hinges" 

[st be constantly replaced. 


Comparison of Data Vue with Remington and Acme 
imber of Units Supplier & Equipment Unit Price 

84 ea. Data Vue, v/ithout Pockets & wires $213.25 

84 ea. Remington, with Pockets & wires $319.55 

130 ea. Acme, with pockets & wires(less cap.)$177.35 

(Above cabinets are 5"x 3", 134,400 capacity needed) 


24 ea. 

27 ea. 

28 ea. 


Data Vue, with pockets & wires 
Remington, with pockets & wires 
Acme, with pockets & wires 


$314.47 

$304.73 

$257.34 


(Above cabintes are 6"x 4’ , 36,000 capacity needed) 
5 ea. Data Vue, with pockets 8s wires $368.75 

12 ea. Remington, with pockets 8s wires $173.80 

7 eaCwib Acme, with pockets 8s v/ires $265.44 

(Above cabinets are 8"x 8", 5,310 capacity needed) 

10 ea. Data Vue, without pockets 8s wires $231.87 

11 ea. Remington, with pockets 8s wires $267.02 

11 ea. Acme, with pockets 8s v/ires $262.28 


5 

5 

5 


(Above cabinets are 10|" x 6’ 


ea. 

ea. 

ea. 


17 ea . 
17 ea. 
17 ea. 


Data Vue Table 
Remington Table 
Acme Table 

Data Vue Table 
Remington Table 
Acme Table 




8,710 capacity needed) 
$ 85.13 
$ 88.08 
$ 88.87 

$142.12 
$116.92 
$135.48 



Cost 

$17,913.00 

$26,842.20^ 

$23,055.50 

$ 7,547.28"^ 
$ 8,227.710 
$ 7,205.52'' 

$1,843.75 \ 
$ 2,085.60'- 
$ 1,858.08- 

$ 2,318.70-. 
$ 2,937.22'- 
$ 2,885.08^ 

$ 425.65" 
$ 440.40- 
$ 444.35 ^ 

$ 2,416.04 j 
$ -1,987.64 ' 
$ 2,303.16^ 


Remington , -Due to reduced capacity Of cabinets will require 11 more 
its with approximately 3 additional tables- approximate additional cost 
07.50. Acme- Due to reduced capacity of erbinots will require 53 more units 
th approximately 12 more tables - approximate. additional cost $1,. .625. 76.- 

Total Cost Figures \ 4 ' 

Data Vue $32,464.42 - ^ x ' 

.828.27-' (includes extra tables) . 


T5om*i 




• # 


Finally, since space is always at a premium, Data Vue will save 
the space required by the 11 more Remington cabinets or 53 more Acme 
cabiuets • 



« 
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SUBPART 1-2. 4 


OPENING OF BIDS AND AWARD 
OF’ CONTRACT 

1-2. 407-8(a)(3> 


tain from such concern a written state- 
ment that it will perform, or cause to be 
performed, the contract In accordance 
with the circumstances justifying the 
priority. 

§ 1—2.407—7 Statement and certificate 
of award. 

(a) In connection with each contract 
made by formal advertising, the con- 
tracting officer shall Include in the con- 
tract file evidence of compliance with 
§ 1-2.103. Where required by agency 
procedures pursuant to General Ac- 
counting Office regulations, Standard 
Form 1036 (Statement and Certificate of 
Award) shall be used for this purpose. 
Where the preparation of Standard 
Form 1036 is not required, information 
of a similar nature (hereinafter re- 
ferred to as the certificate) shall be filed 
with the General Accounting Office copy 
of the contract. 

(b) The certificate shall either state 
that the accepted bid was the lowest bid 
received, or list all lower bids and set 
forth reasons for their rejection. These 
reasons shall be set forth in such detail 
as is necessary to justify the award. For 
the purpose of this ceiuiflcatc, the lowest 

WAVk A WWA f AO 'mV* WO OO WA*fc*V OAV* 

which is lowest ..after a consideration of 
price factors only. The cost of trans- 
portation to the destination indicated in 
the invitation for bids, any acceptable 
discount offered by a bidder, and if the 
invitation so specifies any other Govern- 
ment cost factor, shall be considered 
price factors in determining the lowest 
bidder for purposes of this certificate. 
In each case where an award is made 
after receipt of equal low bids, the cer- 
tificate shall set forth the manner in 
which the tie was broken. Where an 
award involves a mistake in bid and the 
r matter has been resolved by administra- 
tive action, a copy of the bidder’s veri- 
fication in the case of an apparent mis- 
take, or the written administrative de- 
termination concerned, shall be attached 
to the certificate. Where an award in- 
volves a mistake in bid on which the 
Comptroller General has rendered a de- 
cision, the certificate shall contain a cita- 
tion by number and date of the decision 
and a copy thereof shall be attached to 
the certificate. 


§ 1—2.407—8 Protests against award. 

(a) General. __ 

(1) Contracting officers shall con- 
sider all protests or objections regard- 
ing the award of a contract, whether sub- 
mitted before or after award. If the pro- 
test is oral and the matter cannot other- 
wise be resolved, written confirmation of 
the protest shall'be requested. The pro- 
tester shall be notified in writing of the 
final decision on the written protest (see 
§ 1-1.703-2 for protests regarding small 
business status). An interested party 
wishing to protest to the Comptroller 
General of the United States against an 
award of a contract should do so in ac- 
cordance with General Accounting Office 
Regulations (4 CFR Part 20) . 

(2) Where a protest, before or after 
award, has been lodged with the General 
Accounting Office (GAO) and the con- 
tracting agency is requested to submit a 
report, such report should include: 

(i) A copy of the p.rotest; 

(ii) A copy of the bid submitted by 
the protesting bidder and a copy of the 
bid of the bidder who is being consid- 
ered for award, or who.se bid is being 
protested; 

(ill) A copy of the invitation for* bids, 
including the specifications or portions 
thereof, relevant to the protest; 

(iv) A copy of the abstract of bids or 
relevant portions thereof; 

(v) Any other documents which are 
relevant to the protest; and 

(vi) A statement setting forth find- 
ings, actions, and recommendations in 
the matter together with any additional 
evidence or information deemed neces- 
sai-y in determining the validity of the 
protest. The statement shall be fully re- 
sponsive to the allegations of the protest. 
If the award was made after receipt of 
the protest, the report will include the 
determination required in § 1-2.407-8 
(b)(4). 

(3) In appropriate cases, other per- 
sons, including bidders, involved in -or 
affected by the protest shall be given 
notice of the protest and the basis there- 
for. They shall also be advised that, if 
they wish, they may submit their views 
and relevant information on the protest 
to the contracting officer within a speci- 


PART 1-2 PROCUREMENT BY FORMAL ADVERTISING 


I— 2.407-S(a)(3) 


' lied period of time, normally within 1 
week. In addition, if the protest has been 
lodged with GAO, they should be further 
advised that copies of such submissions 
should be furnished directly to GAO. 

(4) Timely action on protests is essen- 
tial to avoid undue delay in procure- 
ments and to ensure fair treatment to 
protesting firms and individuals. Accord- 
ingly, protests should be handled on a 
priority basis. Upon receipt of informal 
advice that a protest has been lodged 
with GAO, the contracting agency shall 
immediately begin compiling the infor- 
mation necessary for a report to GAO. 
This will ensure that a report in response 
to a formal request therefor will be for- 
warded to GAO as expeditiously as pos- 
sible. To further expedite processing, the 
official who furnishes the agency’s report 
to GAO should, upon request of the pro- 
tester or GAO, simultaneously furnish a 
complete copy (except for classified or 
privileged information) to the protester 
and advise GAO that this has been done. 
In such instances, the protester shall be 
requested to furnish a copy of any com- 
ments on the administrative report 
directly to GAO as well as to the con- 
tracting agency. 

(5) To facilit ate the submission of_j;;e- 

GApjivit.hjh,q,})ame, tuie7*and'felephone 
Jium^er of .one ,6r”inore_omciaIs Tin 'Both 
_field and headquarters offices, if desned) 
'which GAO may contact regarding, pro- 
^tes_ts. Each agency shall be responsible 
^ fo'f promptly advising G AO of a ny,, 
changi in sucn desigiiatea'TMHalsT As 


missions, agencies may provide for re- 
ports to be forwarded directly to GAO 
by the office handling the contract with- 
out reference to the headquarters office 
of t he agenc^y.^ac^M-B^^(j^ i N-rm.,,,,. i 

award. (1) If award 
has not'oeOTTnaae, i of- 

ficer may require that written confirma- 
tion of an oral protest be submitted by a 
specified time and inform the protester 
that award will b,e withheld until the 
specified time. If the written protest is 
not received by the time specified, the 
oral protest may be disregarded and 
award may be made in the normal man- 
ner unless the contracting officer, upon 
investigation, finds that remedial action 
is required, in which event such action 
. shall be taken. 


(2) Pursuant to § l-2.407-8(a) 
notice of a protest and the basis therefor "V 
may be given to bidders involved in or ,f 
affected thereby. In addition, when a 
protest against the making of an award | 
is received and the contracting officer { 
determines to withhold the award pend- 1 
ing disposition of the protest, the bidders i 
whose bids might become eligible for | 
award should be requested, before ex- | 
piration of the time for acceptance of I 
their bids, to extend the time for accept- | 
ance (with consent of sureties, if any) to | 
avoid the need for readvertisement. In | 
the event of failure to obtain such exten- i 
Sion of bids, consideration should be j 
given to proceeding with award under 1 
§ l-2.407-8(b)(4). 

(3) Where a protest has been lodged 'v; 

with the procuring agency, the views of 
GAO regarding the protest should be ob- jj 
tained before award whenever such ac- j| 
tion is considered to be desirable. Wher e II 
it is known that a protest against ”tfie~jj 
making ~oi ' ah ' a wffi*d'T ias'^een~lb dge'd. II 
directly witK'TTAtira^'et^ II 

make award“Tma'ff'''§ i-2.407-8(b) (4) || 

must be approved at an appropriate level ij 
above thafbf''the~c6ntracting, officef, in |\ 
accordance “ with agency procedm'es. j] 
While award need not be withheld pend- | 
ing final disposition by GAO of a protest, | 
a notice of intent to mak.ejuvax£U.ii such { 
piSllinstances ' sfialTbe TuinishficLG:^. 
and fonnar^f~fflTdrinar*advice siiouTB 

be obtained concerning the current status 
of the case prior to making the aw ard. 

(4) Where a written protest against 
the making of an award is received, 
award shall not be made until the matter 
is resolved, unless the contracting officer 
determines that: 

(i) The items to be procured are ur- 
gently required: or 

(il) Delivery or performance will be 
unduly delayed by failure to make award 
promptly: or 

(hi) A prompt a'.vard will otherwise be 
advantageous to the Government. ^ _ 

If award is made under subdivision (i), 

(ii), or (hi), of this subparagraph, the 
contracting officer shall document the 
file to explain the need for an immediate 
award, and shall give written notice of 
the decision to proceed _with the award 
to the protester and, as' appropriate, to j 
others concerned. .»J 
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r (c) Protests after award. A protest re- 
ceived after award shall be handled in 
accordance with agency procedures. 
However, although persons involved in or 
affected by the filing of a protest may 
be limited in instances where an award 
has been made, the contractor shall in 
any event be furnished with the notice 
of protest and the basis therefor in ac- 
cordance with § 1-2.407-8 (a) (3). Also, 
when it appears likely that an award 
may be invalidated and a delay in re- 
ceiving the supplies or services is not 
■ prejudicial to the Government’s Interest, 
the contracting officer should consider a 

L mutual agreement with the contractor to 
suspend performance on a no-cost basis. 

§ 1—2.408 Information to bidders. 

(a) (1) Where award is made to oth er 
than _theJoSZbidder-Jdae-CjQntracting:ac- 
.tivity sha U-ajs.fLmixugfum. notify the jiq- 
succgssfull Q.w-erJ3idd eis.i3r.omptIy .of^the 

f&ct that^iiehu,-hids-_.wece-.j;eiected. 

Where the contracting officer has reason 
to believe that an unsuccessful lower 
bidder may protest the rejection of his 
bid, the notification to the bidder also 
should state in general terms the reason 
for rejection. 

(2) Notification cf rejection also shall 
be given to any unsuccessful higher 
bidder where the circumstances w.ere 
such that he may have had reason to 
believe he might receive an award, e.g., 
the bidder was requested to extend his 
bid acceptance time or clarify his bid, or 
the bidder knew that his bid was the low- 
est received by bid opening time (but 
the lower successful bid was received 
late) . 

(3) In addition to the requirements of 
subparagraphs (1) and (2) of this para- 
graph, notification of rejection should be 
given to all other unsuccessful bidders 
when feasible. 


(b) Notification to unsuccessful bid- 
ders may be accomplished either orally, 
or in writing through the use of a form 
postal card, self-mailer, or other appro- 
priate means. When giving such notifi- 
cation, the contracting activity also 
should extend to each bidder its appre- 
ciation for the interest the bidder has 
shown in submitting a bid. 

(c) If additional information is re- 
quested by unsuccessful bidders, the con- 
tracting activity shall furnish them with 
the name and address of the successful 
bidder, together with the contract price, 
and should also inform them as to the 
location where a copy of the abstract of 
bids is available for inspection. However, 
when numerous awards have been made 
and furnishing such information would 
require so large an amount of work as 
to interfere with the normal operations 
of the contracting activity, only infor- 
mation concerning the location of the 
abstract of bids need be given. In addi- 
tion, if the request is made by an un- 
successful bidder whose bid price was 
lower than that of the successful bidder, 
sufficient information shall be furnished 
in the reply to fully explain the basis 
for the, award. 

(d) If a request is received ^ro m an 
ioflixif er . wJio_Js.,n^thp,r_q;„bi3(^^ 
reEf8sentative,,iS„ajqiddqr,_the purchas- 
iri£ractivity may...furnish„,iKe~n of 
the successful biddiers arid, if requested, 
the, prices at .whicfiT awards^were ..made. 
Hoivev£r^,.where the furnishing of this 
information in response to sq.ch_i:e.augsts 
WQUldjmiiulxJnferferejitltbJtoe^^ 
operations of the purchasing activity? the 
inquirer will be advised where a-copy'of 
the-abstract of bids Is available for in- 
spection. 

§ 1—2.409 Synopses of contract awards. 

See § 1-1.1004. 
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To: Mr, McMichael Date: 5/30/74 

From: B. P. Fisher 


This is to advise that the Communications Section, 
Files and Communications Division, of the Federal Bureau of 
Investigation has no record of receipt of any telegram 
communication from the Kewaunee Scientific Equipment Corporation 
on or about May 22, 1974. There is a record of receipt of 
such a communication on May 28, 1974. 

For your information, copies of all such commuaica** 
tlons are retained in the FBI communications center for 14 
days and these records have been checked back with no record 
of receipt of the communication prior to May 28, 1974. 
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I'NiTEi) v^TAir.s ('.o\i;uN\ir,xr 

Memorandim.' ‘ 


-V ' : Mr.'WiYlsh; 

Fs>>\! ^^’ ’ G. S.; JkicMichael ! . 


svk;.scrr>l SOLICITATION NUMBER 955 


5/22/74 


. fr##. ^,5- irr^ ^ 

C"**^*^*** ..Mr 

{ 

^ ' > 






, ■' -Mr./Scrf, .Guerra‘oI' Kc'vaunoe Scientific E^iuipmcnt ■ fi-y 
. Proc'vircj'iOnt and AcimLnistrative Sorvices ^ 

. Soctiph at ;5:00 p. hi. on 5/21/71 .slatnv; that our rcquirerr.ont for 
^ steel that is hot lend coated m captioned solicitation to furnish * 
the Laborr.tory in the iicv; J.^ Eci,Y?.r Hoover Building was restric- , - 

tive inasmuch as only one concern can make this steel. 


- ; Mr. Guerra was advised to submit the information in • ' ' i 
writing'. ' However, he msi::.tcd uu havin-'^ our comments today over / ] > 

, the phone.' lie stated that nowarnee had made hot lead cojited 

- steel furniture in the/past but had switched to pho.sphate coated ' , , 

steel, which has pt v.intagcs over tlio load coated steql. Ke did not ' 
clarifv what these ;;dvanra..cs wore. > * > 

''"1 Cm, \ ' I , t ■ i r 

, ■ I calledjInspcctor Cocliran of the Laboratory Division ' 

who stated that the specifications are not restrictive and should , [ ' 
stand as set forth in the sohcitation. Mr. Guerra v/as .so advi.sed ’ ' 
and \yas hot satisfic'd with tills answ'cr. At this time, he v/a.? again * " 

advised; to submit pjid comments in v/rlting and >■'' 1 

he \vdlvld bo 'furnishoci detailed .ans\ver£>, to his que.stion.s. ' - i 

M ■ » 1 > *. *■ 1 

I Phosphate coavcu steel has been tested by the Metallurfjy 

Unit; of the Laboratory and lound not equivalent to lead coaled steel, j 
FuVdins;s will bo available upon requose by the Laboratory Division. ’ 

Hot lead co.atcd steel is-used-by. mpstrmajor automotive manufac-.: V J 

lurers due to its rust resistant ralnro. Accor^ijig to conver.satio.ns j ' 
.with the General SoryicGs .Yd'mnistr.ation thcre/aC least 2 major ■ , ' ’ 

J manufacturers of tliis type of steel - Us S.vS^ Republic Steel;:^ .j 
ti and Bethlehem Steel. .The Laboratory: Division^ also affirms. that a-' ' ■ | 

I the Hamilton Manuuetunng Company, which in one of the pro- ' > 

u soeetivo bidders, makes lead coated steel Laboratory furniture, \ \ 

S ‘ ; . ; 

REC0MMEN1X\T10N: ' ' ^ ' WV- I ‘ 


' / 1 

None*' Fui' inforiniition purpo^jcs only. 




T-LabPv.atory Division , . 
•1-Ah*.v Cdshin ' 

’"E'LW/.dr.'.C' 


A-). 


■f 
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Mr, V/aloh 


5/30/74 


G. S, McMichaol 


BID PBOTEST - SOLICITATION NO, 955 


Mr. J. Wilcox, General Accounting Office, tclephonically 
advised today that a protest letter has been received from Eev/aunee 
Scientific Equipment Corporation regarding Solicitation No. 955 dated 
May 16, 1974. A copy of the protest letter is attached for your infor- 
mation. A copy was also delivered to the Procurement and Adminis- 
trative Services Section at 9:55 a,m. on 5/30/74, 

Mr. Wilcox stated that a formal memorandum v/ould be 
furnished to the FBj^ however, if we wanted to respond prior to receipt, 
there v;ould be no objection. Eoply should bo sent to his attention, 
referring to letter from Kev'i’aunee Scientific Equipment Corporation 
and their case # B-131377. 

As to their telegram of 5/22/74, it was not received. 

This has been confirmed by Division Four. 

For your informjjtion, when a written protest against the 
malting of an award is received, award shall not be made until the 
matter is resolved, unless the contracting officer determines that: 

(i) The items to be procured are urgently required; or (ii) Delivery 
or performance will be imduly delayed by failure to maleic award 
promptly; or (iii) A prompt award v/ill otherwise be advantageous 
to the Government, 

RECOMMENDATION; 

None. For your information. 

' ' f * 


Enclosure 


(J)** Mr. Coclirani 
1 - Mr. Cashin 
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KEWAUMEH SCIENTtFtC EQUIPMENT CORPORATION 
STATESVILLE, NORTH CAROLINA 28677 f PHONE: (704) 873-7291 


\ 


30 May 1974 ‘ v 

z' 

General Coimsel 
TJIr. Paul Dembling 
General Accounting Office Bldg* 
Room 7BZ6 ;« , . ‘ ; 

G. Street N. W. • 


A 






\ 
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V/ashiijgton» D*C'. 
•Ms?. Dembling* 


D 


r Art? ■ L / 1'^ 




Tiles : Kev/aunee Scientific Equipment Corporation desires to 
formally pr otesT the zres'trietivc specification clauses which 
are an integral -pe-rt of Solicitation #955 issued X$ May 197^ 
by the Federal Bureau of Investigation! Procurement Section# 

Room 5266# 9th and Pennsylvania Avenue# N* VJashington# D*D* 
telephone number tEX*“3“7iO0» X 7l43») - * , , 

For your information the ,specification--docum^ts were mailed ^ 
to us on 16 May 197^# received 20 May 197^. H'/e sent a tele~* ' 
gram to the Federal Bureau of Investigation on 22 May 1974, 
advising them we considered their specification is restrictive. 
Not receiving a response# we again sent a telegram 28 May 1974*. 
In light of the Federal Bureau of Investigation's ^failure to 
respond until yesterday morning and then because the' response was 
in the negative# we have hand carried this letter to your office 
today# in advance of the bid opening v/hich is set, for# 30 May 

1974. ,• " • ■■■, ' ■ ' - ■ ' ^ 


V/e urgently request that this matter be' thoroughly reviewed 
even though it may result in the delay of the bid opening 
and/or 'the award* i . - f ., 

Specifically# we call your attention to toavdife G-l # General 
notes; Paragraph 1- sub-paragraph 2: « 

"All cabinets# fumehood exteriors# etc> are to be 
fabricated totally from steel that is hot lead 
coated, and only lead coated as described and de- 
• tailed under federal specifications ,QQ"2*191 C# 
class 1# type-1 Grade A (long terne sheet) Furniture 
supplied of steel that,, is .not lead coated and does 
not meet this specification# will- not be accepted." 

'(oonttoued) ' , - " 'E' - 
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The hot leadftcoated steel does .not offer advantages over 
phosphated treated steel in the service, diirahility and 
performance for the laboratory fxirniture. 

We refer you to drawing D-l, nots number I 3 . "Outer door 
pan l8 giiage." Guages of metal for particular cabinet con- 
struction can only be evalxoated based on the engineering- 
structural design for a particular cabinet. 


The policy of our company in its dealings with all govern- 
ment agencies is to be fully responsive to all situations 
where it has been invited to bid. In this particular 
instance, we stand ready to bid competitively in terms of 
price and delivery, if the government will consent to al- 
ternate bidSj which will still give the Federal ^fixireau of 
Investigation exactly what they have asked for in terms of 
s ervic e , durability and .performance . 

Your promjt consideration to this matter would be appreciated. 

, I 

Sincerely, ' ■ 


KMOTEE SCI^N^IG^ EQUIPMEN T CORP. 

_.RICHA8D ^1H0LMES_ 

Distri^^ Sale^ Manager 




cc» John Pendill 

Mr. G. S. McMichael (FBI Purchasing Dept.) 
Guerra Technical Sales, Inc. 
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June 3, 1974 


Mr. Paul G. Dembling, General Counsel 
General Accounting Office 
441 G Street, Northwest 
Washington, D. C. 20548 

Attention: Mr. J. Wilcox 

Reference GAO CaseB-181377 

Dear Mr. Dembling: 

Reference is made to the letter dated May 30, 
1974, directed to you by r.lr. Richard S. Holmes, District 
Sales I^nager, Kewaunee Scientific Equipment Corporation, 
in which formal protest is lodged by that corporation based 
on alleged restrictive specification clauses contained in this 
Bureau’s Solicitation to Bid, i’^55, dated May 16, 1974. 

The purpose of this letter is to furnish you the 
facts concerning certain claims made in Mr. Holmes’ letter 
and to advise it is this Bureau’s intention to expeditiously 
proceed with the award of contract imder the provisions of 
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Asst. Dir.: 
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Gen. Inv. | 

Ident. ^ 

Inspection 

Intell. / iV*’**^ 


has been lodged, when in the judgment of the contracting 
officer the items to be procured are urgently needed, delivery 
or performance will be imduly delayed by failure to make 
av/ard promptly, or a prompt award will otherv/ise be advan- 
tageous to the Government. 




^^/Spoc. Inv. . 
Training _ 
Logal Coun. 


^ Taking Mr., Holmes’ statements in order of 

their appearance |n his letter, I wish to advise this Bureau has 
, . no record of the receipt from Kewaunee of any telegram except 
;7 ‘ theione of f lay 28, 1974. A Xerox copy of that telegram and 
(UL- oun resp^Se of the same date are attached Jk>r your information. 
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Director Sec’y MAIL ROOM I ( 
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Ivlr. Paul G, Dembling, General Counsel 

V/ith regard to the alleged telegram of May 22, 

1974, an exhaustive search of our records has failed to locate 
any indication of receipt of same. For your further assistance, 
it is pointed out that Western Union messages destined for tliis 
Bureau are delivered by relay teletype service direct from 
Western Union, Washington, D, C, , to our Communications 
Section at FBI Headquarters* As can be seen by examination 
of the enclosed telegram, this is the procedure employed in 
the handling of Kev/aunce’s telegram of J.^iay 28. It can only be 
assumed that had a telegram been dispatched by Kev/aunee to 
the FBI on J.^Say 22 it would have been handled similarly. 

By v/ay of further explanation, the official records 
of this Bureau reveal that at 5:00 p, m, on May 21, 1974, a 
telephone call was received by the Procurement Section of the 
FBI from Mr* Ss^tGuorra, the local representative of Kewaunee 
Scientific Equipment Corporation* Mr* Guerra stated our 
requirements for lead c<mted steel were restrictive inasmuch 
as only one concern made that steel. He further stated Kewaunee 
had made furniture using lead coated steel but had switched to 
phosphate coated steel wiiich has advantages over the lead coated 
steel. He did not identify these advantages. He v;as advised we 
do not feel the specifications are restrictive and if he had any 
questions or comments, they should be submitted in writing and 
detailed responses v/ould bo furnished. 

It is the position of the FBI Laboratory, based 
upon its Imowledge and experience, that lead coated steel for 
our use is superior* IMs conclusion is based on the findings 
of our Metallurgy Unit supported by various technical publications. 
For e^iample, phosphate coated steel receives insufficient cor- 
rosion protection from the phosphate coating itself because the 
coating is essentially porous by nature. The porous nature of tlic 
coating provides a good mechanical anchor for paint, enamel or 
lacqper. ("Protective Coatings for Metals, " by R, M. Burns 
and vV. W, Bradley, Ecinhold Publishing Corporation, New York, 
New York, 1960, p. 550. ) Consequently, phosphate coatings are 


- 2 - 


Mr. Paul G. Dembling, General Counsel 


applied to metals primarily to act as a preconditioner or base 
for paint and to extend or prolong the useful life of the paint. 
("Metal Finishing, " Metals and Plastics Publications, Inc. , 
Hackensack, New Jersey, 1974, p. 616. ) Thus, the primary 
protection of the metal is derived from the paint. 

Lead coated steel imparts to the steel, the 
special chemical characteristics of lead. In particular the 
ability to resist corrosive attack by the common acids (hydro- 
chloric, sulphuric and nitric) and other chemicals. ("Metals 
Handbook, " American Society for Metals, Volume 1, pp. 1059- 
1060, ) If the lead coating is covered with paint, its corrosion 
resistance is even ftirther enhanced. As a result of these 
properties, benches and cabinets in chemical laboratories are 
often fabricated from lead coated steel finished with acid 
resistant paint. ("Protective Coatings for Metal, " p. 250. ) 

enviously we strongly disagree with Mr. Holmes’ 
conclusion that phosphated steel is equal to or better than lead 
coated steel, for our purposes in terms of service, durability 
and performance, 

Mr. Holmes’ comments with regard to the 
specification requiring outer door pans to be of 18 gauge steel 
are unclear. It is our position that this specification was 
determined on the basis of use to which equipment is to be 
put and involved such engineering considerations as strength 
and durability. 


Because the General Services Administration 
has informed us that the occupancy of the FBI Laboratory space 
in the J. Edgar Hoover Building will begin on September 1, 1974, 
and the fact the equipment to be purchased under Solicitation 
#955 is to be installed in that space, it is this Bureau’s position 
that delay in the award of this contract will cause serious problems 
to the effective, efficient, continuous operation of the FBI 
Laboratory and would be disadvantageous to the Government. 


- 3 - 


Mr. Paul G. DeB^ling, General Cooneel 


S mast be borne in mind that the PBI laboratory is contlmmusly 
en^ged In the emmimttion oi physical evidence collected at the 
sc^es of crimes threui^ioat the Gnited States by any reco^daed 
law enforeemeid agency. Itiese examinations number in mieess 
oi one-half ndUitm a year ai^ imist be Irandled as efficiently and 
quickly as possible. To permit delay in these examinations could 
|eo{».nlize the rights of t^se accuscKl of eidmes and work a 
severe hardship on the orderly implementation of Justice at the 
Federal, S^e and local levels. The ecgdpment we are attempting 
to purchase Is essmitial to our l4aboratory's operatic and is 
urgently needed. Further, it is the FBI's eoi^ntion that delay 
in the award of this emitract will result bt delay of delivery and 
installation of this equipment as sailed for in the Solicitation. 

.w» 

Under the circumstances we feel we to.ve no 
alternative but to proceed with the award, ghcmld you reqydre 
any additional Information in your considerafimi of this matter, , 
please let lao know. 

Very truly yours, 


Eugene W. Walsh 
Asslshmt XHrector 
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SUBJECT: 
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Idont. 
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the J. Edgar Hoover 


EDGAR HQQWR EBI BH ILDING- 
^iJRCHASE _g^j^ABORA TORY EQUIPMENT ^ 

In our efforts to furnish- 

FBI Building with appropriate laboratory equipment we 
» originally contacted four equipment companies to det^mine 
^whether they wished to bid. Two of the compani^^Vil ^sher _ 

M Sci enti fic, and Duralab responded, the other two’aid notT~^ 
w'l Fisher’s response was entirely unsatisfactory in that their 
laboratory layouts were skimpy and they indicated that they 
would only bid on standard laboratory items and would not 
alter their equabpmeht to meet special building and FBI 
Laboratory needs. Duralab furnished complete blueprints, ^ 
worked with our people continuously, made numerous on-site>[, 
checks to be certain that laboratory design was satisfactory 
and since furnishing the original set of shop drawings for 
this equipment have made numerous changes in these drawings 
and submitted appropriate blueprint changes. 


Loborator/ 

Plan. & Evol. 

Spec. Inv. 

Training 

Logoi Coun. __ 

Telephone Rm. 

Director Soc*y 
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Because of inadequate responses from other companies 
the Laboratory assumed, after consulting procurement officials 
at the General Services Administration (GSA) that we would be ^ 
able to purchase this equipment on a sole source basis. However, Q 
since that time GSA legal representatives indicate that equipment^ 
should be purchased on a general bid bai^s. 

REC-102 Qh-//'2-0l 

Because of the short time remaining and in or( 
prepare proper specifications, it is necessary that the FBI 
furnish prospective bidders with shop drawings such as prepared 
by Duralab. The FBI does not have qualified personnel to prepare 
such drawings. Therefore, we must use Duralab ’s blueprints as 
^art of our bid solicitation. Mr. Josep h^Bt S^arra , YlcerBr. es ident 
Burala.feuQfiKPOY 2 ^^tipn indicates that $2'K7^D^00 is a jPiSStSnftbig 
charge for these Elueprints and the professional serj/'ices rendered 
in their preparation. 

ACTION: It is recommended that a contract be nego 

Duralab for purchasing the original drawings wi' 



specifications as soon as possible. 
\lTi~4^1sh (Attention Mr. McMichael) 


Mr 

Mr. Lawless 
1 - Mr. Cochran 
1 - Mr. Frazier 
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Reference is made to my memorandum dated 2-27-74 
which approved consultations by ^ureau representatives with 
Disney World officials regarding exhibits and tour matters 
pertinent to the new FBI tour routeT"~~~~~ 

- SA James R. Healy of the External Affairs Division 
and Public Information Specialist F. Thomas Peyton, of the 
Exhibits Section, Administrative Division, recently completed 
a highly beneficial visit to Disney World facilities near 
Orlando, Florida, where they held in-depth discussions with 
numerous highly cooperative Disney World officials. Exhibit 
techniques and procedures, including such aspects as design, 
materials and fabrication methods, were examined and discussed, ^ 
as were common tour control and security considerations. 

Many stimulating concepts, potentially applicable to FBI tours 
and exhibits, were observed and are expected to prove highly 
valuable to the Bureau as we proceed towards completion of our 
new tour facility. Interestingly, it was considered remarkable 
how many similarities exist between FBI. tour operations and those 
of Disneyworld, despite the obvious dissimilarities of respective 
functions. ' Experience and success have, apparently been mutually W 
rewarding . 




Mr. Charles W. Cone, Director of Security at Walt 
Disney World, was particularly helpful to the Bureau's repre- 
sentatives, providing full access to Disneyworld facilities and 
arranging appointments with several other key contacts. Of 
these. Miss Susan McCaskill, Guest Relations, and Mr. Ralph W. 
Kent, Manager, Merchandise Design, Development and Display, 
were especially gracious and helpful. All evidenced great 
regard for the FBI and went out of therr way to be of assistance, 
A suggested letter from the Director expressing appreciation to 
these individuals is attached. 
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* 

Enclosure//*..--/ j'" f • 

1 - Mr. McDermott - Enclosure 
1 - Mr. Walsh - Enclosure 
1 - Mr. Dunphy - Enclosure 

JRH:nb (6) 


NOT recordI^^ 


152 


cIUN 4 1974' 
ITIOM - OVER 




O' 

lU 


'< 

S2 

O' 

0 







G.^ E. Malmfeldt to McDermott memo 
RE; FBI TOUR ROUTE 


RECOMMENDATION ; 

Attached proposed letter, be sent to Mr. Charles W. 

Cone, Director of Security, Walt Disney World, mentioning 
also Miss Susan McCaskill and Mr. Ralph W. Kent, expressing 
appreciation for the courtesies extended to Bureau representatives. 
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FEDERAL BUREAU OF INVESTIGATION ROCK 5266 9 AND PENNSYLVANIA 


AVE NORTHWEST 


WASHINGTON DC 20535 


/ .. M 


WE CONSIDER SOLICITATION 955 DUE 30 OF KAY RESTRICTIVE ESPEC I Al.J. Y 
CLAUSE "ONLY LEAD COATED STEEL IS ACCEPTABLE" OUR KNOWLEDGE ^ 
ONLY ONE MANUFACTURER CAN SUPPLY, WILL YOU CONSIDER PHOSPHAl 


COATED BONDERIZED STEEL PLEASE ADVISE COLLECT TODAY 

. I 

OOHN PENDILL VICE PRESIDENT KEWAUNEE SCIENTIFIC STATESVILLE 

r... ^ . r-. T 106 ^ ^ ^ ^ ZlO'^9' 


NORTH CAROLINA 


1251P EDT. 
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PLAINTEX^^p_ 106 


TELEGRAM 


MR. 


\. JOHN^^NDILL 
PRESIDENT- 

-^ KEWAUNEE SaENTIFIC 

STATESVILLE, NORTR CAROLINA 


URGENT - COLLECT 
5-28-74 


PERSONAL ATTENTION 


REFERENCE YOUR TELEGRAM THIS DATE. FBI LABORATORY 
DOES NOT CONSIDER SPECIFICATION OF LEAD COATED STEEL 
RESTRICTIVE SINCE IT PROVIDES BEST POSSIBLE CORROSION 
PROTECTION FOR DOLLAR INVESTED. INFORMATION AVAILABLE 
TO FBI LABORATORY INDICATES AMONG THOSE MANUFACTURING 
LEAD COATED STEEL ARE U. S., BETHLEHEM, AND REPUBLIC 
STEEL COMPANIES. PHOSPHATE COATED BOJJDERIZED STEEL IS 
NOT ACCEPTABLE AND NO DEVIATION FROM TYPE STEEL 
SPECIFIED WILL BE PERMITTED. 


CLARENCE M. KELLEY, DIRECTOR 
FEDERAL BUREAU OF INVESTIGATION 


NOTE: Chrome -Nickel (CN) steel would be far superior to that specified 
but cost would be restrictive. Solicitation is for over \ million dollars in 
lab furniture for new building and to specify CN steel would easily double 


i 

o 


Ass 


the cost. There are at least two manufacturers to whom this bid was sent g 
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.yho utilize lead coated steel in their construction. 

This information furnished by Inspector Cochran of the Laboratory. 
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Airtel 


To: SAC, Albany 

From: l^ector, FBI 

J, EDGAR HOOVER F,B. I. BUILDING 


Q/Z/n 

PERSONAL ATTENTION 


The purpose of this . airtel is to alert all offices to the 
fact the new building is now approximately 85% complete. The Bureau 
will begin occupying the building floor by floor as they are completed 
and accepted by the General Services Administration. It is anticipated 
the actual move will commence in early September, 19 ’74, and continue 
well into 19*75. During this period movers and construction workers will 
be in the building and security will be of prime importance. 

The new building is a logical target for extremist activities on 
the part of violence prone individuals and organizations and you should 
insure all Agents are aware of this possibility. No specific contact of 
informants should be made concerning the possibility of threats to the 
building, hov/ever, when contacting various informants and sources 
concerning other matters, each Agent should be alert for threats to the 
J. Edgar Hoover P. B. I. Building and the Bureau immediately advised. 

The contents of this airtel may be duplicated by receiving 
office according to your needs. 
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ROUTE THROUGH INTELLIGENCE DIVISION FOR APPROVAL. 
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2 - All Field Offices 

' ■' / 

1 - Intelligence Division 
1 - Laboratory 
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(SEE NOTE - PAGE 2) 
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Airtel to SAC, Albany 

Re: J. Edgar Hoover F. B. I. Building 


Note: New building nearing completion and field requested to be alert 
for threats to the building. Recent events such as the activities of the 
SLA suggest renewed activity of a violent nature in the extremist field. 
In the event such acts of violence are directed against the F. B. I. , a 
logical target would be the new building. In anticipation of such a 
threat, the above instructions appear logical and timely. No manual 
change necessary. 
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p' r^EWAUNEE SCfENTIFIC EQUIPMENT CORPORATION 
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30 May 197^ 


General Counsel ^ ^.1. ■' 

■’Mr. Paul Donbling. . ‘ •'* ‘‘.J. 

• General Acco-unting Office Bldg, "* 
. Room 7D26 ‘ •,.> 

. 4 .. .-4^1 G. Street n; v;.' 

;- . V/ashington, D.G, ■ ‘ 

.' * * ' ' * -* * ** -* . ' * ' ' * - 

■ ■- .M3?o Deitibling: ‘ ' ’ •' . ‘ 


, * .J 4 " , 
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The Kev/aunee Scientific 'Equipment Corporation desires to 
formally protest the restrictive specification clauses which 
are an integral -part of Solicitation #955 issued 16 May 1974 
by the Federal Bureau of Investigation! Procurement Section! 
Room 5266 , 9th and Pennsylvania Avenue! N.- V/i V/ashington! D,0, 
telephone number (EX“3“7iOO» X 2l43«) , . • - • v . ^ 


For your information the specification docToments were mailed ' 
to us on 16 May 19?4.' received 20 l<Iay l9?4s V/e sent a tele~’ 


gram to the Federal Bureau of Investigation on 22 May 1974, - 
advising them v/e considered their specification is restrictive. 
Not receiving a response! v/e again sent a telegram 28 Blay 1974,. ■ 
In light of the Federal Bureau of Investigation's failure to 
respond until yesterday morning and then because the' response was 
.'in the negative! we have hand carried this letter to yoxu* office 
today! in advance of the bid opening which is- set. for! 30 May' 


. V/e urgently request that' this matter be' thoroughly reviewed 
even though it may result, in the delay of the bid- opening 
•-and/or the award, '-‘.‘r. ‘ 


Specifically* we call your attention to dra.Y/ing G-l! General 
notes; Paragraph 1- sub-paragraph 2: .. p-‘ • ; 


"All -cabinets ! fumehood exteriprs, etc> are to be 
fabricated totally, from steel that is hot . lead 
coated!, and only lead coated as described and de- 
tailed -imder federal specifications QQ-T-I 9 I Cj 
class Is type-1 Grade A (long terne sheet) Furnit\ire 
supplied of steel that is not lead coated and does 
- not meet this specification* v/ill- not be accepted." 


- (continued) 


sSoWiBTO®*"- 


OO'D FURNITURE DIVISION STATESVILLE, NORTH CAROLINA aSSTT 
FUF<N!TURE ANO SPECIAL PRODUCTS DIVISIONS . ADRIAN. .\,i I r: i-l I r-i A N 
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The hot leadr-coated steel does .not offer advantages over 
phosphated treated steel in the service i durability and 
performance for the laboratory furniture. 

V/e refer you to drav/ing D-l» note number 13 • "Outer door 
pan is guage." Guages of metal for particular cabinet con- 
struction can pnly be evaluated based on the engineering- 
structural design for a particular cabinet. 

The policy of o\rr company in its dealings with all govern- 
ment agencies is to be fully responsive to all situations 
where it has been invited to bid. In this particular 
instances v/e stand ready to bid competitively in terms of 
price and delivery? if the government v/ill consent to al- 
ternate bids, which will still give the Federal 'Bureau of 
Investigation exactly what they have asked for in terms of 
service, durability and performance. 

Your promjt consideration to this matter would be appreciated. 


Sincerely, 


KEW^SE SCIENTIFIC EQUIPMENT CORP. 



RICHARD S.-^OLr>IES 

Distr ict Sales Mana ger , ■ 

cc; Jdhn Pendill 

Mr. G. S. McMichael (FBI Piirchasing Dept.) 
Guerra Technical Sales, Inc. 
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PR OTESr^ OLlCrrATI ON NO. 955 


Foi I 

/-t I A ^ Va. ♦ 



Mr. J. Wilcox, General Accounting Office, telephonically 
advised today that a protest letter has been received from Kewaunee 
Scientific Equipment Corporation regarding Solicitation No. 955 dated 
May 16, 1974. A copy of the protest letter is attached for your infor- 
mation. A copy was also delivered to the Procurement and Adminis- 
trative Services Section at 9:55 a. m. on 5/30/74. 

Mr. Wilcox stated that a formal memorandum would be 
furnished to the FBI; however, if we wanted to respond prior to receipt, 
there would be no objection. Reply should be sent to his attention, 
referring to letter from Kewaunee Scientific Equipment Corporation 
and their case #B-181377. 

As to their telegram of 5/22/74, it was not received. 

This has been confirmed by Division Four. 


For your information, when a written protest against the 
making of an award is received, award shall not be made until the 
matter is resolved, unless the contracting officer determines th^: 

(i) The items to be procured are urgently required; or (ii) Deliverj^ 
or performance will be unduly delayed by failure to make award 
promptly; or (iii) A prompt award will otherwise be advantage'otiS ' ■ 
to the Government. 

RE COMMENDATION: : 


None. For yO|ur information. 

REC.52 i^ 


lEvol. 

Spec. Inv. 

Training 
Legal Coun. - 
Telephone Rm. 
Director Sec*y _ 






Enclosure 


1 - Mr. Cochran 
1 1 - Mr. Cashin 

UV 141 An''-' 



\' 







S JUN 14 1974 , 




TO 


' \ 


OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG, NO. 27 


UNITED STATEJ 


f 


.^010-106 


MENT 


* 


n 


Memorandum 


Assoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 




DATE: 6-7-7^ 


FROM : P. F. O’Connell^A^ 




Comp. Syst. 
Ext. Affali 
Flies & Coj 
Gen. Inv. 
Ident. 


St. 


/ > .* 'A 




Inspection . 
Intel!. 


subject>!<^MMLING addresses FOR THE HEM 
^J. 'ED.GAR HOOVER FBI BUIIDIHG 


Laboratory 
Plan. & Eval. 
Spec. Inv. . 
Training — 


Legal Coun. 

Telephone Rm. 

Director Sec*y 


Mr. William J. Taylor, Customer Service Repre- 
sentative, TJ. S. Postal Service, Main City Post Office, 
Washington, D. C. , was contacted and ho advised ^that the 
present mailing addresses for those Divisions now receiving 
mail at the Justice Building and for the Identification 
Division which receives mail at the Identification Building 
from outside contributors and other non-Bureau correspondents 
will remain the same after FBI Headquarters moves to the 
new J. Edgar Hoover FBI Building. The present mailing 
address for those FBIHQ Divisions receiving mail at the 
Justice Building is Federal Bureau of Investigation, 
Washington, D. C. 20535? and, for the Identification 
Division at the Identification Building, the present mailing 
address used by non-Bureau correspondents is Federal Bureau 
of Investigation, Washington, D. C. 20537* 


Based on the above, the Identification Division 


will retain its own zip code which will necessitate the 
U. S. Postal Service separating the large volume of mail j/ 
designated for the Identification Division from the other ^ 
voluminous mail designated for the other Divisions in FBIHQ 
and the Washington Field Office. The Identification 
Division mail will be delivered to the new building in 
separate sacks. This procedure will save the Bureuu con- 
siderable time and expense in sorting mail. 


RECOMMEKDATIOH; 


S'l-lOl rec-63 - 


That the attached memorandum for all Special Agents 
in Charge be approved and sent to all f^ld offices hetifying^ 
them of the addresses for FBIHQ at th^yHiew J. Edgar Hoover 

JUAl 14 


FBI Building. 
Enclosure 



1 - Mr. Thompson 
REW 0 c 
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FROM 


SUBJECT: 


UNITED STATES ERNMENT 

Memorandum 

Mr. Walsh 


J. P. Dunphy' 


DATE: 6/7/74 


JOHN N/KlA CORTE 

REQUEST JSTAME. ^.:WIN-G>.LOE THE. 

J. EDGAgm OJOIBJEL^^ 
“CTH^O^^F CHARLES J.\'BONA^RTE_ 





n 


y 


Purpose^f-this memorandum is to advise that John N. . 
LaCorte, founder of th’eTtalian Histormal Soc^^^^ (IHSA), ' 

appeared at the site and requested that a "wing” of the new building - ‘ 

be dedicated in honor of the FBI’s "founder, " Charles J. Bonaparte. ^ 

You will recall that John N. LaCorte, founder and 
director of IHSA, has in the past requested that a meaningful location 
in the new FBI building be dedicated in honor of Charles J. Bonaparte. 
Congressman John M. Murphy (D-NY) has made similar requests, 
presumably at the behest of his constituent, LaCorte. We have responded 
to both LaCorte and Congressman Murphy that consideration will be given t( 
dedicating an. area of the building to Bonaparte after occupancy. 

On 6/5/74, LaCorte appeared unannounced at the construc- 
tion site and was referred by GSA to Special Agent Lee M. Quick, Head- 
quarters Building Unit. LaCorte advised SA Quick he was in Washington 
to participate in an IHSA Silver Anniversary celebration with Congressman 
Murphy, Senator Pastor e (D-RI), Judge John Sirica and others. He said 
he wanted to use the occasion to discuss with them what meaningful loca- 
tion in the J. Edgar Hoover F. B. I. Building could be dedicated in honor 
of the FBI's "founder," former Attorney General Charles J. Bonaparte. 

For this purpose, LaCorte said he was in need of architectural building 
plans. He noted that a large "wing" of the building or«a4eng-pufoli O” «- * 
corridor would be most befitting to pay homage to our "foihide'iC" 

» JbN)^1974 I 

LaCorte was informed that any request foi/ buil^ng plan s 
. or any suggestions regarding dedication ceremonies iSotTTd'Te^u^imSfed 
I in writing. y . j _ 


RECOMMENDATION: 


For informatio' 


Mr. McDermott 


rV Ll 


LMO/ml (4). ( 


Services Office 


)T RECORE^ 
I JUN 2^74 
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UNITED STATES^VERNMENT 

Memorandum 


Dep, AD Adm.'/t:^^ 


TO : MR. CALLAHAN- 


DATE: June 5, 1974 



FROM : 0. To JACOBSON 




SUBJECT: DEPARTMENT OF JUSTICE 
SECURITY STAFF 


pji/ 



Ext; Affairs 

Pilss & Com. 

Gen. fr /. ^ 



Laboratory — 

Plan. & Eval. 

Spoc. Inv. ' 

Trolning 

Legal Coun. 

Telepbone Rm. 

Director See*y 


During a chance meetir^ of SA James M. Powers, Bureau Security 
Coordinator, with Mr. Oran H. Waterman, Department Security Staff, on 
6/4/74, he made available a letter (attached) dated 6/3/74, which he had sent | 
to the GSA - Federal Protective Service (FPS) pointing out certain observed } ’^| 
deficiencies in the caliber of guard service being rendered by FPS and request-* 
ing necessary improvement. 

~C T £ J q. /■>:.<- ^ ^ 

Since^any upgi^in^ in the quality of service rendered by FPS will inu^ 
to our benefit, as well as the Department as a whole, in our present quarters^ 
and especially in the new ( F,E[I .Building , letter referred to is being made a matt4: 
of record for future reference and will be brought to the attention of interested^ 
Bureau components. 

Mr. Waterman also commented that the Bureau’s response to his ^ 
’’security questionnaire” was excellent, more comprehensive and inf ormative \q 
than any received from other Bureaus within the Department, and he appreciated 
the time, effort and study expended in preparing the response. 


ACTION: 


None . . . for mformation. 


Enclosure 

1 - Headquarters Building Unit 
1 “ Mr. Cashui 
1 - (66-19147) 

Y 7 'JMP:gms 
1/ (5) 

-IJULOiiC- j 
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Memorandum 


Assoc. OIr. — 
Dop. AD Adm. 
D«p. AD’Inv. . 


TO 




/ 


Mr. Walsh 


DATE: 


6/7/74 



Ext. 

Fil.« & Caiil£l 


FROM 


SjljBJECT: 


J, P. DunphjN 


J. EDGAR HOOyER F.B.I. BUILDING 
REQUEST FOR .TRANSPORTATION SURVEY 






Lego! Coun. 

To la ph one Rm. _ 
Diroetor Soc*y - - 


The purpose of this" m^moMridum is/to request 
authority to conduct survey of Bureau employees located at 
Identification Building, 13th & K St. , N,W,, Willeste Building, and 
FBI Annex. This survey is necessitated by the future relocation of work 
site of these employees to captioned building and will enable METRO to 
anticipate their transportation needs. 


\ 




/ 


Contact was made withvMETRO Planning Department who 
indicated they would give the Bureau the best possible assistance in this 
matter. They suggested, if feasible, a survey be conducted to ascertain 
the approximate number of people whose bus service needs would be 
affected by their relocation to the new building. This information would 
assist METRO to plan ahead for our future needs. After survey is 
conducted. Headquarters Building Unit personnel will furnish results to 
METRO officials for appropriate action. 


‘•0 


o 

Ixl 

Liu 


13 

< 


The attached survey form has been coordinated with METRO. S 




RE COMMENDATIONS ; 


» dt A lA I 


That authority be granted to conduct survey. 








RECORDlil 


I ssv MiAY 34: 1^4 

2. That proposed survey form be Approved. / 


■:n 


Enclosure 

1 - Mr. Callahan (Enc. ) 

1 - Mr. Jenkins (Enc.) 

1 - Mr. Thompson (Enc.) 



/ 


/ 


1 - Mr. Campbell (Enc 
1 - Mr. White (Enc.) 
1-Mr. Hunsinger (Enc.) 
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To; SAC, Los Angeles 6/U/74 

From; Director, FBI 

CONFIDENTIAL TRASH DESTRUCTION 

In connection wit^he purchase of a central trash destruction 
system for ^he action should be 

instituted in your office to have the following lead covered at L & F 
Industries, Document Disintegration ^stem, 2075 Belgrave Avenue, 
Huntington Eark, California 90255, telephone number 213-583-8086. 
Contact Mr. Frank Forward prior to proceeding to Huntington Park. 

Lead 


Huntin^on Park, Los Angeles 

1. Collect approximately one hundred pounds of typical field 
office trash to include the following; V 

Bond paper 

Thin onion skin paper 

Carbon paper 

Mylar typewriter ribbon 

Photographs (copies & negatives) 

L^gasines, if needed 
3x5 cards 
Newspapers 


Assoc. Dir. 

Dop. AD Adm. ^ 
Dep. AD Inv. 
Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext, Affairs 
Files & Com. _ 
Gen. Inv. 

Ident. 

Inspection 

Intell. 

Laboratory _____ 

Plan. & Eval. 

Spec. Inv, .. 

Training 

Legal Coun. 

Telephone Rm. ___ 
Director Sec’y - 


2. Witness destruction of prepared sample in document 
disintegration machine equipped with a 3/16 inch security 
screen. Last item to be destroyed to be a quantity of news- 
paper to insure no confidential ti’ash remains in the systep. 







( 


4 


/iirtel to liAC, Los iia; 3 :olec 

Eo: Conficloiatial Tracli Eestructloa 


u. Collect approi^imately tweaty-fivc pomidc of o££lac*nt 
to include a small <iaaatity of newepapor and cend 
immediately air Iroi^t special doli'/cry to: EBIEQ, 
Attention: >7£I v/ashinston, D. C. 20536. 


A> 


WEK/ml^ 


- 2 - 




4/24/74 


"1 


... .ND£ 

^ i-iiO 1 !E ,. _■ jSuiiciij 
I'r jjev-: No. 491^20 
C. : ifcsified Documen'c Det.ruction .system Specifications 


The iouowing listed modifications to thi; L&F Industries Document 
-.tegr-. Lion System Model DDS-24 are necessary to be in accordance with 
.. .eeds of the FBI: 


/ 



Iv.c DDS-24 system sho.il be modified to accept a baler component... 
r :b.le 0 +' orodr.cing a be md, baled product weighing not less. than 

• v.»Ol.p ....... , 


The combinea capacity of the hammermill and 
baler shall be not less than 2, 000 pounds per 
hour utilizing a 1/4 inch security screen. 

2. A water injection device shall be provided to minimize the probability 

of either dust explosion or fire. This device, to be located in the 
bonnet of the. hammermill, shall be capable of maintaining a moistur- 
ized state of the paper fluff produced throughout the entire process. 
This device shall have a variable flow rate of not less than two 
gallons per hour. 

2.1 In the event of explosion or fire, the equipment 
shall be capable of containing same without 
external damage or injury to adjacent personnel, 
equipment or construction. 

Sound proofing shall be provided for the entire system as modified to 
precluae subjecting the system's operators (located in Rooms 
iBollO and 1B6110A) to noise levels in excess of 85 decibels. 

'/ibration isolation pads shall be provided tb preclude the transmission 
of vioratiou to the structural slab. 

Two additional security screen^, ohall be provided, one with 3/16 and 
one with 3/8 inch openings. 

A hammermill charge chute shall be provided, which extends from -the 
42 inch high surface of t.t; inspection table in Room 1B6110, into the 
hammermill in Room 1B6110A. It shall be steel plate, joints 
■ntinuously welded, braced as necessary to prevent deflection in ' 
excess of 1/8 inch under normal charging load. 



Start/Sio^^notor controllers with status iSficators for all 
electrical motors shall be provided within ready access of the 
operators work station in Room 1B6110. 


7. 1 Electrical disconnects shall be provided for 
each motor. The disconnect shall be located 
within sight of the motor in accordance to the NEC. 

Monitors shall be provided to be located at the work station of the' 
operator in Room 1B6110 as follows: 

8. 1 Indication of current flow to the electric motor 
driving the hammermill, color coded to indicate 
normal and overload conditions. 

8.2 Indication of air pressure to the cyclone pulse 
jet cleaning system. 

Two emergency system controllers shall be provided, one located 
at the operator's work stations in Rooms 1B6110 and the other 
located at 1B6110A. 

All electric motors provided shall be three-phase, 480-volt, 60 
hertz motors equipped with thermal overload and overcurrent 
protection devices. 

The manufacturer s'hall provide a one year service contract for 
the maintenance and repair of the entire system as modified. 

The service contract shall include all costs for all labor and 
m..;ierials and any other costs in the performance of the subject 
service. The Government shaR pay no additional costs for this 
service beyond that contained in your lump sum proposal. 

11.1 All emergency service calls, which shall be 
given during the normal working day, shall 

be answered by a qualified serviceman at the site 
during the next working day. 

11.2 An emergency will be deemed to exist if the 
system can not be kept in service or if it is 
believed that keeping it in service would 
damage the system. 


-2 


* « 

The destr^l^ti on system shall be tested acceptable performance 
and for compliance with other a-pplic-able requirem^ntr' of this 
specification and of the contr. ...... 

12. 1 Tests shall be conducted by the manufacturer 
both at his plant and in the field on the com- 
pletely assembled modified destruction system. 

Acceptance of the system by, the Government 
shall be predicated upon a successful security 
analysis resulting from the processing of a 
prepared sample through 3/16", 1/4" and 3/8" 
security screens. The security. analysis, and 
the preparation and charging of the prepared 
sample, shall be by the FBI. 

12 . 2 The criteria for the security analysis shall be 

as follows: Samples prepared by the Government 
shall be provided to the manufacturer for 
destruction through the security screens 
indicated in paragraph 12. 1. The resulting 
effluent shall be provided as enclosures to the 
bid proposal for security analysis as specified 
in paragraph 12. 1. If found acceptable, these 
samples of effluent shall be utilized as standards 
by the Government in the acceptance tests 
indicated in paragraph 12. 1. 

13 . A minimum of 8 hours of training and instruction shall be given by 

the manufacturer to 4 U.S. Government employees in the field at 
no cost to the Government. The training and instruction shall include 
the following: • '' ' 

13.1 Routine operation of the system. ' 

13.2 Routine scheduled preventive maintenance of the system. 

13.3 Operation of the system. 

13.4 Routine trouble shooting techniques. ■ . 

,13.5 Operation of the alarm moniioring system. 


- 3 - 


A comprehensive operation, repair and maintenance manual shall . 
be provided for the entire system as modified. The manual shall 
include a parts list for the entire system as modified. 

The destruction system, s hall be capable of continuous safe 
operation in an area 30 feet long, 8 feet wide, 19 feet high; 

24 hours per day, seven days a week, except for shut-down 

l^T . wrmal mu.Antenance. (See attached sketch A, Room 1B6110A.) 
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J. P. Dunph; 
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DATE: 4/26/74 


Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. 

Comp. Syst. 

Ext. Affairs 


SUBJECT: CONFIDENTIAL TI^^H DESTEIJCTION 

X EDGAR H00VEE%. B. I. BUILDING 


/ 



Telephone Rm. . 
Director Sec*y _ 


Re memo of B. 
9/21/73, captioned as above. 


P. Herndon to Mr. White dated 


Headquarters Building Unit (HBU) is presently 
following the solicitation of a bid proposal and probable purchase 
by GSA of a hammermill type destruction system for the new 
building. This equipment is produced by Document Disintegration 
Systems of L&F Industries, 20175 Belgrave Avenue, - Himtington 
Park, California 90255. To solicit such a proposal, GSA provides 
the manufacturer with a specification which reflects acceptable 
performance. The manufacturer then designs or modifies his 
equipment to conform to such specifications. 



A technical performance specification (attached for 
your information) was previously furnished to the manufacturer by 
GSA, however, the manufacturer has requested, through GSA, 
clarification of the Bureau’s criteria utilized in the security analysis 
referred to in paragraphs 12. 1 and 12. 2 in this specification. To 
provide such clarification, HBU needs the following information. 
When utilizing three different security screens with 3/16 inch 
openings, 1/4 inch openings and 3/8 inch openings, what is the 
maximum allowable particulate size of the effluent and what per- 
centage by total volunf^^does this maximum apply? 

'ty^ rEC-67 ^ ^ 





X 

N 

1 

Mi 

Mi 


RECOMMENDATION: . 


% 

f 


That the Bureau Security Coordinator determine-ihe — i - 
standards as specified above, in order that.the manufacturer may be 
so advised. 


Enclosure 







1 - Mr. D. Gregory (sent direct) (Enc. ) 

r“i/l ^ ~ (sent direct) (Enc. )- 

_ Mr. J. M. Powers (sent direct) (Enc.) 
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(B) MAILING ADDRESSES FOR THE NEW J. EDGAR HOOVER FB I 
BUILDING -- The present mailing address for FBIHQ is Federal Bureau 
of Investigation, Washington, D. C. 20535. However, the mailing 
address used by outside contributors and other non-Bureau correspondents 
for the Identification Division (now located in the Identification Building 
in Washington, D. C.), is Federal Bureau of Investigation, Washington, 

D. C. 20537. 

Upon the transfer of FBIHQ to the new J. Edgar Hoover FBI 
Building, the above-noted mailing addresses will remain unchanged. 
Therefore, while the Identification Division will be housed in the same 
building as other Headquarters Divisions, it will retain its own zip 
code number for mail from outside contributors and other non-Bureau 
correspondents. 


(Security page attached) 


AI.LINFORMATin?! nomiNED (i 
S-lFRFiN IS UN^lASSIFiED 


DATE. 
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MEMORANDUM 31-74 


mot record55^ 
1S2JUN 24 1974 


56JUL 91974 


ORlGlNAi: Flf-ED IN 


oin Card 
Searching 

Main Card 
Typing 


Numbering 

Recording 


The Depi^ Attorney General 


Examlnln 


Mrector, U^Of 


STORACiE OF FILES IN THE HOOVER BUILDINa 


Li response to your memorandum dated Jme 21, 1974, the following 
information regarding your questions is set forth; 

1 . Whether any of the files will be destroyed or relocated to a place 
other than the Hoover Building. 

All files in existence at the time the J. Edgar Hoover 
Building becomes available for occupancy will be moved into the 
Mlding. ^ 3; S 

IT* ^ * 

2. Preset plans to save space in the Hoover BuilcSng tyi microfilming 

current Bureau files. >-< -r 

_ V '‘3 

We have had an active microfilming program since 1950. 
Our microfilming and destruction activities were accelerated in 
anticipation of our move to the new building. During the last year 
and a half, records occupsfing approximately 1100 file cabinets 
were destroyed. Space-saving features of this program will continue 
following our occi:q)ation of the new building. 


„ MAILED 

^UM28 


V a-FSI 


g. '■■■■■- < Present plans to couple automated retrieval with a microfilm 
::: .S, program. 

281974 ! 

3 j 352, There are no such plans at this time. The majority of , 

■""«"> our current files Is ^ not appropriate for microfilming ^cause of 

their activity. We closely follow developments in microfilming 
techniques and equipment and have found none v;hich we consider 
usable foi' our active files from an effijienhy and economy standpoint, 

4. Present policies of the Bureau with riospect to record retention 

and consolidation generally. 

■ . . • • • 

1 - identification Division (sent direct) a 

1 ~ Mr.- J dCo Coleman (Director’s Office) (sent direct) 


Tolophonq Rm. A 


PFOrjt^^ ,0> 




See Note Page 2 




Memorandum to The Deputy Attorney General 

Age of Information in FBI files covers a relatively short 
span of years. FBI had very few files until 1939. Since then, our 
investigative jurisdiction has greatly inc..*easedj accordingly, the 
vast majority of FBI files has been created since 1939. 

We have an active program designed to keep files at FBI 
Headquarters to the barest minimum. With archival approval we 
destroy certain categories of obsolete material after specified 
periods. We also microfilm extensively the results of investigations 
which cannot be destroyed. 

FBI files are unique in that they are subject to frequent 
review, not only as a result of our investigative activities, but 
becatise of our obligation in connection with name checks for other 
Government agencies. In connection with the latter responsibility, 
we handle an extremely large volume of name check requests. 

During the past year, we handled in excess of 2, 174, 000 name checks. 

It is accordin^y essential that our files be accessible for 
the efficient handling of our many responsibilities. We have been 
handicapped for jodany years by having to transport files between 
the Identification Building where they are housed and the other 
buildings which we occupy. The centralization of our operations in 
the new J. Edgar Hoover Building will greatly enhance the efficiency 
of our overall operations. 

As stated above, v/e recognize the importance of keeping 
our file holdings to the barest minimum and we accomplish this by 
the outright destruction or microfilming of our files when possible. 

Our Identification Division, which is the central repository 
. for fingerprint records in the United States, also has an active 
program involving the destruction and microfilming of obsolete and 
inactive fingerprint records in an effort to keep their holdings to the 
barest minimum. 

NOTE : ^formation pertaining to Identification Division contained 

in last paragraph was coordinated with inspector B.E. 

Ponder of Identification Division. 

i 

f 
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UNITED STATES G<^jERNMENT 

Ml 


DEPARTMENT OF J 


Memoramum 


TO 


Clarence Kelley 
Director 

Federal Bureau of Investigation 


date: June 21, 



FROM 


Laurence H. Silberinan 
Deputy Attorney General 






SUBJECT ^ ^torage oi^^^les in the Hoovet Building 


/S.JC, 'B’.JlllAYij 

The Attorney General ha-s~^eguests^dr^--^ep®-nt«oCa 3 .«.ihe 
Bureau ' s plans with respect to the possible elimination, 
consolidation and/or microfilming of its files when the 
Bureau moves to the Hoover building. Specifically, he 
desires a statement of the following: 


CotAf>rSyst. __ 
Ext. Aff.nird ^ 

G-’’. (nv. .. 

Ident. 


Inspection _ 

Iiit-.i! - 

Lat>' vatory 


Plan. & FJval. 

Spec. Inv. 

Tr L. 


Legal Coun. 

Te_ ...c Rm. _| 


^jc'y 


1 . 


Whether any of the files will be destroyed 
or relocated to a place other than the 
Hoover building. 


Present plans to save space in the Hoover 
building by microfilming current Bureau files. 


Present plans to couple automated retrieval 
with a microfilm program. 


4. 


Present policies of the Bureau with respect 
to record retention and consolidation generally. 


I will appreciate your. responses by Friday, June 28. 
Thanks . • ' 


cc: The Attorney General 
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UNITED STAT 


.NMENT 


Memomnaum 


Assoc. Dir. ___ 
Dep. AD Adm. . 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. . 




FROM : J. P. DUNPH 



DATE: Jun.6 28j 197^ 




SUBJECT: J. EDGAR HOOVER F. B J..D11ILDING 
BTiDGET mTTER 



Laboratory . 

& Eval. 

Spec 

Training . 

Legal Coun. 

Telephone Rm. . 
Director Sec*y ^ 


After the final design and layout of our new building 
had been approved by the Bureau, it was found necessary to request GSA to 
alter the facilities in the gymnasium area to accommodate female Agent 
personnel. 

This was a jnajor undertaking in that the gymnasium is 
located in the Third Basement, and the installation of eqiml toilet and locker 
room facilities separate from those existing has been accomplished by GSA. 


In addition, it was necessary to request additional 
male and female toilet facilities in the area of the Identification Division to 
accommodate our high population. 


The above changes have been handled by GSA with the 
understanding that if funds became available to the Bureau that we would 
transfer them to GSA to be utilized in the construction of the building. The 
total amount to cover the gymnasium changes and some of the other changes 
comes to $135, 000. 





RECOMMENDATION: 

That a Purchase Order be issued to GSA in the afn6unt of 
$135, 000 for agency space adjustments. ‘ 


1 - Mr. Green 
1 - Mr. Jackson 
1 - Mr. Me Michael 



rY 



JPD/ae^P^ 
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TO 


FROM 


OPTIONAL FOAM NO. 10 -Jj^. 5010-106 

MAY 1962 EDITION 
GSA GEN. REG. NO. 27 

UNITED STATEE l : , fMENT 

Memorandum 

■ J. P. DunphS 


DATE: 



suBjE^ J. ED GAR ^OVER , BUIIaDING 

? ^OMPU TER EQUIPMENT LAYOUT 




Assoc. Dir. 

Dep. AD Adm. 



Headquarters Building Unit (HBU) has recMved the 
•dilteaisFiiii final computer equipment layout drawing from C. ^, ^Murphy 
< Associates . This drawing reflects equipment located in the Computer 
Systems Division's Automatic Data Processing (ADP) Center and the 
Laboratory Division’s Electronic Data Processing (EDP) Center. 


RE COMMENDATION: 



It is requested that after review by the Laboratory 
and Computer Systems Divisions, these Divisions provide their 
comments and approval of these drawings. Inasmuch as completion 
of electrical and mechanical design of this area is being held in 
abeyance by C. F. Murphy Associates pending approval of these 
layout drawings, your comments should be provided by COB, 6/21/74. 
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UNITED STATES GC 


RNMENT 


# 




Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. -- 


SH 


TO 


FROM : J. P. DUNPH 



DATE: June 20, 1974 


SUBJECT;. J. EDGAR HOOVER F.B.I.^ IIILDMG„ 
BUDGET IVLATTER 



Comp. Syst. ^ 
Ext. Affairs _ 
Files & Com. 
Gon. Inv. _ 

Ident. 

Inspection 

Intel!. . — 


Laboratory 
Plan. & Eval. _ 
Spec. Inv. ______ 

Training . 

Legal Coun. 
Telephone Rm. __ 
Director Sec*y 


By memorandum 10/2/72 authority was obtained to 
advise the General Services Administration (GSA) the Bureau would fund an 
additional emergency generator for the building at a cost of about $250, 000 and an 
Uninterruptible Power System (UPS) which would cost about $750, 000. Bulet 
10/3/72 accordingly advised GSA funds for these items would be made available 
during Fiscal Year 1974. 

My memorandum 2/8/74 advised of an anticipated increase in 
the UPS cost from $750, 000 to $850, 000. By letter 2/8/74, GSA was advised 
the FBI would fund an additional $100, 000 for UPS. Memorandum of 2/8/74 also 
advised of an anticipated cost of $75, 000 to provide electronic shielding around 
the UPS. ) 


\i V . 


The Budget Unit assigned Funds Available (FA) number 3091 i 
for $850, 000 to cover the cost of UPS; FA #3092 in the amount of $85, 000 to cover 
the cost of electronic shielding; and FA $3093 in the amount of $250, 000 to cover 
the cost of the emergency generator. 

The Purchase Orders have been issued to GSA and a savings 
realized comparing actual cost to original estimated cost4e» as follows: (It was 
possible to change UPS design to delete the necessity for an electronic shielding, 
thus saving the entire amount. ) 


Item 

Emergency Generator 
UPS 

Electronic Shielding 


Funds Available 
Amount 

$250, 000 
$85,000 


Purchase Order 
Amount 


$190, 000 


Savings 
$60, 000 


1 - Mr. C^een 
, 1 - Mk, .McMichael 

JPD/^1^ (5) 


Total Savings: 

A a 


$235, 000 
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Memorandum J. P. Dunphy to Mr. Walsh 
Re: J. Edgar Hoover F.B.I. Building 


- FUNDS. 

7 

GSA normally only provides small slip-in blue card type 
identification for the doors of offices where desired for the new building. A. 
structure the size of our new building needs much more in the way of signage 
to properly identify entrances, direct tourists, direct traffic in the garages, 
and identify quickly divisions and room numbers throughout the building. The 
designing of the graphics for the building is a very definite specialty in the 
design field. 


Budge^ Matter 
BUILDpqiTOR^ 


We have been discussing with GSA for months the idea that 
the building should receive a graphics signage study by the architects and there- 
after their ideas implemented by appropriate color- coded graphics. We have 
told GSA the Bureau has the ability to maintain the signs and change the designa- 
tions as needed during occupancy (Exhibits Section can do this), thus making the 
idea more palatable to GSA. 

The architects have made a presentation to GSA of iheir 
capabilities in this regard, but GSA has been reluctant to enter into a contract 
because of (1) lack of funds and (2) a feeling at GSA there should be a coordinated 
graphics program for all Government buildings and possibly ours should wait for 
this. We have told GSA we can’t wait for anybody else and that we are putting 
people in the building beginning in September, and that the matter must be pursued 
vigorously now. In discussions with GSA, it is apparent if the Bureau transfers the 
necessary funds to GSA the second reason for the delay may evaporate. along with 
the first. 

Accordingly, it is felt it would be a most wise move by the 
Bureau at this time to issue a Purchase Order instructing GSA to award design 
contract for a coordinated graphics system for the new building and the installation 
of same. Hopefully, this money will be available from the aforementioned savings 
of $235, 000.. (We had previously requested in the Exhibits Section budget funds for 
Fiscal Year 1975 i '.ah. ' amount of $70, 000 for building graphics. This amount will 
not be needed with the issuance of the recommended $150, 000 in Fiscal Year 1974.) 

RECOMMENDATION: 

That a Purchase Order be issued to GSA out of Fiscal Year 1974 

design and installation of afeoQrdinate 



funds in the amount of $150, 000 for the 
system Jn the new building. 


5oto-ie* 


UNITED STATES GOVERNMENT 


Memorarmi 


memomrmum 

J Mr. Marshall 


FROM 


P. F. 0‘Connel 




SUBJECT- ■ telelifm^stallatiqil_ 

■JT^DGAIHEroOVER FBI BUILDING 


DATE: 6-21-7^ 


Oflp, ,n. 

Dop, AD Inv. — 
Asst. Dir.: 



Comp. Syst. i 

Ext. Affairs _ ^ ■ | 

Gen, !nv. ; 

(dent. 

Inspection 

Intell. I 

Laboratory - •’ 

Plon. & Eval. ! 

Spec. Inv. I 

Trolning 

Legal Coun. \ 

Telephone Rm. __ ! 


Director See'y 

The Files and Communications Division has been planning 
the Teleiift system for the new building. In connection with 
the installation, the Mosler Company, who is installing the system, 
will be providing a large isometric control panel which monitors 
traffic and signals any problems on the system. On 6-20*-7^> 

Mr. Terry Egan, Sales Representative, and Mr. Wolfgang R. Stieber, 
Vice-President and General Manager of the Mosler Company, were 
in Washington to check on the progress of their installation. At 
this time, they advised it would be desirable to have a Bureau 
representative come to their plant in Wayne, New Jersey, for a day 
or so for the purpose of planning the control panel and to review 
proper routing of all traffic on the system. They believe this 
would help expedite their work on the control panel as well as 
insure optimum efficiency with the system. 


RECOMMENDATION : 

That SA James W. Awe, Files and Communications Division,- 
who has been coordinating the plans for the Telelift system, be 
authorized to go to the Mosler plant in Wayne, New Jersey on 
7-9-7*+} for the purpose of reviewing traffic flow on the system, 
which is necessary. ‘for the completion of the control pan^. 
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UNITED STATES GOVERNMENT 

Memorandum 



SUBJECT: J. EDGAR HOOVER g3J^inLDING 

'computer equipment layout 




DATE; 6/2 4/7 4 


, Assoc. Dir. - - - 

Dap. AD Adm. 

Dap. AD (nv. _ 
Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Ident. 

Inspection ___ 

Intell. 

Laboratory 

Plan. & Eval. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. ^ 
Director Sec’y __ 


Reference to Mr. Dunphy’s memorandum of June 18, 1974, 
requesting review and approval of the Layout drawings of the ADP 
space for the Laboratory. 

The Layout plans are approved by Laboratory as drawn and 
the telephone locations are shown on the drawings that are needed in 
this area. 


1 - Mr. White 
1 - Mr. Alvarez 



EMA:eb 
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UNITED STATES GO WRNMENT ... 

Memorandum 

Mr. Walsh 

J. P. Dunphy^ 

, ^ O 

J.^EDGAR HOOVER F. B. I. BUILDING 



DATE: 6/28/74 




Assoc. Dir. 

Dep. AD Adra. 
D^. AD 
Atf^ Dif. 

W/U 

Comp. Sysf. 

Ext, Affairs - 
Files & Com. 

Gen. Inv, 

ident. - 

Inspection 

Intell. 


JENEFICIAL OCCUPANCY BY COMMUNICATIONS PERSONNEL 

Bureau history was made today. 

Personnel of the Communications Section of the Files 
and Communications Division assumed control of a space on the sixth 
floor which is to be utilized for a secure communications area, 
consisting of several rooms and vault. 

The purpose and nature of the occupancy is for the 
beneficial usage of our technical people to prepare this space for the 
installation of sensitive communications equipment on a timely basis. 
The Communications Section will exercise physical security control 
of this space and have already initiated measures in this regard. 

Until actual occupancy of the space involved in an 
operational capacity is completed, matters relating to that area will 
continue to be coordinated between personnel of the Communications 
Section and Headquarters Building Unit. 


Laboratory - 

Plot!. & Eval. 

Spec. Inv. 

T ra ining 

Legal Coun. 

Telephone Rm. 

Director SecV 



Mention of a separate building to house the functions of 
the FBI had been made as early as 1939. It’s been a long wait. 


Recommendation : For information. It is to be noted that GSA has 

requested that no publicity be afforded to our presence in the building under 

this beneficijel usage status. 


1 - Mr. Marshall 


JFM/ml ft/ 

(3) (r 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


SUBJECT: 






Mr. Walsh 


J. P, Dunph; 


DATE: 


7/3/74 



p: 



J^DGAR HOOyjlR_E..B.J.. BUILDING 
TRIKE CONDITIONS 




Ext.. Affairs 

Files & Com, V 

Gen, |nv. ____ 
Ident. . 


Laboratory 

Plon. & Eval. . 

Spec. Inv. 

Training 


Legal Coun. 
Telephone Rm. _ 
Director Sec*y 




Purpose is to advise of strike conditions existing 
at construction site. 

Mr. Geor^e^^f^Ko gieni s, C onstru ction_Engineer,_GSA, 
advised tMslnbrning'^Bat‘T;ire ifom rodmen, and stone masons 

went out on strike at close of business on 7/2/74 and are off the site. 

Mr. Culfogienis stated that the strike arose over wage discussions now 
pending. The absence of the ironmen and stone masons over any 
length of time would delay the job. However, he expected the prime 
contractor to follow this matter and attempt to resolve the differences 
as soon as possible. Mr. Culfogienis advised it is too early to determine 
whether there would be any picketing at the site but he did not expect same. 


RE COMMENDATION : 

For information. You will be advised of developments. 




A fi 


1 - External Affairs Division 
JFM:ko (3) 

J 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr . White 


DATE; 7ime 26 , 1 9 '/h 


FROM ; B. P, Herndi 


SUBJECT: DESTRUCTpW OF CONFIDENTIAL TRASH 

J, EDGAR HOOVER FBI BUILDING 





Asso;. Oir. 

Uep. a£-‘ Adm. . 
Dep* AO inv. _ 
Asst. Dir.: 
Admin. ■ -- 

Comp. Syst. 

Ext. Affoirs 

Files & ^om. _ 

Gen. inv. 

Idont. 

Inspection 

Intell. 

Loboratory 

Plan. & EvqI. . 

Spec. Inv. 

Training 

Legal Coun. 

Telephane Rm. _ 
Director See*y 


The confidential trash destruction device 
which has been selected for use in the new building 
is a hammer mi.ll type, manufactured by L and F Industries, , ’ 
2110 Belgrave Avenue, Huntington Park, California, under the ’ 
brand name, "Document Disintegration Systems." The system 
is rated at a'ma5a.mum pound’s ot‘~'’6rasfi*' per hour and 

will be capable of destroying the anticipated accumulation 
of confidential trash through a 3/16" security screen on a 
dally basis. The destroyed product' is contained in bales 
weighing approximately 1250 pounds which are salable as scrap. 

On Jrne 12, 197^? approximately 100 pounds of 
typical field office trash from the Los Angeles Office was 
transported to L and F Industries and destroyed in a Document 
Disintegration System Machine using a 3/16" security screen. 
Included in the trash sample x^rere photographs, 35™i negatives, 
bond paper, on:ion skin paper, carbon paper. Mylar typewriter 
ribbon and cari stock. The destruction was witnessed by 
SA Richard J. Dobens. 

Appa’oximately 25 pounds of the effluent from this 
destruction operation was shipped to the Laboratory for 
analysis. A representative sample was examined and it was 
determined to be well within National Security Agency (NSA) 
standards fov classified document destruction. 

On the basis of this controlled test and effluent 
examination the Bureau Security Coordinator, SA James M. Powers, 
is satisfied that the initial acceptance test of the equipment 
has met necessary document .destruction standards. 

CONTIFIED - OVER 


Mr, White / / i/ n A i 
Mr. Dunphy 0 -//''A U / 

Mr. Powers ^ 'r :rnV^ 

1^. Herndon 

Mr, Gleason JUL 10 1974 
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Two additional tepts will be made prior to final 
acceptance. One at the factory, in the machine actually 
manufactured for the FBI prior to its shipment to Washington 
and one after the installation is made in the new building. 


ACTiOWt 


None. For information. 
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OPrioNAi rou^ NO. lo 

MAT COtnON 

eSA GEN. ICC. NO. 2T 


UNITED STATES G^ERNMENT 

Memommum _ 


.0 


TO 


Mr . McDermott 


DATE: 


6-27-74 


FROM : G. E. Malmfeldtl 


SUBJECT: DEPARTMENT OF JUSTICE VISITOR CENTER 


By letter to the Director dated 6 
General has referred to prior correspondenc 
of the Department of Justice Visitor Center 
Justice Building and has advised he would 1 
Center established as an adjunct to the FBI 
tour is transferred to the . J . Edgar TOover 



• Acsoe. D5r. 

Dep> AD Adm. — 

Dep. AO Inv. 

Asst. Otr.: 

Admin.. * 

y> Cornpy^Syst. 

^ Filifs & Com. 

Gen. Inv. - 
Ident. 

Inspection 
Intell* 


Loborotory — 
Plan. & Evai. . 

Spec. Inv, 

Training _ - 


Legal Coun. 

Telephone Rm, __ 

-21-74, the Attorney Director secv_ 
e relative to FBI operation 
now located in the Main 
ike to seo the Visitor 
' s tour program when the 
ziuilding. 


This Visitor Center, constructed .Jt the direction of former 
Attorney General Kleindienst in 1973, has never been used and is 
regarded as a "White Elephant" which Department sources confidentially K 
advise the Department wants to dump on the FBI to preclude embarrass- 
ment to itself. 

The Attorney General's letter sets forth three disadvantages f 
to inclusion of the Visitor Center in the FBI tour, which objections '?\ 
we set forth in the Director's letter to foi’^ner Attorney General Richard^ 
son on 8-14-73. After setting forth these considerations, which includ^ 
extension of the tour time, the necessity of FBI employees answering j 

questions: about other Departmental organizalzions and the need for / 

extensive additional training for FBI tour .\eaders, all of which remain S 
valid observations, the Attorney General's J.etter reiterates the i 

Department's desire that the Justice Depart r.ient exhibit be added to cw 
the FBI tour route. 

The letter additionally notes that transferring the Departmer^ 
exhibit to the J. Edgar Hoover Building would free space in the Main 
Building for use by a minority business er.cerprise which the Departir.eni^ 
keenly desires to accommodate. C 

Also included in the Attorney Genej«?'*l'S®JSg!®is agreement 
with the Bureau's recommendation that author to require ^ 
the wearing of uniforms (blazers) by our tour leaders, a request to 
which we awaited r'esponse for several week*''. — ^!!?«-eepa-rarl9^'>»uthorizinc; 
letter, dated 6-21-74, has been received. 


a: 

Q 


Mr. Kelley has noted on the incoming iSttei; 


which is interpreted as a request for a detailed analysis of the 
proposition, with appropriate recommendations ba^edl'lAi.pbg jt^4 Bi^reau ' s 


interests . 

Enclosure 7“"^ “'7 y 

1 - Mr..^^i^®Dermott - Encs. (2) 

JRH:nb,^j^(7.) 


/ 


1 - Mr. Dunphy - Encs. (2) 

1 - Mr. Malmfeldt - Encs. (2) 
1 - Tour Room - Encs. (2) 
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G. E. Malmfeldt to McD.ermo-tt memo 

RE: DEPARTMENT OF JUSTICE VISITOR CENTER 

The External Affairs. Division strongly recommends against 
acceptance of the Departmental exhibits for the following reasons : 

(1) New FBI Tour Virtually Complete 

The FBI tour route in the new building has been designed 
and in production for over two years and the individual exhibits 
depicting the FBI's work are nearing completion. They have been specif- 
ically designed to portray the scope of the Bureau's responsibilities 
and achievements; are totally integrated as to concept and content; 
and have been painstakingly developed after extensive deliberation 
with experienced Bureau personnel in all areas of the Bureau's work. 

They are of an advanced style and design, completely incompatible with 
the type of exhibits which comprise the Department's Visitor Center. 

Furthermore, a ten-minute introductory motion picture is also 
nearing completion, which film complements the new tour exhibits, with 
the entire planning representing a coordinated depiction of the FBI ' s 
role in serving the American piiblic. 

(2) FBI Tour Outstanding Success - Public Acceptance Should 

Not Be Diluted 

The public acceptance of the FBI tour for some 35 years has 
clearly established that the public is interested in seeing the FBI 
tour , which enjoys v7or Id-wide renown. While many tourists would naturall]; 
be interested in the work of other parts of the Department, the clear 
fact remains that they have come to see the FBI tour, an essential 
tourist stop akin to the Washington Monument and the White House. 

(3) Designed to Educate, Inform, Clarify 

One prime purpose of our tour has been historically to 
educate the public relative to the Bureau's operations, to dispel mif.- 
understandings regarding our jurisdiction, and encourage citizen 
cooperation. To include in our tour the wide-ranging activities of 
various Departmental adjuncts, such as the Law Enforcement Assistance 
Administration, prison industries. Land and Resources Division, U. S. 
Marshal's Office, Drug Enforcement Administration, etc., would only 
confuse and confound our visitors. Observation of the Department's 
exhibits reflects many are unusable due- to design and content (anti- 
trust exhibit, for example, displays numerous trade-marked products 
of corporations involved in antitrust suits) and would have to be 
renovated and thereafter maintained and updated at Bureau expense. 


- 2 - CONTINUED - OVER 
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G. E. Malmfeldt to McDermott memo 

RE: DEPARTMENT OF JUSTICE VISITOR CENTER 

( 4 ) Planned Increased Tour Traffic Would Be Curtailed, 

Including Congressional and White Hbuse Referrals 

Another goal of our new tour, route is to increase the 
maximum number of visitors that can be admitted each day and the new 
tour route has been timed and designed to handle maximum traffic. The 
current one-hour tour has been tentatively expanded to 1 . 1/4 hours 
for the new building and to add the Department's exhibits to this opera- 
tion would substantially increase the length of the tour (an estimated 
minumum of 20 minutes or more) , thus greatly reducing the number of 
visitors we could handle in a given day, a result diametrically opposite 
to our intentions. Congressional referrals, currently a substantial 
segment of our tour traffic, would have to be curtailed, undoubtedly 
causing critical complaints from the Congress and the White House. 

(5) No Unused Exhibit Space Available 

While the exhibit space on the new tour route is considerably 
more than is currently available, all of it is being utilized, and 
there is no additioncil available space of any significance in the tour 
complex which has heretofore been considered to be for FBI use only. 

(6) Departure From Intent of Congressionally 

Authorized Activity 

The Congressional appropriation for the J. Edgar Hoover Building 
was by its very nature gauged to permit the FBI to have its own building 
and to house its wide: spread functions in one central headquarters. To 
now insert non-FBI activities in the heart of this establishment would 
defeat the basic purpose of the Congressional action. It would also 
convert the FBI tour into a Department of Justice tour. 

(7) High FBI Employee Training Expense 

The Bureau's 8-14-73 response to the Department regarding 
the Department's suggestion that the Bureau operate the Justice Depart- 
ment tour route in the Justice Building as an addition to the existing 
FBI tour route clearly documented the estimated $33,300 cost in FBI 
employee man-hours required to train FBI employees with a working knowl- 
edge of the activities of the different Departmental entities repre- 
sented in the Depar-L.ment ' s exhibits . ■ Although the current ' incoming 
observes that our tour leaders would not have to explain these exhibits, 
an examination of the Department's exhibits clearly shows that they 
would prompt countless logical questions which could not easily be 
referred to Departmental officials in a different building without 
causing public dissatisfaction. .Our personnel .would be placed in a 
position of either appearing uncooperative or unqualified, to our 
overall detriment. 


- 3 - CONTINUED - OVER 


G. E. Malmfeldt to^jcDermoti: memo 

REj department of justice visitor center 

* 

7 ;■ ( 8 ) First Notice of Suggested Move 

The Department's 1973 request, to which our 8-l.t-73 responi'e 
was directed, stated that the Attorney Genexal's staff will "develop 
procedures for assuming this tour function for the Center when the 
FBI tours are moved to the J. Edgar Hoover Building." The current 

- incoming letter is the first indication from the Department that any 
-■consideration was afforded to moving the Department's exhibits to the 

J. Edgar Hoover Building. 

(-9) Reputed Space Need for Minority Business Activity Patently Invalid 

The reference to the need for the space currently occupied in 
-the Main Justice Building by the Department's Visitor Center for use 
cby a minority business enterprise is likewise highly confusing, partj.c- 
i jilarly since the Visitor Center space was renovated in 1973 at consic ar- 
able expense for the various exhibits it houses. Specifically, this 
area, which had previously been occupied by the Federal Credit Union, 
was extensively rewired electrically, provided with supplemental air 
conditioning, furnished with wall-to-wall carpeting and treated with a 

- suspended ceiling with special lighting effects. The exhibits were 
-commercially prepared at an estimated' $70,000 to $80,000 and designed to 
-fit the space now occupied. Directly across the corridor from this 

space are the FBI's current tour exhibit bays which will become available 
to the Department upon our move to the new building. This space is 
immediately within the 9th and Pennsylvania Avenue entrance to the 
Department of Justice Building and would appear admirably suited for 
use by the Department for a minority business activity and would result 
in little' renovation cost, particularly compared with the extensive 
cost of relocating the current Department Visitor Center. 

(10) Visitor Center Move Contrary to Department's Announced 

Bicentennial Plans 


The Department's participation in the Bicentennial Observance 
has involved numerous meetings, extensive discussion and limited results 
in concrete plans. The latest meeting of the Department's Bicentennial 
planners, in fact, attended by a Bureau representative, noted the only 
two projects nov7 constituting the Department's Bicentennial effort are 
-to treat the newly developed Department of Justice Visitor Center as 
a Bicentennial project and to treat the expanded FBI tour in the new 
J. Edgar Hoover Building also as a Bicentennial project. To move the 
indicated Department of Justice Bicentennial project from the Main 
Justice Building again appears completely inconsistent with the Depart- 
ment's announced Bicentennial plans. The public would be understandably 
confused over why the Department's various functions are displayed in 
the FBI Building, and this would appear to work against the Department's 
expected interest in depicting its role as the overall administrator 
of the Justice Department, of which the FBI is an important, but single, 
part . 
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CONTINUED - OVER 
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G. E. Malmfeldt to McEiermott memo 

RE:, DEPARTMENT OF JUSTICE VISITOR CENTER 


(11) Public Informatirn Office and Visitor Center Proximity Important 

The anticipated intensified tourist traffic during the 
Bicentennial Observance would undoubtedly generate considerable inquiry 
of the Department’s Public Information Office (P.I.O.) of which the 
Department’s Visitor Center would be a logical adjunct, and the presence 
of the Visitor Center in the Main Justice Building would again appear 
to be almost a basic necessity. 

OBSERVATIONS i 

The tentative inauguration date for FBI tours in the new 
building is October of this year and, as indicated previously, the 
lengthy, detailed planning and construction of the Bureau’s new exhibit 
material is speedily approaching completion. To be required to alter 
our carefully integrated planning at this point would cripple the 
extensive effort th-;.s far expended and would most probably result in 
our inability to properly handle the ' countless visitors desiring to 
tour the FBI. It would be an unquestionable public relations disaster 
for- the FBI, as well as the Department, and sap the reservoir of citizen 
support for the FBI which is so urgently needed today. 

A proposec. letter to the Attorney General, summarizing some 
of the more pertinen-o observations set forth above, is attached. 

Included in the response is the same offer made by the Bureau in 1973 
to provide tour expe.rience guidance to the Departmental officials 
responsible for theix tour function, plus an additional offer to include 
at the end of the FBI tour a tasteful display noting the existence 
of the Department o.-f Justice Visitor Center in the Main Justice Building, 
with clear directio.%s to its location and an invitation to visit same. 


RECOMMENDATION : 


That the attached letter be forwarded from the Director to 
the Attorney General. 
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UNITED STATES GOVERNMENT 


Memorandum 


TO 


Mr. Walsh 


DATE: 7/1/74 


FROM 


J. P. Dunph^ 

vy 

SUBJECT: J. EDGAR HOOVER F. 6. 1.-BUILDING 

SITE 

CONSTRUCTION SfiDi 



y-' 



Laboratory 
Plan. & Eva). . 
Spoc. Inv. ___ 
Training 


Ssi ^ c/1 rc ? 1 


Legal Coun. 

Telephone Rm. __ 
Director Sec'y — 



Purpose is to advise of vandalism at GSA site 
construction shack and theft of Government property from same. <X/\ 

Mr. Geojc se A.^^ulfogi enis^ Construction.Engi neer , GSA, advised 
7/1/74 that the GSA site construction shack had been broken into 
and vandalized apparently during the evening of 6/30/74. Mr. Culfogienis 
advised that upon initial examination he believed that the only Government 
property taken was an electric typewriter, a calculator and a Polaroid 
camera. It appeared to Mr. Culfogienis from other itends of a personal 
and small monetary nature that were taken that those involved were 
looking only for cash or items of property that could be readily sold. 


I 

\ 


WFO advised 7/1/74 and will follow. 


RECOMMENDATION : 


For information. /You will be advised of additional results 
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1 - Mr. White 
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TO 


FROM 


lONA^JI 


OPTIONAl-fORM NO. 10 

mXy i»a3 edition 

GSA GEN, REG. NO. 27 


UNITED STATES GOVERNMENT 

Memorandum 


Mr. Ca 


J. T. M 



DATE: 


SUBJECT: J. JEDi^lIOOVERfFBI BUILDING 
EQUIPMENT'OTfOUT 







6/21/74 






Assoc. Dir. 

Dop. AD Adm. . 

Dop. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext, Affairs 
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Re Dunphy memo to Walsh dated 6/18/74. Referenced 
memo requested Computer System Division's (CSD's) review and approval 
of drawings for the computer equipment layout. - 

p. 

CSD agrees with the equipment layout as shown on these 
drawings. It should be noted that between now and the actual move of the 
computer equipment, minor changes could occur which would have an effect 
on the electrical design. These changes would be in the nature of additional 
equipment which would require more power lines or replacement of equipment 
which could result in a change in the type of electrical connectors. CSD does 
not anticipate any major equipment modifications prior to the move; therefore, 
the number of additional power lines should not be increased by more than ten. 




These changes could be handled by either an agreement witl 
the contractor doing the electrical work allowing for modifications or by 
issuing a work order to GSA. Presently, changes of this nature are ma<p 
through GSA and requires approximately two weeks for the work to be done. 
CSD does not have a preference in how these changes are to be handled but"- 
desires to have the flexibility to have the changes made prior to the actual, 
move date. 


RECOMMENDATION: 

For information. 


WM:dli^ 
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1 - Mr. Walsh 
1 - Mr. Campbell 
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Director Sec'y 


At a coordination meeting held at the General Services 
Administration today, Mr. Larry Hoffman, the Contracting Officer, advised 
they have found it necessary to postpone our beginning occupancy date from 
9/3/74 until 10/15/74. 

This delay is caused primarily by mechanical equipment and 
systems not being at the present state of readiness which would indicate we 
could begin occupying at any earlier date. Hoffman was most concerned as to 
the effect this would have on the Bureau's plans and operations and was 
informed we want to occupy the building as soon as possible in view of our j 
scattered situation, but that by the same token, we do not want to begin 
occupying a building that will not properly accommodate our people. 

It was apparent at the meeting that this is a matter of miich 
concern to the attendees, so much so that all attendees were asked at this 
time to maintain in confidence the shift in date as GSA intends to continue 
pressuring the contractor and the subcontractors with the thought that we 
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Director Sec'y - 

In connection with the design and construction of our audio -video studio 
complex in space assigned to the Radio Engineering Section, Laboratory personnel 
have conferred with members of the New Building Unit, Administrative Division, 
concerning the most expeditious means to proceed with this program. As a result 
of this conference, an inquiry was made of the Design Division of the General Services 
Administration (GSA) in regard to possible approaches the Bureau could take to 
expedite the design and construction of this area. 



Mr. Adamac, Design Division, GSA, advised that GSA would be agreeable to^ 
a letter to them from the Bureau requesting that they undertake the management of 
the design and construction of the audio-video studio complex. In addition, Mr, AdS^ac 
stated that the Bureau should indicate in this letter a commitment of funds foi^rs"" 
program, - 

As ypu know, the Laboratory is scheduled to begin occupancy of this spahe-'^ 
in the J. Edgar Hoover Building starting September of this year. The Radio 
Engineering Section will be seriously hampered in the discharge of its daily 
responsibilities, such as case examinations, audio analysis, voiceprint analysis, 
research and development and special recordings for the Director and other Bureau 
officials, should the audio-video studio complex be far from completion by this 
Section’s projected October, 1974, move date. It appears that the most expeditious 
course of action the Bureau should take in an effort to resolve this situation is the 
program as previously outlined in concert with GSA. . 


1 - Mr. Walsh 
1 - Mr. Dunphy 
1 - Mr. White 
1 - Mr. R. A. Miller 
1 ^Mr. Stevens 
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Memorandum to Mr. White 
RE: LABORATORY AUDIO -VIDEO STUDIO 
COMPLEX 

J. EDGAR HOOVER BUILDING 


The Laboratory has available in the Fiscal Year ’76 budget 
approximately $160, 000 for this program. 

RECOMMENDATION: 


That the building imit of the Administrative Division prepare a letter 
to the General Services Administration, Attention Mr. Kenneth A. Jacobson, 
Region 3, Room 6920, 7th & D. Streets, SW, Washington, D. C. 20407, 
requesting them to manage the design and construction of an audio -video studio 
complex in the Radio Engineering Section space in the J. Edgar Hoover Building. 
In addition, this letter should show an authorization by the Bureau of $160, 000 
for GSA to use, implement and continue this program. The Radio Engineering 
Section will prepare technical information, drawings, etc. which will 
accompany this letter. 
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Director Sec'y - - 


Enclosed herewith is a study of floor allocations 
in the new building and factors involved to change these allocations 
to include the Washington Field Office (WFO). The study examines 
the history and factors which made it necessary to leave WFO out 
of the new building in 1970, and analyzes cost factors and other 
considerations to reintroduce WFO into the J. Edgar Hoover F. B. I. 
Building at this point. 
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/ 

<Dn 7 “5 -74 captioned individual telephonically 
contacted FBI Headquarters and was thereafter afforded a tour 
of the J. Edgar Hoover FBI Building by SA Lee M. Quick, 
Exhibits Section, and SA Dillard W. Howell, H, of the Research 
Section. 


The tour consisted of exterior camera shots of 
the building with a brief trip inside the building for interior 
camera shots a. long the new tour route and third floor office space. 
Spearman appeared to be very cordial toward the Bureau and 
advised he was preparing brief film footage regarding the FBI’s 
upcoming moves to its new quarters. 

This film feature appeared on the 10 p.m. Channel 5 
News on 7-5-74 consisting of approximately two and a half minutes’ 
duration, and <7as favorable in tone toward the Bureau and its 
upcoming occupancy of the J. Edgar Hoover FBI Building. 

RECOMMENDATION: 
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Purpose of this memorandum is to advise of the 
official name of our new building as occasions are arising with more 
frequency where the name must be used in various correspondence and 
memoranda. 


Laboratory 

Plan. & Evol. . 
Spec. Inv. ■ 

Training 

Legal Coun. 

Telephone Rm. . 
Director See*y _ 


The official name is the J. Edgar Hoover F.B.I. Building 
as established by^feblic Law 92-520 signed by the President 10/21/72. 


We are aware that the construction signs at 9th and 10th 



1 - Mr. Jenkins 

1 - Mr. Adams 

1 - Each Assistant Director 
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CONFIDENTIAL TRASH DESTRUCTION 
J. EDGAi^^OOVER FjBJ, BUILDING 



PlaA' ^E>ol. __ 

Spec. Inv. 

Training _____ 


Legal Coun. 

Telephone Rm. 

Director Sec*y - .— 


Re memorandum of J. P. Dunphy to Mr. Walsh, captioned as 
dated 4/26/74, requesting comments ^d views of Bureau Security 
Coordinator (BSC), Inspection Division, as to Mest ruction criteria requi rem ents 
fO Mham mermill system to be utilized in our new I^B^^BuildingJo disppse_^^ 
evidential trns^^^^ ^ ' 




f 


BACKGROUND 


;v 




As pert^ns to FBI operations ,^onfidential t^ash for all practical 


s 


purposes falls ^to two categ ories; (1) ge nera rbullfe^cohfideniialjrashjrom all 
Diyisi ons ; (COMSECj and micro -miniaturized 

material, ^ ~ , 

— ///^ 

According to current Nationa^^curity Agency (NSA) regulations 
destruction of COMSEC material, if don6^^ mechanical means, must be 
accomplished by reducing the material to’&s, scraps or fibers too small to 
reconstruct. When all residue has been reduced to pieces 5 millimeters 
(3/16") or smaller in all dimensions, it is considered to*’'Be^e'^irdye‘ft“fP^ond 




t 


reconstruction. 
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Although NSA has no specific requirements gouenaringJthe- destru ction 
size of other type confidential trash (including micro -miniaturized material) 
the Bureau, as an added security precaution, has, as a mattqr of practice', 
utilized a 3/32" screen for the destruction of all our confidential trash. Recently 
as a result of an increase in the amount of confidential trash being received 
for destruction in the Identification Building (apparently resulting from "house g 
cleaning" in anticipation of our move to the new FBI Building) we began utilizing 0 
a 1/4" screen for the destruction of confidential trash, other than COMSEC 
material, in that building. Since degree of destruction is controlled by means 
of security screens (easily interchangeable) which determine the size of the 
destroyed product, the smaller the apertures in the security screens the longer 
tine destruction process requires. Use of the 1/4" screen in the Identification 
Building machine, resulting in a 25% to 50% production increase (depending on 
the type of material destroyed), has been effective in accomip,odqting this temporary 


1 - Messrs. 
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;P. Gregory, B. Herndon 
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Re : * Confidential Destruction 

J. Edgar Hoover FBI Building 



increase in confidential trash. Both the BSC and Laboratory Division were 
of the opinion that use of the 1/4” screen in this instance, in light of the volume 
of material being destroyed, would afford necessary security protection. COMSEC 
and micro -miniaturized material, of course, is still put through a 3/32" screen 
to abide by NSA regulations. All other destruction machines utilized by the 
Bureau both at Headquarters and in field installations continue to use the 3/32” 
screen in destroying all confidential trash. 


As a result of the request by Headquarters Building Unit (HBU), 
Administrative Division, for the BSC to determine acceptable destruction 
standards for the hammermill machine being installed in our new building, 
in-depth discussions have been held with HBU and Laboratory personnel on this 
matter. In addition, the BSC has also attended a demonstration of this equipment 
and consulted with security personnel from the military, U. S. State Department, 
NSA and CIA. 


As a result of these meetings it has become apparent that the absence 
of specific guidelines for destruction of general bulk confidential trash has 
resulted in a lack of uniformity and wide discrepancies in the manner in which 
such trash is destroyed. Although NSA has the authority to set standard 
criteria for destruction of COMSEC material, and has done so, it does not 
have the authority, nor has it attempted to officially promulgate any standard 
criteria for the destruction of general bulk confidential trash. In the absence 
of any regulation specifically governing same, the majority of agencies in the 
intelligence community have subscribed to an unwritten "understanding” that 
the standards necessary for COMSEC material destruction (3/16”) should apply 
to all confidential trash destruction. The reasoning behind this policy is that 
many agencies cannot afford the luxury of two destruction systems — one for 
COMSEC material and a separate one for other confidential trash; their 
particular operation, unlike the FBI, makes it very difficult to segregate 
COMSEC material from other confidential trash; by using a 3/16” screen they 
can be assured that this added security precaution will meet the minimum 
standard of confidential trash destruction. 

OBSERVATIONS: 


Although the hammermill machine contemplated for our new building will 
have the capacity to use either easily interchangeable 3/16” or 1/4” screens, HBU 
has suggested that the maximum allowable screen size, commensurate with 
security, and which will produce an end product capable of satisfying a GSA 
requiiemeut of being recycleable, be utilized in the destruction of all confidential 
trash other than COMSEC material. Because of the volume of general bulk 
confidential trash involved the Laboratory feels that reduction to 1/4” would 
afford necessary protection. Since COMSEC material will normally accumulate 
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from only 4 sources in the new building, i. e. , the Communications Centers 
in Divisions 4 and 5 and the Cryptanalysis Unit and Cr 3 ^to -System Unit, 
both in the Laboratory Division, appropriate arrangements could be made for 
special handling of destruction of COMSEC materials in one of the Security 
En gineered Disintegrators we are now utilizing at Headquarters which is 
equipped with a 3/32" screen. 

S UMMARY 

At the present time NSA regulations require that for destruction purposes 
COMSEC material be reduced to pieces no larger than 3/16" size. Although there 
are no specific official requirements governing the destructive size of other type 
confidential trash, including micro -miniaturized material, there is a general 
"understanding" within the intelligence community that the same criteria 
required for COMSEC material destruction (3/16") shall also apply to 
destruction of all other types of confidential trash. Based on conversations 
with security personnel of other agencies and observations of various destruction 
methods it is apparent there is considerable divergence in the actual implementation 
of destruction procedures. Beyond any doubt the Bureau's present requirements 
with respect to confidential trash destruction by mechanical device equal or 
surpass that of any other intelligence agency, including NSA. Maintenance of this 
security posture mandates that we use a 3/16" screen in the hammermill machine 
in our new building. Looked at solely from a security aspect this would be the 
preferable course of action and effectively preclude the possibility, although 
remote, of another agency being reluctant to furnish us confidential documents 
because our destruction requirements were not as stringent as theirs. Exclusive 
use of a 3/16" screen would also negate the necessity of needing a separate 
system to destroy COMSEC material and the problems which would arise 
attendant thereto in segregating and transporting such material to a separate 
location for destruction. 

In support of HBU suggestion that a 1/4" screen be used, we have 
the Laboratory’s appraisal that even with this size screen the sheer volume 
of material being destroyed would afford necessary protection. Use of a 1/4" 
screen rather than a 3/16" screen would result in a production increase, indirectly 
result in a reduction of equipment and labor costs, and produce an end product 
which undoubtedly would meet GSA’s recycling requirement. 

Althoi:^h use of a 1/4" screen in the hammermill machine to destroy 
confidential trash other than COMSEC would not be in violation of present 
security regulations, from a standpoint of security, use of a 3/16" screen to 
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destroy all confidential trash other than micro -miniaturized material would 
be preferable and in accord with the most stringent standard utilized by any 
other intelligence agency. If use of the 3/16” screen will adequately 
accommodate daily destruction of all the confidential trash anticipated, and 
machine specifications indicate it will, BSC recommends use of this size 
screen following assurance from GSA that the residue from the 3/16" screen 
will meet recycling requirements. 

As regards technical performance, in order for the hammermill 
system contemplated for the new building to meet acceptable security standards, 
BSC recommends that not more than 3% of the total effluent by weight, exceed 
the screen size in use. Samples to be utilized by the manufacturer in connection 
with this security analysis, upon which acceptance of the system will be 
predicated, should be prepared by Laboratory Division in coordination with 
HBU, and should consist of a representative cross -section of all types of 
confidential trash, destroyed under normal and acceptable machine operating 
standards. 

RE COMME NDATIONS : 

1. That a 3/16" screen reducing confidential trash to this size during 
destruction be adopted as the standard for the hammermill machine in our new 
building in connection with the destruction of all confidential trash other than 
micro -miniaturized material. 


2. That the technical performance specification of the hammermill 
machine require that not more than 3% of the total effluent, by weight, exceed 
the screen size in use. 


3. That samples of confidential trash to be used for security analysis, 
and upon which acceptance of the system will be predicated, be prepared 
by and/or under the guidance of the Laboratory Division. 
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Re: Confidential Trash Destruction 
J. Edgar Hoover FBI Building 
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4. That during the security analysis examination of^he samples 
residue a determination be made by the Laboratory as to whether the 3% 
"slippage” allowable creates any security hazard relative to maximum allowable 
particulate size. 


4 tfo M. 
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GSA advised on 5/20/74 that residue processed through a 3/16 inch 
security screen, if contained in 1, 000 pound bales, can be recycled. GSA was 
unsure of the market value for such paper at that time. 


On 6/12/74 a sample of Bureau classified trash was destroyed by an 1 
L&F Industries Document Disintegration System equipped with a 3/16 inch security j 
screen at Huntington Park, California, under supervision of a Bureau Agent. On j 
6/14/74 the Laboratory Division conducted a security analysis on the effluent from 
this test, and subsequently judged this effluent to be in keeping with standards set j 
by the National Security Agency for the destruction of classified waste. On 6/14/74 
GSA was advised of Bureau acceptance of this effluent. On 6/24/74 GSA advised the 
current market value for effluent processed through a 3/16 inch security screen is 
$15-$20 per ton, and for effluent processed through a 1/4 inch security screen is ' 
$40-$50 per ton. At the anticipated average rate of 6, 000 pounds of trash per day, 
this difference would amount to $23,400 per year. On 6/26/74 GSA awarded a 
contract to L&F Lidustries for the purchase and installation of a Confidential 
Document Destruction System for the new building. 


and #2. 


The .Headquarters Building Unit agrees with recommendations #1, 
Recommendations #3 and #4 have been handled as noted above. 



I 

i 




- 5 - 


OPTIONAl FORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG. NO. 27 


5010-106 





UNITED STATES GOVERNMENT 

Memomndum 



SUBJECT 



MR. 


J. P. DUNPH 


DATE; July 12, 1974 



■ J. EDGAMOOyjIRflFTR ^ 
EQUIPMENT LAYOUT 


t?.scc. Dir. I 

ad A ^ ; 

Djd AD'fnv 

sljDir.; 


p. Syst. . 
Ext. Affairs . 
Files ^ Com. 

Inv. 

ident. 


Loboratory _ 
Plon. & Eval. 
Spoc. Inv, 
Training - 
Legal Coun. _ 
Telephone Rm. . 
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as above. 


Re Hall to Campbell memorandum dated 6/21/74, captioned 


Referenced memo advised of Computer Systems Division’s 
(CSD’s) approval of computer equipment layout drawings for the new building. 
Memo further advised of desire by CSD to have the flexibility to have minor 
equipment changes made prior to the actual move date. 

3 


Headquarters Building Unit (HBU) is presently coordinating Q 
the design of the Automatic Data Processing (ADP) Center wi& GSA and 3 

C. F. Murphy Associates. While substantial lead time is necessary to ^ 

incorporate design changes into the new building, every effort will be made § 
to include small changes where possible. Large changes will not be 
incorporated. 

RECOMMENDATION: 



For information. 




1 - Mr. Decker 
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Q ^BODG^MAJIXKR^ — - 

On a monthly basis, we have been meetin^with our Laboratory 
Division and Procurement personnel and Mr. Kent A. Womack, Buildings 
Manager of the Justice Field Office, who will have his office in our new 
building and be responsible for its operation. The purpose of these meetings 
has been to insure a complete understanding by various Bureau components 
and the Buildings Manager as to what is agency responsibility and what is GSA ' 
responsibility during the move into the new building as well as its operation 
afterwards. 


One of the questions raised to Womack at a recent meeting was who 
would be responsible for the operation and repair of building systems peculiar 
to us because of our Laboratory functions such as the apparatus which supplies 
distilled water, chilled water, compressed air, etc. Womack informed us at a 
6/ 6/74 meeting that GSA would be responsible for this. He has confirmed this 
in the attached letter which goes into some detail as to what is the agency 
responsibility and what is GSA responsibility under the Standard Level Usej 


Charge (SLUG) rate. 
RECOMMENDATION: 
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That the recipients of this memorandum acquaint-the’narsaisses with 
the contents of the attached memorandum for their future guidance. 


M 


Enc. 


1 - Mr. Cochran 
1 - Mr. Green 
1 - Mr. Gregory 
1 - Mr. McMichael 
1 - Mr. Jackson 
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Purpose is to advise of continuing strike conditions 
at construction site. 


Re my memo of 7/3/74, captioned as above, which 
advised that the ironmen, rodmen and stone masons trades went out 
on strike 7/2/74. 

Mr. George A. Culfogienis, Construction Engineer, 
GSA, advised this date that the above trades are still out on strike. 
While discussions are still continuing, there has been no settlement 
to date with increased wages still the demand. Culfogienis stated 
that the effect on construction progress has not been felt as yet, but 
it would undoubtedly delay progress if allowed to continue for a 
lengthy period of time. There were no indications of any planned 
picketing to date. 


RECOMMENDATION: 



For information. 


You will be advised of developments. 



1 - 


Mr. McDermott 
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REPORT OTONSTRUCTIONAL MEDIA 

jmMDi.osn*BEia:czi^^ 

IN 'THE J. EDGAR HOOVER BUILDING 


Prepared by: Charles G. Bollmann . 

Education & Communication Arts Unit 
FBI Academy 
February 1, 197^ 


INTRODUCTION 


This report deals with various space, facilities, 
and equipment in the J. Edgar Hoover Building. The analysis 
upon which it is based was begun in September of 1973 j at the 
request of those whose responsibility it is to supervise the 
detailed planning as the building nears completion. 

After this introduction, the report is organized 
into sections which deal with one part of the Bureau's training 
procedures or other operations. Each section contains a set 
of recommendations which are deemed necessary to attain the 
mission objectives or procedural purposes dealt with in that 
section. These recommendations have been discussed with the 
appropriate individuals but will, no doubt, require additional 
specification and refinement in drawing up a vendor contract. 

Most of the space and facilities described herein were 
originally allocated to the Training Division. However, now 
that the Academy is operating, some of this space can be re- 
allocated to purposes other than training and even to other 
Divisions and Units. Because these changes in allocations 
cut across the substance of the remainder of the report, they 
are dealt with separately in the next section. It should be 
noted that the recommendations later in the report take the 
space allocation recommendations as assumptions. 

The report also Includes, for sake of completeness, 
a section on instructional support personnel whom, it is felt, 
will be needed to Insure that the facilities and equipment 
can be used to obtain the maximum benefit . 

The report concludes with a summary which shows in 
chart form the alterations in facilities and the equipment 
recommended in the body of the report. 



ENCLOSURE 

• 


ALLOCATION OP SPACE 


Lecture Room "E" 

This is the largest lecture room, accomodating at 
least 130 people. 

Recommendation : 

That Lecture Room "E" be allocated to the 
Clerk Orientation and Training Unit of the 
Administrative Division for large-group 
presentations and meetings. 


Lecture Room "A” 

This is one of four smaller lecture rooms and 
is located nearly adjacent to Lecture Room "E". 

Recommendation : 

That Lecture Room "A" be allocated to the 
Clerk Orientation and Training Unit of the 
Administrative Division for small group 
testing and counselling procedures. 


"Exam” Room 

This is located between Lecture Room "E" and 
Lecture Room "A" and is a very small room. 

Recommendation : 

That the "Exam" Room be allocated for use as 
a coat room associated with Lecture Room "E". 


Lecture Room "B" 

This is the "mate" to Lecture Room "A". 
Recommendation : 

That Lecture Room "B" remain allocated to 
the Training Division for Foreign Language 
Training . 


Language Lab Rooms and Language Classrooms 

These three rooms are in the same corridor as 
Lecture Rooms "A", "B", and "E" and are all 
designed with flat rather than tiered floors 
as in the four small lecture rooms. Thus, they 
are more suitable for use as offices. 

Recommendation : 

That all three of these rooms be retained 
by the Training Division and used as offices. 
(NOTE: Lecture Room "B" is recommended above 

for use in Foreign Language Training.) 


Stenographic Classrooms and Office 

These three rooms are located in a row in the 
Corridor with Lecture Rooms ”C" and -'D" and both 
»are smaller than originally requested by the 
’stenographic Training Instructors. 

Recommendation : 

That all three of these rooms be retained by 
the Training Division for use in Stenographic 
Training . 

That the wall between the two classrooms be 
removed, eventually. (NOTE: The writer of 

this report has been told that structural 
changes of this kind will not be possible 
until the building is completed and occupied 
by the Bureau . ) 


Lecture Room "C” 

This room is immediately adjacent to the Steno- 
graphic classrooms. 

Recommendation : 

That Lecture Room "C" be retained by the 
Training Division for Stenographic Training. 



</ 



Lec.ture Room "D" 

Thl-s is the "mate" to Lecture Room "C". 
Recommendation : 

That Lecture Room "D" be retained by the 
Training Division for teaching purposes. 


Executive Conference Room 

This room Is located on the 7th floor and 
will be used for conferences and briefings. 


II. ALTERATIONS, FEATURES, FUNCTIONS, AND 
EQUIPMENT OF ALLOCATED SPACE 

A. New Clerk Orientation and Training ) 

1. Mission: 

Provide new clerks and other personnel with 
orientation to the Bureau and Its work via 
lectures and pre-programed audio and visual 
materials . 

Assist new personnel in completing Bureau informa- 
tion forms (e.g., for insurance) and the like. 

Assist new personnel, especially clerks, in 
making arrangements for housing. 

2. Space and Features: 

Large Lecture Room "E" - (For large-group pre- 
sentations and meetings.) 

Automated program presentation (DAIS) 

Student response (DAIS/EDEX) 

Manual program presentation (DAIS) 

OH (front) projection 

Unobtrusive signalling system to call trainees 
to Lecture Room "A" for counselling 
PA within room (avoiding, if possible, lectern, 
stand, & neck mikes) and from Lee. Rm. "A" 
Tiered, fixed seating to improve sight lines 
and instructor eye contact and to provide 
for student response (EDEX) devices. 
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Lecture Room ”A" - (For testing and counselling) 

Permanent placement of 4 separate telephone 
lines with outside dialing for making 
housing arrangements 

’’Head end" of signalling system to Lee. Rm. "E" 
and PA to Lecture Room "E" 


"Exam" Room - (For personal belongings of trainees) 

Coat racks 
3 . Recommendations : 

1.1 That Lecture Room "E" be provided with fixed 

seating on tiered risers. (MOTE: Mr. Morrissey, 

of Inspector Dunphy’s Unit, has twice received 
negative responses for this change from GSA. 

To effect the logical alteration before 
building occupancy. Bureau funds (ostensibly 
from the Administrative Division) will be 
required . 

1.2 That Lecture Room "E" be provided with a full 
complement of still and audio-visual projection 
equipment In an R-P mode to be operated from a 
DAIS-type lectern. 

1.3 That Lecture Room "E" be provided with a large 
(Minimum 10') motorized, ceiling-mounted screen 
for OH transparencies via front projection. 

1.4 That Lecture Room "E" be provided with an 
audltorlum-slzed OH projector. 

1.5 That Lecture Room "E" be provided with a 60- 
statlon EDEX student response system. (!M0TE; 

130 fixed seats can be accomodated In the room 
but 60 of them are In the most advantageous 
position. Furthermore, the effectiveness of 
the system would be at least partially diluted 
If more than 60 responders are Installed.) 

1.6 That Lecture Room "E" be provided with a PA 
system using. If possible, permanently mounted 
microphones and signal Input from Lecture Room "A". 
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1.7 That Lecture Room "E" be provided with a 
signalling system to call out, as unobtrusively 
as possible. Individuals for counselling. 

(NOTE: Further discussion with the appropriate 

people along the line of effecting schedule 
and/or presentation changes may permit deletion 
of this Item. ) 

1.8 That Lecture Room "A" be provided with four (4) 
telephones with access to outside lines. 

1.9 That Lecture Room "A" be provided ''head end" 

PA capability for Lecture Room "E" . 

1.10 That Lecture Room "A" be provided with a "head 
end" device to signal Individual trainees In 
Lecture Room "E" to appear for counselling. 
(Please see "note" for Item 1.7 above.) 

1.11 That the "Exam" Room be provided with coat 
racks . 

1.12 That the corridor doors nearest the entrance 
to Lecture Room "E" be moved Immediately 
adjacent to the door for Lecture Room "A" to 
serve as a noise barrier for trainees moving 
between the two rooms. 


Foreign Language Training 

1. Mission: 

Provide "Total Immersion" type of foreign language 
training for small groups of Special Agents. This 
training Is based on an aural/oral approach but 
covers all four skill areas of listening-compre- 
hension, speaking, reading, writing. 

2. Space and Features 
Lecture Room "B" 

Hlgh-fldellty reproduction of audio from all 
types of source material: 

Audio tape 

Reel-to-reel 

Cassette 
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video tape 

Reel-to-reel 
Cartridge/cassette 
l6inin film 
AM/FM radio 

10 student stations configured as a Level III 
language laboratory with each station being 
capable of receiving signal from the Instructor's 
console, as well as Its own reel-to-reel and 
cassette decks under student control but always 
with monitor capability at Instructor's console. 

Rear-screen projection of still and audio-visual 
media to be operated in programed and manual 
modes from instructor's lectern. 

Front projection for OH transparencies. 

Office Area: 

Two Level III student stations In a separate 
room in area of Language Instructors'' Office 
for use as testing facility. 

3 . Recommendations : 


2.1 That Lecture Room "B" be provided with a 
Level III language laboratory with 10 student 
stations with ’ features as described above. 

2.2 That Lecture Room "B" be provided with high- 
fidelity audio reproduction facilities in a 
group listening mode from all possible types 
of sources as listed above. 

2.3 That Lecture Room "B" be provided with student 
desks for group presentations and discussions 
in an appropriate face-to-face arrangement. 

2.4 That Lecture Room "B" be provided with a full 
complement of R-P audio-visual media controllable 
in both programed (i.e., DAIS) and manual modes 
from an Instructor lectern. 

2.5 That Lecture Room "B" be provided with a minimum 
of two color television monitors with jacked 
input wall connections to handle signal from 
portable 1" VTR. 
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2.6 That Lecture Room ”B” be provided with a 
ceiling-mounted j electric screen. 

2.7 That Lecture Room "B" be provided with an OH 
projector with wide-angle lens. 

2.8 That Lecture Room "B" be provided with an 
instructor’s desk/console with appropriate 
electrical interconnections to the student 
stations in the room. 

2.9 That two Level III student stations with reel- 
to-reel and cassette decks be provided in a 
separate room in the area of the Language 
Instructors’ office for testing purposes. 


Stenographic Training 

1. Mission: ■ 

Provide stenographic skill training in shorthand, 
typing, and office procedures for selected personnel. 

2 . Space and Features : 

Training rooms and office as specified in architect’s 
drawings and Lecture Room "C" and corridor closet 
(#1288) adjacent to the assigned classrooms. 

Electric power to student stations for electric 
typewriters wired to a master switch (in each 
room) for positive cutoff. 

Distribution of four (4) audio channels to headsets 
at student stations in audio-passive mode. Each 
student station switchable at instructor’s console 
and at student station to any channel. 

Rear-screen projection of still and audio-visual 
media to be operated in programed and manual modes 
from instructor’s lectern. 

Front projection for OH transparencies. 

Provision for Edu-Kee 40/72 Simulator. 

Provision for portable electronic pacers. 


Recommendations : 


3.1 That each Stenographic Classroom be provided 
with 110-volt electric power outlets at each 
student station all wired through a master 
switch for the room. 

3.2 That each Stenographic Classroom be provided 
with a distribution system for four (4) audio 
channels from the Instructor’s console. The 
student stations to be equipped with headsets 
for audio-passive mode and each student station 
to be swltchable to any channel at the station 
and at the console. Instructor’s console Is to 
provide for "all call" and Individual microphone 
Input to all stations on all channels. 

3.3 That each Stenographic Classroom be provided with 
a ceiling-mounted, electric screen. 

3.4 That each Stenographic Classroom be provided with 
group listening system via celling or wall mounted 
speakers . 

3.5 That each Stenographic Classroom be provided with 
an OH projector with wide-angle lens. 

3.6 That Lecture Room "C" be provided with a full 
complement of rear-screen audio-visual media 
controllable In programed (l.e., DAIS) and 
manual modes from an Instructor lectern. 

3.7 That Lecture Room "C" be provided with a ' 
minimum of three color television monitors with 
Jacked Input wall connections to handle signal 
from portable 1" VTR. 

3.8 That Lecture Room "C" be provided with a 
30 station student response system (EDEX). 

3.9 That Closet #12 88 be se’t aside for readily 
accessible storage of Stenographic Training 
materials . 

3.10 That Lecture Room "C" be equipped with 20 student 
typing stations. 

3.11 That as soon as possible the wall between the 
originally-assigned Stenographic Classrooms be 
removed . 
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D. Miscellaneous Training 

1. Mission-: 

Provide facility for training on an as-needed basis 
for various units of the Training Division (and 
others) with a system compatible, as much as 
possible, with that installed at Quantico. 

2 . Space and Features : 

Small Lecture Room "C” equipped to handle all 
projected media in automated and manual modes 
including a student response system. 

3 . Recommendations : 

4.1 That Lecture Room "D" be provided with a full 
complement of rear-screen audio-visual media 
controllable in programed (l.e., DAIS) and 
manual modes from an instructor lectern. 

4.2 That Lecture Room "D” be provided with a 
minimum of three color television monitors with 
Jacked input wall connections to handle signal 
from portable 1" VTR. 

4.3 That Lecture Room "D" be provided with a 
ceiling-mounted, electric screen. 

4.4 That Lecture Room "D" be provided with an OH 
projector with wide-angle lens. 


E. Tours - External Affairs Division 

1. Mission: 

Provide information and orientation to the general 
public on the Bureau's history and current work. 

2. Space and Features: 

Separate floor including two identical walk-through 
exhibit halls with associated "staging" areas 
equipped with rear-screen projection, interior 
lecture/assembly room with rear-screen projection 
facilities, the Crime Laboratory (on the floor above) 
and Indoor Firing Range. 
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3 . Recommendations : 


5.1 That the first-stop "staging" areas adjacent 

to the entrance to each exhibit hall be 
provided with a 6 ' X 12 ’ (hXw) rear-proj’ ection 
screen In a partition/wall to be erected 
approximately 11' from the existing end wall. 
(NOTE: A rough sketch of this alteration will 

be made available to the Bureau's new building 
planning unit. This size screen is recommended 
to allow for the future use of wide-screen or 
cinemascope-type films.) 

5.2 That the wood paneling first Intended for the 
existing end wall in each "staging" area be 

used instead on the new wall (see 5.1) j some of It 
with concealed hinges to cover those parts of 
the screen not to be initially used with "normal" 
format l6mm films. 

5.3 That each of the first-stop "staging" areas be 
equipped with an endless-loop, cartridged-film 
l6mm proj'ector with associated remote controls 
provided in the "staging" area. 

5.4 That each of the "staging" areas be equipped 
with appropriate audio speakers and amplifier 
with microphone and motion picture input. (Each 
staging area should be provided with at least 
one microphone with gain control readily 
accessible in the area. ) 

5.5 That a spare, backup l6mm cartridge proj'ector 
be provided for immediate placement in either 
staging area or the interior lecture/assembly 
room. 

5.6 That the interior lecture/assembly room be 
equipped with an endless-loop, cartrldged-fllm 
l6mm proj'ector for use at peak load tour periods. 

5.7 That the Bank Robbery Exhibit be provided with 
simple automatic 2" X 2" slide proj' ection in 

a rear-screen mode. 

5.8 That the inside Lecture Room in the Exhibit 
area be equipped with a complete complement of 
rear-screen audio-visual media controllable in 
programed (i.e., DAIS) and manual modes from 
an instructor lectern. 
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5.9 That the Inside Lecture Room In the Exhibit 

area be provided with a ceiling-mounted, electric 
screen . 

5.10 That the inside Lecture Room in the Exhibit 
area be provided with a minimum of three color 
television monitors with jacked input wall 
connections to handle signal from a portable 
1" VTR. 

5.11 That the inside Lecture Room in the Exhibit 
area be provided with an OH Projector with 
wide-angle lens . 


P. 500-Seat Auditorium 

1. Function: 

To provide very large-group space for occasional 
lectures, presentations, and news conferences with 
appropriate audio-visual support . 

2 . Features : 

Manual, but remote control, of audio-visual media 
equipment . 

Manual, but remote control, of room lights, PA system, 
and drapes in front of rear-projection screen. 

3 . Recommendations : 

6.1 That the rear-projection room of the auditorium 
be equipped with the following, all controllable 
remotely from a presenter's lectern: 

2 Xenon 2" X 2” slide projectors 
1 Xenon 2” X 2" random access slide 
proj ector 

1 Xenon l6mm film projector 
1 Tele-projector for large-screen TV 

6.2 That the rear-projection room of the auditorium 
be equipped with a 35mm motion picture projector 
if analysis shows that there is sufficient space 
and "throw" distance to permit same. 
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6.3 That the auditorium presenter’s lectern be 
equipped to operate the following by remote 
control : 

All Items listed under Recommendation #6.1. 

Room lights on rheostat dimmers. 

Electrically operated drapes over R-P screen. 
Room PA for microphones and other audio Inputs. 

6.4 That the auditorium be provided with a recessed, 
ceiling-mounted, electric screen at least 

10’ X 10 ’ In size for use with OH transparencies. 

6.5 That the auditorium be provided with an audltorlum- 
slzed OH projector on an appropriate mobile stand. 


Executive Conference Room 

1. Function: 

To provide space and facilities for executive 
conferences and briefings with audio-visual support. 

2. Features: 

Large conference table. 

Manual and programable (DAIS) control of audio-visual 
media from a movable control console which can be 
used either In a stand-up lectern or table-height 
position . 

Manual, but remote, control of room lights, PA system, 
front projection screen. 

Manual control of cue light to R-P room. 

Two-way telephonic communication from control console 
to R-P room. 

In-room, movable overhead projector for use on an 
electrically-operated, ceiling-mounted screen. 

Permanently-mounted or mobile color TV monitor/ 
receivers which can be connected to VTR source via 
wall jacks. 
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3 . Recommendations : 


7.1 That provision be made for the installation of 
a 5' X 10’ rear-proj ectlon screen in the "west" 
wall of the Conference Room. 

7.2 That the demountable partitions (DPU) in the 
adjacent room (west of the Conference Room) be 
Installed to provide an office with approxi- 
mate dimensions of 10’ X 19’ and a projection 
room with approximate dimensions of 20’ X 19’. 

7.3 That a minimum of two color television monitor/ 
receivers be provided for the Conference Room 
either as permanently-mounted units or on 

high viewing carts. In either case, signal 
Inputs should be provided via wall jacks. 

(NOTE; Television pictures could alternatively 
be provided by tele-projection.) 

7.4 That an audio-visual projection and control 
system be designed and Installed with the 
following features and functions: 

Presentation/Control Features in Conf. Room. 

Front projection possible on an electrically- 
operated (flush) ceiling-mounted screen. 

Remote control of two 2X2 slide projectors 
and one l6mm motion picture projector, as well 
as cue light and telephonic communication to 
projection room from a control console located 
in a stand-up lectern and/or a table-height 
panel (for operation while seated at the 
conference table). 

Remote control of reel-to-reel and cassette 
audio decks located in the projection room. 

Remote control of reel-to-reel and cassette/ 
cartridge videotape playback machines to be 
located in the projection room. 

Remote control of room illumination. 

Remote on/off switch for TV monitors if 
permanently mounted. 
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Equipment and Functions in the Projection Room 

Two - 2*' X 2" slide projectors with 
locally and remotely controlled functions 
of on/off, forward/reverse (sequentially), 
focus, random access. 

One l6mm motion picture projector with 
locally and remotely controlled function 
of: on/off, forward/reverse j focus, 

magnetic or optical sound provided to 
Conference Room sound amplification system. 

Two overhead projectors for hand operation 
by technician. 

One opague projector for operation by 
technician . 

Cue light under remote control from Conf. Rm. 

Wall Jack and two-way headset with long, 
coiled cord for telephonic communication 
with presenter in Conf. Room. 

Reel-to-reel and cassette audio decks 
(under local and remote control) providing 
input to Conference Room sound amplification . 
system. 

Reel-to-reel and/or cassette/cartridge 
videotape machines (under local and remote 
control) providing input signal to 
Conference Room video Jacks or to a tele- 
projector and Room sound amplification 
system. 


Ill . PERSONNEL 


In addition to the personnel already assigned to 
instructional tasks at Headquarters (e.g., foreign language 
and stenographic Instructors), at least one audio-visual 
technician should be provided to assist in setting up 
equipment and materials for use by the Instructors in the 
classrooms and by Bureau administrators in the Executive 
Conference Room. 
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This Individual should he conversant with all straight- 
forward audio-visual projection devices, videotape recorders, 
and simple production processes, especially for overhead 
transparencies and 2" X 2” slides. Training can be provided 
in the correct operation of DAIS and EDEX components recom- 
mended for installation in the building. 

Trouble shooting and maintenance probably can be 
handled (on about two days’ notice) by the applied electronics 
engineer stationed at Quantico. 

Re c omme nd a t i on : 

8.1 That an audio-visual technician be secured for 

assisting the instructors at the J. Edgar Hoover 
Building . 
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SUMMARY 




In this section 3 the recommended alterations in facilities 
and items of equipment discussed in the body of the report are 
shown in chart form for purposes of recapitulation and easy 
reference . 


ALTERATIONS IN FACILITIES 


ROOM 


Lecture Room "E" 


Lecture Room "A" 


Corridor 


"Exam" Room 


Steno. Training 
Classrooms 


ITEM 

1. Tiered floor 
risers 


2. Fixed seating 


3. Installation of 
electric power 
at each of 8 
stations 

4 . Double Doors 


5 . Coat Racks 


6 . Removal of wall 
between two rooms 
originally 
assigned 


JUSTIFICATION 

1. To Insure good 
slghtllnes for 
trainees and 
effective eye 
contact from the 
instructor ' s 
position . 

2 . To accommodate 
student response 
and annunciator 
lights . 

3. For electric type- 
writers for testing 
new clerks. 


4 . Sound barrier — 
traffic between 
Rooms "E" & "A". 

5. To accommodate 
trainees’ belong- 
ings and permit 
easy access to 
them during train- 
ing sessions. 

6 . To provide a 
larger classroom. 
(The Instructor 
originally asked / 
for a 30 student 
and a 20 student 
room. ) 


- 17 - 


1 


Executive Conf. 
Room 


Exhibit Area 


QUANTITY/ITEM 

60 Station 
EDEX 


30 Station 
EDEX 

6 - DAIS 
Systems 


1 - Media Control 
lectern 


7. Installation of 
electric power 
outlets at each 
student station 
wired to a master 
switch in each 
room 

8. Installation of 
5’ X 10’ Rear- 
Projection Screen 


Installation of 
DPU in adjacent 
area to create 
rear-projection 
room 20' X 19’ 


To provide power 
for electric type- 
writers and a 
master cutoff for 
testing purposes 
and as a safety 
precaution . 

To provide 
facilities for 
audio-visual 
support . 

To provide 
space for 
projection and 
control 
equipment 


10. Installation of 10. 
6 ’ X 12 ’ rear- 
projectlon screen 
in to-be-designed 
partltion/wall in 
each "staging" area. 


For showing 
introductory 
l6mm film on 
FBI Tour route 


Equipment 
LOCATION(S) 
Lecture Room "E" 

Lecture Room "C" 


Lecture Rooms 
B,C,D,E; 

"Inside" room in 
Exhibit area; 
Executive Conf. Rm. 


EXPLANATORY COMMENT 

Student response system 
for new clerk training 

Student response system 
for Steno Training 

Rear-projection equip- 
ment for instructional 
support and presentations 
with associated control 
lecterns . 


Auditorium 


To control projection 
equipment and room 
conditions . 


Annunciator light 
control panel 


Lecture Room "A" 


To notify trainees to 
leave Lect. Rm. "E" 
for counselling. 
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20 - Color TV 
monitors 


1-10’ Celling 
screen (electric) 

7-8’ Ceiling 
screens (elect.) 


2 - Auditorium 
size OH projectors 

7 - OH projectors 

w/wlde-angle 

lens 


4 - l6mm Projs. 
w/R-P lens and 
cartridge modifica- 
tion 

2 - R-P slide 
proj ectors 

8 - Room PA 
systems 


10 Station 
Language Lab 

40 Station 
Dictation Lab 
Audio system 


3 each in: To show videotaped 

Lect. Rms. BjCjD; . materials as 

2 Steno classrms.; required. 

’’Inside” room in 


Exhibit area; 
Executive Conf. Rm. 


Lecture Room ”E” 

OH Projection for 
clerk training 

One each in : 

Lect. Rms. B,CjD; 
2 Steno class- 
rooms; ’’Inside" 
room in Exhibit 
area; Executive 
Conf. Room 

OH Projection for 

training/presentation 

purposes 

Auditorium and 
Lect. Rm. "E" 


Lecture Rooms 
BjCjD; 2 Steno 
classrooms ; 
"Inside” room in 
Exhibit area; 
Exec. Conf. Rm. 


Exhibit area 

For introductory 
film to tour groups 

Exhibit area 

Part of Robbery exhibit 

Lecture Rooms 
BjCjDjE; 2 Steno 
classrooms ; 
"Inside" room in 
Exhibit area; 
Exec. Conf. Rm. 

To accept & distribute 
all audio inputs as 
necessary for training/ 
presentation purposes 

Lecture Room "B" 

For foreign language 
training 

Steno Classroom 

For steno dictation 
training 


30 Station Lecture Room ”C" 

Dictation Lab 
Audio system 

1 - Edu-Key Steno Classroom 

40/72 

Simulator 

3 - Color VTR 
units (reel-reel 
or videocassette) 


2 - Color TV 
monitors (23”) 


For steno dictation 
training 


Simulator for 
typing training 


For mobile use in 
all training/pre- 
sentation areas 
equipped V/TV 
monitors 

Mobile for use w/ 

VTR’s in areas not 
equipped w/permanently 
mounted TV monitors 
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1 /-D . Jamle’fe'on 


^STRIJDTIONAL TECHNOLOGY 
ANg^D10~?iSUAL 'applications 
IN THE^ J. EDGAR HOOVER BUILDING 


Assoc. Dir. 
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Gen. Inv. __ 

Ident. 
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For several months, personnel In the Training 
Division have been preparing plans for systems, equipment, 
furniture, and facilities (including minor physical altera- 
tions) in the J. Edgar Hoover Building. The results of 
that planning are included in the' accompanying report. 


In addition to working on the areas set aside for 
the Training Division, our specialist in instructional tech- 
nology has also looked into requirements for audlo.Arlsual 
support for the Administrative Division's program for new 
personnel training, for part of the External Affairs Division's . 
tour and exhibit area, for the auditorium, and for the Executive 
Conference Room. The results of these consultations are in- 
cluded as well In the accompanying report. 


While the systems and equipment for the Hoover 
Building as now envisioned will not be as extensive and 
complex as those Installed at the Academy, it is still ' 
necessary to choose a contractor with demonstrated competence 
and sophisticated in-house expertise to insure a top-quality 
job. Preferably, such a contractor also should manufacture 
a breadth of equipment to minimize problems of interfacing 
system components. It is additionally Important that the 
facilities and systems in the Hoover Building be compatible 
with those at the Academy so that materials developed in one 
location using the electronic DAIS prpgram codes can be used 
successfully in the other. 
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Memorandum to Mr. Jenkins 
Re : Instructional Technology 

And Audio-visual Applications 
In the J. Edgar Ho.over Building 


We strongly feel that the requirements' noted ab.ove 
justify the s.ele'ctlon of a sole-source contractor and that 
Visual Educom'j Inc. (VEI) is the hnly known contractor with 
all. the' characteristics -to match the stated requlremerits , 
especially those' b'f c'o'm'p'atlhl'llty since' the' DAIS "Manchester/ 
PSK" electronic codes' are uniquely "proprietary" to. VEI. In 
the Industry j each company develops its own coding system and 
this is particularly true of those '(.such as VEI’s DAIS) which 
use .computer-type logic. Therefore , any other contractor 
would' have to obtain the codes from VEI which isn’t .done in 
the Industry. Furthermore , this firm did an outstanding 
job at a fair price on the Academy installation and can be 
expected to repeat that performance for the' J. Edgar Hoover' 
Building. 

• RECOMMENDATIONS : 


That appropriate arrangements be' made to 
Identif ^Visual Educo m, Inc, of Michigan Oily, Indiana^ as 
the sole'-strcS*b''^TOfr^abl^ -then's ystbms ' and .''e^tTip'nfem for 

the J. Edgar Ho.over Building as outlined in the report 
accompanying this memorandum. 





' 2.’, That the selected contractor be requested to 
submit det'ailed designs ^ bid quotations and delivery schedules 
for the Indicated systems and equipment (except for projection 
equipment which would be ordered from current Official 'GSA 
schedules) at that company’s earliest opportunity. 



CONTINUED 


OVER 


Memorandum. to Mr. Jenkins 
Re : Instructional Te.c'linology 

And Audio.-visual Applications ■ 
In the J. Edgar Ho.over Building 


3. That appropriate steps be taken, to negotiate 
a mutually agreeable' contracfi with the selected' contractor 
contingent upon favorable' acceptance of the!- bontractor ' s 
submitted designs and quotations . 
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TO 
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FK^U^ Dunph' 


SUBJECT ■ 4KDIQ3[I^j^]LJ^EEU.CA^^ 

J . . E PGARTIiOOVER F . B . I . BUILDING 



-it) 


Assoc 
Asst. Dir.: 
Admin. . 


. Dir ^ 


Comp. S/st. 

Ext, Affairs 

Files & Com. 

Gen. Inv. ■■ 
Ident. 

Inspection 

Intell. 


Laboratory ■ 

Plan. & Eyal. ^ 

Spec. 

Tralnln^ M^G 

Legal CoYi^^ ■// 
Telephone Rm. __ 
Director Sec'y 


■, Attached memorandum Mr. Jamieson to Mr. Jenkins 2/7/74 

' is concerned with audio-visual applications in the new building. It encloses 
an analysis of both the equipment needs and suggested construction changes 
in accordance with information compiled by the Training Division for areas 
of their space in the new building as well as areas in the Administrative 
Division (new employee processing and tour route), and the Executive Office 
area (conference room). 

J 

Because of the advanced stage of construction on the new building, 
it is most difficult to obtain even minimal changes in the design as it now stands. 
All of the masonry construction has been completed. The changes suggested by 
the Training Division which would alter present construction will have to be 
postponed until after we occupy the building with the exception of the work 
necessary to provide a rear screen capability in the conference room in the 
Executive Office area. 


The attached survey also enumerated the audio-visual capability 
which should be available in various classrooms, auditorium, tour route and 
the conference room in the Executive Office area. The installation of much of > 
this equipment will be dependent upon construction changes as mentioned above. 
Some, however, should be ordered now to permit utilization of all areas to the 
maximum extent possible when we occupy. 


The equipment needs to be further identified and a cost figure 
established in an effort to resolve if funds are available for this purpose and 
whether or not from a procurement standpoint we would be correct in attempting 
to obtain these from a sole souijee. Visual Educom, Inc. , as recommended by 


the Training Division. 


r 
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Memorandum to Mr. Walsh 

Re: AUDIO-VISUAL APPLICATIONS 

J. EDGAR HOOVER F.B.I. BUILDING 


In summary, what is needed are two breakdowns; the first, to 
establish those eq[uipment items which will be necessary to operate the 
training facilities in the building when we occupy on the premise that the only 
construction change that will be made is in the conference room in the 
Executive Office area. Secondly, we will need a compilation of remaining 
equipment items and estimated cost plus any necessary attending construction 
items in order to present these to the Bureau for budgeting purposes. 


RECOMMENDATION : 


That the Training JESitasion advise of cost breakdowns in line with 
foregoing and in addition resolve with the Procurement and Administrative 
Services Section the question of sole source procurement. 




ieb - //ZO/- J/Z3 
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UNITED STATES 


ERNMENT 


Memorandum 


i 


MR. WA 


J. P. DUNPH 



DATE: 


'pr Assoc. Dir. . 



Dep. AD Adm. 
fy Dep. AD Inv. _ 
Asst. Dir.: 
Admin. 


Comp. Syst. 

Ext. Affa irs - 

Flies & Com. 

Gen. Inv. ____ 

Idont. 

Inspection 

Intell. 


Laboratory 

Plon. & Eval. . 


0302 

VS^BRICATION AND INSTALLATION OF EXHAUST HOODS 


Spoc. Inv. 

Training 

Legal Coun, - 
Telephone Rm. _ 
Director Sec*y - 


It is requested that two exhaust hoods and ductwork 
required for their connection to building exhaust system be 
fabricated from galvanized sheet m^^ and installed in their 
respective locations in the J. EdgarTfoover Building. 

— — ^^*~‘****ifciTTwn»inwv— TetwwnvtntMUODiMBW T i gfW*-*-^"*'* ** 


Attached herewith are drawings showing approximate 
dimensions and shape of hoods required. Drawing marked "A” 
shows exhaust hood to be located above silk screen cleaning 
operation which requires use of paint solvents. This facility 
presently located in Room 331 OPO will be located in 1B230F in 
J. Edgar Hoover Building with ductwork leading to outlet in Room 
1B230E. Drawing marked "B” shows exhaust hood to be located 
above drying rack for chemically treated paper used in preparation 
of clerical credentials. This facility presently located in 331 OPO 
will be located and connected to outlet in Room 1B2 30D in J. Edgar 
Hoover Building. 

The hoods can be fabricated and installed by GSA 
for approximately $525.00 each. Exact size and construction of 
hood should be determined by GSA. 



Enc. 


|iRHR/jj (2) 
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TO 


Mr. 



/ 


DATE: 7/24/74 


FROM j. p. DunphyU\ 

nr 

SUBJECT: J. EDGARHOOVER F. B. I. BUILDING 

RESTRICTION ON MOVE CONTRACT AWARDS 




}P- 


J 



Assoc. Dir. 
Dep.^AD Adm. ^ 
Dep./^p Inv. ^ 

Comp. Syst. ___ 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Went. 

Inspection — 
Intell. 


Laboratory ___ 
Plan, & Eval. . 
Spec. Inv. 
Training 

Legal Coun. 

Telephone Rm. _ 
Director Sec*y _ 


Purpose is to advise of a GSA funding problem which 
has resulted in a restriction on awarding the GSA move contracts for 
the captioned project. 


GSA is funding the Bureau's move to the new building. 
Recent publicity indicates the House has cut back on GSA’s current 
fiscal appropriation. GSA hopes to have their original funding request 
restored by subsequent Senate action. 


GSA personnel responsible for coordinating the Bureau's 
forthcoming move contracts advise that current GSA fiscal restrictions * 
as a result of the House action prevent them from making any move 
contract awards until remedial legislative action is forthcoming. Th^ 

Labor Department's anticipated October, 1974, move is similarly 
affected. 


GSA action in restricting such contractual awards to 
outside agencies is a logical approach in that affected agencies could 
be expected to react vocally and thus assist GSA in their efforts to 
have the funds restored. 


RECOMMENDATION: 




,Jra 



L- H 20! Al-iS- 


For inforniation. You will be advised of developments— 

JUL 31 1974 


1 - Mr. McDermott 
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J\ily 26, 1974 



Mr. Jerry V. V-'Oson 
Cliief of Police 

Metropolitan Police Department 
Post Office Box 1606 
Washington, D. C. 20013 

Dear Chief Wilson: 

Please accept the deep appreciation of the FBI for the 
splendid assistance rendered on July 24th by Officer Joseph C. Gentile 
of your Public Information Branch in connection "with a number of photo- 
graphs depicting law enforcement cooperation. liiese photographs are 
intended for use in an ^^ibit being prepared for the new FBI tour route 
in the J. Edgar Hoover^. B. I. Builclin^., 


I' 





\ 


C 'ficer Gentile assicted my representatives in a most 
cor/ipetent and professional manner and we are grateful for this fine 

Gx toani kior.ik. 


Assoc. Dir. 

Dcp. AD Adm. 

Dcp. AD Inv. ■ 
Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext, Affairs 

Files Com, 

Gen. Inv. - 
Ident* — 



NOTE: Chief Wilson is on the mailing list. Officer Gentile participated 
in photographs to be utilized in an exhibit dealing with organized crime 
v/liich sho'vs investigati \'0 teamwork between law enforcement officers on 
local and Federal levels. WFO Liaison Agents arranged for Officer Gentileh 
services. 





Logoi Coun. 
/'olnpoonc 
r»«roftor Soc 



■ Teletype unit I I 


OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
GSA GEN. REG. NO. 27 


S010-106 


1 


UNITED STATES GOVERNMENT 

Memorandum 






TO : Mrf -Walsh 

FRO^: J. p. Dunp: 


DATE: 7/25/74 . 



tjECT:, J. EDGAR HOOVER 






BUILDING 




ACCIDENT AT SITE 


/ George A.^ (iJulfogienis, GSA Construc tion Eng ineer , 

idvised that ap]^oximatei!y nTS'CTa. m. ,1 TTsteam fitt^ 


tv y working on the twelfth floor of the J. Edgar Hbover F. B. I. Building; 

-foil •fr*r\Tn a *frYn4* Iviorli iQnrlincr r\n ninoG 




Assoc. Dir. 

Dop. AD Adm. 

Dep. AEHInv.^^ 
Asst. 

/ 

Corrvg^yst. —/ 

fit^alrs VL 

Files & Com. _ 
Gen. Inv. 

Ident. 

Inspection 

Intell. 


Laboratory 

Plan. & Eval. 

Spec. Inv. 
Training _____ 
Legal Coun. 
Telephone Rm. __ 
Director Sec*y 


be 

b7C 


» f _ fell fro m a twelve foot high scaffold, landing on several large pipes, 
was unconscious when the D. C. Ambulance Team arrived at 


.the site. He was taken to a local hospital. 


Local media representatives were present at the site. 


RECOMMENDATION: For informatioin. 




1 - Mr. McDermott 
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FROM 


SUBJECT: 


UNITED STATES GOVERNMENT 

Memor^^um 


Mr. Whiti 


'Cochran \ ly 



% 


DATE: 


■ 5/2/74 


XEROX. MACHINES 
J. EDGAR HOOVER BUILDING 



Assoc. Dir. - 
Pop. AD Adm. „ 
Dep AD If V. 
Asst. Dir.; 

Admin. _ r ^ 2 ' 

Comp. Syst, 

Ext. Affairs 

Filos & Com. 
Gen. Inv. 

Idont. 

Inspection — ^ 



a Evol. _ 

Spe^. Inv. 

Training - 
Legal Coun. — - 

Telephone Rm. ‘ 

Director Sec*y ___ 


The Laboratory presently utilizes four Xerox Machines as 
follows; Two Model 4000’s, located in Cryptanalysis-Gambling-Translation 
and Physics- Chemistry Sections; one Model 3600, located in Document 
Section; and one Model 813, located in Radio Engineering Section. 


It is imperative that the Laboratory maintain a xeroxing capability 
within each Section due to the fact that reproductions of evidence are made 
to facilitate examinations and for mailing and record purposes. Absolute 
custody of all material must be maintained by the examiners to preserve 
the integrity of the ’’Chain of Evidence, ” and to safeguard extremely 
confidential documents. 

It is requested that at the time of the move the Model 3600 and the 
Model 813 be replaced with two Model 4000 ’s and one additional Model 4000 
for the Divisional Front Office all on a rental basis. These machines 
should be located in rooms 3284, 3670, 3239 , IB046 and 3075 in the 
J. Edgar Hoover Building. 

RECOMMENDATION: 


o 

X 


r 




a'' 


That this memorandum be referred to the Administrative 
Division for implementation and scheduling coincident with the Laboratory’s 
move tentatively to begin August 15. ^ ^ / / ^0 /— 

not” recorded 
.iS2AUG.giQ.974'' 


1 - Mr. White 
1 - Mr. Gregory 
1 - Mr. Alvarez 
1 - Mr. McMichael 
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Memorandum from Mr. Cochran to Mr. Wliite 
Re: Xerox Machines 

J. Edgar Hoover Building 


MECHANICAL SECTION ADDENDUM 




5/9/74 


An ongoing Xerox Survey (initiated by approved memorandum 
Gregory to Walsh, dated 11/21/73) for the nev/ J. Edgar Hoover FBI 
Building is currently in the phase of determining location needs based on 
the approved computerized study and analysis of that company’s consult- 
ing service with the view to providing management with material to 
substantiate updating equipment and possible recommendations as to the 
creation of copy centers rather than indiscriminate locations of individual 
office copiers. Until such survey has been completed — and this includes 
the Laboratory Division’s current volume and needs — a prescheduling of 
such requested equipment would be premature and disruptive. It is 
recommended that the request of the Laboratory Division be considered 
subsequent to the completion of the survey and in line with the needs of 
security and cost effectiveness. 
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Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. 


TO Mr. Walsh date: 


FROM J. P, Dunphy 


SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 

PARKING 




Cbmpf Sysf. 

Ei;?:Xffalrs 

Files & Com. _ 



Laboratory 

Plan. & Eval. 

Spec. Inv. 

Training . 
Legal Coun. — 
Telephone Rm. . 
Director Sec'y _ 


The purpose of this memoranduhi^isno S 0 t forth 
information concerning parking facilitiesiri the J. Edgar Hoover 
F.B.I. Building. 

Upon complete occupancy of the new building, there 
will be 481 parking spaces available for employee use. In the 
lowest level, 3rd basement, 200 spaces will be reserved for official 
government vehicles, including the WFO fleet. All remaining 138 
parking spaces at this level will be allocated to employees. In the 
2 nd basement, 22 spaces will be reserved for support personnel 
such as GSA, GSI, C & P Telephone and Credit Union employees. 

All remaining 343 spaces in the 2nd basement will be allocated to 
Bureau employees. The major portion of this parking will not be 
available until all construction has been completed. Limited parking 
will be available during phases of initial occupancy, now scheduled 
to begin September, 1974. 

Of the total number of 481 parking spaces allocated 
to Bureau employees, 72 spaces are dimensioned for compact 
vehicles, and the remaining 409 spaces for regular size vehicles. 

As a general rule, parking spaces wiU be 8 ’ 6 ” wide for regular 
vehicles, and 7’ 9" wide for compacts, providing more than ample 
room for door swing. \ 


C 
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1 - Mr. HoVerson 
1 - Mr. Hunsinger 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building - Parking 


In addition to the automobile parking, there will be 
over 2, 000 square feet designated for two- wheel vehicles. 

( Executive parking areas are located on the 2nd base- 
ment level and are convenient to elevator service. All vehicles in 
these areas will park "one-deep” in numbered spaces. All other 
parking will be on a limited "stacked" basis in order to make 
maximum use of available space. This system is currently in use 
in the Forrestal Building, in the FBI Identification Building and in 
the new Department of Transportation Building, and has worked to 
the employees' satisfaction. Inconvenience is minimized by 
allocating "stacked" parking to employees working similar hours. 

With the limited "stacked" system devised for the 
J. Edgar Hoover F. B. I. Building, no more than one vehicle will 
have to be moved to allow another vehicle free egress. There will 
be no numbering of spaces in the "stacked" areas, and employees 
with appropriate permits can park in any space within their assigned 
area. Columns within parking areas will be color- coded to distinguish 
zones for shift workers and other categories of parking facilities. 

Full implementation of the system will be facilitated by administrative 
controls to be enumerated in future memoranda. 

Entry to the employees parking areas will be from 
E Street near 9th Street, and egress will be by the ramp to E Street 
near 10th Street. Traffic flow in the parking areas will be from 
East to West and will be defined by appropriate graphics. There 
are two circular ramps exiting to 9th and 10th Streets respectively 
which can be used during peak periods. 

Official visitors arriving at the new building by 
automobile will use the drive- through ramp located just North of 
the courtyard. Temporary parking will be arranged at this location 
by the uniformed guard on duty. Visitors will walk through the 
courtyard and enter the building at the main reception desk at the 
center entrance on Pennsylvania Avenue. Escort will then be 
provided to the intended destination as set forth in memorandum 


Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building - Parking 


of 4/8/74 entitled, ”J. Edgar Hoover F. B. I. BuUding; BUILDING 
SECURITY MATTERS. ” Other visitors, such as policemen 
delivering evidence. Xerox and typewriter repairmen, etc. , will 
enter the building along either 9th or 10th Street and park at the 
1st basement loading dock. There wiU be a uniformed guard on 
duty, as well as Bureau personnel, at that location. 

All matters pertaining to the administration of the 
Bureau’s parking program, including policy and criteria governing 
apportionment, assignment and control of parking spaces, will be 
the topic of future memoranda. 

The attachments to this memorandum provide a 
visual representation of the parking fe-cilities in the new building. 
Areas depicted include WFO parking, executive parking, employee 
parking, two- wheel vehicle parking and parking for maintenance 
and support personnel. 


RE COMMENDATION: 


For information. 
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UNITED STATES ERNMENT 

Memorandum 

Mr. White 


Mr. Cochra: 




DATE: June 2 8j. 1974 


BUILDINQ/ERVICES_ . 

J. EDGAIMiOOVER*FBr' BUILDING 


Assoc. Dir.* 

Dep. AD Adm. 

Dep. AD Inv. — 
Asst. Dir.: 

Admin. 


Comp. Syst. . 



[pec. Inv. 
raining 
*Legal Coun. 
Telephone Rm. . 
Director Sec*y 

Walsh 


Reference to memorandum from Mr. Dunphy io“Mr. 
dated 6/17/74 relating to services furnished by GSA and charges involvii^ 
these services after a standard work week. 


The following special facilities must either continue in operation 
24 hours a day, 7 days a week or be available on special occasions. 

1. Recirculating water - used in X-ray machines continuously. 

Otherwise costly X-ray tubes will burn out. X /“ 

V / 

2. Air conditioning and humidity control in Laboratory Electronic ^ 
Data Processing room and storage vault to maintain proper ' ' 
environment for the computer and magnetic storage discs 
and tapes must be continuous. 


'3. At this time, it is the understanding of the Laboratory that 
fume hood blowers will be controlled by building engineers. 

, There will be numerous instances when fume hoods will be 
needed after working hours and on weekends and holidays. 
Arrangements for such utilization of these facilities must 
be made. 


4. Air conditioning may be needed for weekend supervisors and 
to provide proper working conditions during times when 
pressure of work requires personnel to be on duty outside 
regular workii^ hours. 


1 - Mr. Walsh (attention: Dunphy) 

1 - Mr. White 
1 - Mr. Alvarez 
1 - Mr. Me Michael a 
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Memorandum to Mr. White 
Re: Building Services 

J. E(%ar Hoover FBI Building 


5. Emergency Generators - Provisions should be made for 

operation of these generators after working hours and on holidays 
and weekends to provide power for Laboratory facilities in 
case of main power shut-down. 

RECOMMENDATION: 

The above list is strictly for the Administrative Division's 
information in any future service budgeting. 
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TO 


FROM 


MR. WAI5H 


J. P. DUNPH 



DATE: July 26, 1974 


suBjECTj^ J. EDGAR fiOOYER F.B.I. 
MOVE* OF PERSONNEL 




ftprSyst. 

Ext. Affairs 

Files & Com. — 
Gen, Inv, - 

Ident. . - 

Inspection 

Intell, 


Loboratory -- 

Plan. & Evol. 

Spec. Inv. 
Training 

Lego! Coun. 

Telephone Rm. _ 
Director Soc'y 

By previous memorandum, you were advised we had 
been informed by the General Services Administration (GSA) that we should 
plan to begin moving employees into the building on 10/15/74 rather than 
9/3/74. 






This delay is being caused primarily by difficulty exper- 
ienced with the mechanical systems on the 12th Floor, and in order to assist 
GSA in their negotiations with the contractor they asked us to maintain this 
date slippage in confidance. 


GSA has now advised that while they do not intend to make 
any press release as such concerning this new date, it is no longer being 
maintained in confidence and any inquiries they receive as to our occupancy 
date will be answered that we are scheduled to begin such on 10/15/74. J\ 

RECOMMENDATION: 

For information. 




1 - Mr. Adams 

1 - Mr. Jenkins 

1 - Each Assistant Directorx 
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Mr. Whi- 


July 23, 1974 


FROM Jay Cochran, Jr^ 


suBjEerr -Solicitation #9^for 

\ \ LAB0RA.T^1^'EQUIEMENT IN 
^ )\ J J. EDGAR TIOOVER BUILDING 






Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. . 
Asst. Dir.: 
Admin. _ 

Comp. Syst. 

Ext. Affairs 

Files & Com. . 
Gen. Inv. 

Ident. 

Inspection 

Intell. 

Laboratory 
Plan. & Eval. . 
Spec. inv. 
Training ___ 

Legal Coun. 

Telephone Rm. _ 
Director Sec*y _ 


A 


, As you are aware, fKe^quiprn^t solicit ation has been granted to 

/^i^P purlab E quipment jCompany, and th^i^jyaunee. CoTPPiiation has filed a 


protest with the General Accounting Office (GAO) on the grounds our solici- 1 
tation was restrictive in that we specifically asked that lead- coated steel be ' 

used in fabricating the equipment. This matter is being adjudicated by GAO. \ 

\ 

This is to record two telephone conversations I had on July 16 and \ 
July 18 with Mr. Tyler Shabel of GAO who stated he is composing the admini- 
strative review of Kewaunee's protest. 

On July 16 Mr. Shabel inquired as to the reason we requested lead- 

coated steel. He was advised this request was based on the need fot maximun^' 

corrosion resistance in view of the acids used throughout the Labo^tory g 

(nitric, hydrochloric and sulphuric) and the findings by our metallu/gist that 

lead- coated steel would afford maximum protection for total invesjm^t. He 

inquired as to the amount of the total equipment ordered which woul^p^ ^ 

subjected to these acids. I advised him we felt this conditio4.#v^^^ld'’^^ o 

all of the equipment we had ordered under captioned solicitation and, certainl;^ 

some equipment would receive more exposure than others. It was not practic^ 

or possible, in our judgment, to break the order down based on this considera^. 

o 

w 

On July 18 Mr. Shabel advised he noted in our response to the com- 
plaint of Kewaong,e we had^a/(ib no mention of the fact Kewaunee claimed only ^ 
one manufacturer used lead-coated steel in the fabrication of Laboratory 
furniture. Mr. Shabel was advised that at the time we submitted the captioned 
solicitation we were not aware of how many manufacturers used lead-coated 
steel. He was advised that our desire for lead-coated steel was based upon 
a genuine desire for maximum corrosion protection. He was advise^hat 


1 - Mr. Walsh (Attn: Mr. McMichael) 
1 - Mr. White 


on protection. He was advisej^l 

— /' 5 '^ 


JC:eb 

l^it AD fi a 1974 


3l 7974 








CONTINUED - OVER 


Memorandum to Mr. White 
Re: Solicitation #955 for 

Laboratory Equipment in 
J. Edgar Hoover Building 

sijbsequent to the issuance of the solicitation we had been advised that 
‘mmi^n Ma nufacturi ng_£Qmpany, T^ o Rivers, .W isQ.o.n.sia^upplied 
Laborafor^furniture fabricated of lead-coated steel. 

ACTION: 


None. 


For information. 
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UNITED STATE 


JMENT 


Memorandum 


TO : Mr. Walsh 
_ / 


DATE: 7/22/74 


P. Dunphy 

^M^NINTERRUPTIBLE POWER SUPPLY (UPS) ^STE! 




Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. 


Comp. Syst. ___ 

Ext. Affairs 

Files & Com. 
Gen. Inv. 

Ident. 

Inspection — 

^ Jntellf 

b ' J^aSoratory 

^Plan. & Eval. _ 
Spoc. Inv. 
Training 
Legal Coun. . 
Telephone Rm. _ 
Director Sec’y - 



On 6/10/74, GSA awarded a contract to Static Powers 
Incorporated (SPI) of Newport Beach, California, for the purchase of 
an Uninterruptible Power Supply (UPS) System. Bidding for this 
contract was competitive. One particular competitor worthy of note 
was Emerson Electric Company of Santa Ana, California. 


The local and district sales personnel for this vendor 
made disparaging and derogatory comments concerning their competitors, 
C. F. Murphy Associates and the Government. They- questioned the 
inflexibility of the specifications as prepared by the architect, GSA and 
Bureau personnel, their biased comments being motivated by the feet 
their standard, unmodified equipment did not meet our needs and require- 
ments. Since the award of this contract, these representatives have made 
allegations to GSA concerning SPI inability to fulfill the contract. Such>^^ 
allegations were subsequently ascertained to be unfounded. v'\l 

V 


Similar future tactics may be expected. However, due to 
the fact the bid of Emerson Electric Company was nonrespohsive and 
second lowest, it would appear they have no recourse in this matter. 


I 

K 


•\ 

' \ 
X 

Vx 


RECOMMENDATION: 

For information only in the event contact should be made 
of the Bureau by Emerson Electric Company representatives. 
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SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 

STRIKE STATUS ~ 





Assoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv.. 

Asst. Dir.:. 

Admin. - 
Comp. Syst. ___ 

Ext. Affairs 

Files & Com. __ 
Gen. Inv. — 
Ident. 

Inspection 

Intell. 

Laboratory 

Plan. & Eval. 

Spoc. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec’y 


Re my memo of 7/3/74, captioned as above, which 
advised that the iron workers, rodmen and stone masons trades 
went on strike on 7/2/74. 


Mr. George A. Culfogienis, Construction Engineer, 
GSA, advised this date that the above trades had settled their 
differences, signed their respective contracts and were back at 
work on the site. He also stated that the month-long strike would 
not affect planned occupancy and did not markedly affect construction 
progress. 
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©ate-: ^\.'‘''’-',August,€i; 1974 a' 


To:; and Potomac Teiepfeoiie Company ' ' 

'; ;,:A/^T325'-,GAStreet,' Wortb’E^Bt •;•■■.■’' 

■V ; , Suite ■ 630 . 

Y ■' V- ,l>. . C.-. ■ ; . , ’ ■, 

A- ■ . 'Atte M. ,'D.;, 'Snider . 

Proia: Glareace M. Kelley, Director ,, 

Babject't''' ^ '’TELE?H0I?^$3TiRVI^^^^ a', a;.. 

A ;. ■ - A", J , - smhd. FBI'. ■ BUI-Z>Ii«3 

: ^ , A . '■ ,i^ou JEiaye; recent ?.y indicated; .tliat -tfio - iiew; iferitrerr;' 
telephoGfe systecs for the FBT cod Id be placed in service oa 
September 20, 1S74. < ,. 


pV<r/C P. SS, ^t/ibQtfS 


In accordance la'itii your request, this matter, has been 
discussed /mth Genei-*al Services.; -Miainistratlon ’ represent atives. 
Based- on available information' /throd^h- .the contractor' and"; 

V' ■ -General' Services ;AdministratlonX.the;'switciiboard;;rooia':space:;f a-. ,. 

■; -Kfill ' not' be', available ' for.' occupancy- .'until ■■.Octobe-r,' 4,,-;',19'74../;.j': . 

. As you are .aware , .' re^30te a'i^-conditidning^nnits are :. currently : ■' 

. ^installed in the proposed'■^switchboard 'space'. Those.: Uni't^^^ 
“^'provide. Atemperature contx'ol for 'the,, Chesapeake '.and Potomac 
‘ 'Telephone .Company’s Electronic,-;'.Swi'tchiag Sysiem'';,{SBS)^;: - 
„ which has been installed. The ‘ permnent air>-<conditibaing 
'■£ and 'ancillary 'Units, : according- .to;'’;,t'he'..cdBtr€ac't'Or:,-':';':v;ill,: be ;,>;r.'' ;,. r;-7 
, installed., as so'On-' a's;''possible';;4hereby.renabling;;.'tlieA .removal; 

. ''Of’., the ..temporary units located Ain;, the,;;,; switchboard ;’'roo - ■■ ■';. ;•/■ •.•. 

I ' ' A '' -We.; a conside 2 ?atiba;;ia' this matter. - . 'a ■;•■.■. 

and ' we. will keep you advised as ■.:t;o'''deveiopaon'i'S...'^^^ will;.\7'.7 . 

_ ’ .permit: ' either - earlier; occupancy ‘ -or -'.delay ■ , i 1 ri b- 1 ■?. ii y of , . 

.pace. , 

_J 1 - Mr. punphy, Attn: Headquarters Building Unit (sent direct) 


/^BPF:mac7.:;A'X'7ltA.;''. ;■ 
:...( 5 ) '' A-'- A-: a';a ; 


"/■AEw,b 


(See note page 2) 


MAIL ROOM 
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i|LETYPE UNIT CZ] , 


ORIGINAL’ FILED IM ^ ^ ^ 



Chesapeake and Potomac Telephone Company 


NOTE; Reference memorandum B. P. Fisher to Mr. Marshall 4/2/74 
captioned "Telephone Facilities, J. Edgar Hoover FBI Building," 
v/hich indicated that in accordance with FBI agreement the 
telephone company had tentatively scheduled the new telephone 
system to become operational during the weekend of 10/5/74. 
Although the telephone company has succeeded in completing 
preliminary functions which would provide an earlier cutover 
date, the removal of temporary air conditioning vinits from the 
switchboard room and the changeover to permanent air conditioning 
for the ESS center are essential prior to the cutover. Based on 
information furnished to the Headquarters Building Unit from 
GSA and contra,ctor personnel, permanent air conditioning in 
the switchboard and frame room areas will not be available until 
approximately September 16, 1974, The air conditioning 
availability date v/ill not allow time for an earlier cutover 
to the nev/ Centrex service . This matter has been coordinated 
v/ith the Headquarters Building Unit. 
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SUBJECT: EDfiAK HOOVER FBJ.BUmilJG 

.MAIL SORlim- hacks; FOi^ELELlFT STATIONS 
^ * AND" RELATED ITEMS 



Laboratory . 
Plan. & Evol. . 
Spec. Inv. 
Training . 

Legal Coun. _ 
Telephone Rm. . 
Director Sec*y ^ 



GSA has advised, through the Headquarters Building Unit, that 
certain sorting racks for Telelift Stations, sorting racks for the 
Mail Room, the built-in units for the "CRT" (Cathode Ray Tube) computer 
terminals, and related items, were not accepted as part of the demountable 
partition contract for the new building. The detailed plans for these 
have been prepared and the contractor estimated these items would cost 
approximately $150,000. The mail racks are modular in design and are 
considered necessary for effective sorting of mail and files at the 
Telelift Stations. The modular designed mhil racks can also be effect-J 
ively utilized in the Mail Room for the sorting and preparation of all 
Bureau outgoing mail. 

In connection with the FACS/AIMS (File Automated Control System/ 
Automation of Incoming Mail Serialization) System, special rooms have 
been planned for the CRT computer terminals. The units designed for these , 
terminals are also modular in concept and are considered necessary for ^ 
the effective implementation of the FACS/AIMS program, which is expected ^ 
to be operational about the same time the Files and Communications Div- 
ision will occupy their space in the new building. GSA has advised '■ 

. they can arrange for the same contractor who is handling the demountable 7 
I partitioning contract to also install these items as part of the contract^, 
but the cost would be reimbursable to GSA. The Files and Communications^ 
Division has anticipated that items of this nature may not be included 
^as part of the basic building contract; provided for this contingency 
in the Fiscal 1975 budget request. rt''*'appears it would be better to have g 
these items included as part of the current contract on a reimbursable 
basis, rather than for the Bureau to search separately for an outside 
contractor. 


1 - Mr. Dunphy 
1 - Mr. Walsh 
1 - Mr. Green 
JWA:mmr I ' 
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Memorandum P. F. O* Connell to Mr. Marshall 

Re: J. Edgar Hoover FBI Building — Mail Sorting Racks for Telelift 

Stations and Related Items 


RECOMMENDATION : 

That GSA be advised, through the Headquarters Building Unit, 
to proceed v/ith the necessary sorting racks and related items, on a 
reimbursable basis, for an approximate cost of $150,000 chargeable 
to the Files and Coiamuni cat ions Division budget for Fiscal 1975. 


ADDENDUM OF THE EXHIBITS SECTION 



7/12/74 


This matter has been discussed with Larry Hoffman, 
Contracting Officer, GSA, who advises if a Purchase Order is submitted by 
the Bureau he will instruct the contractor to obtain and install the items set 
forth above. 


If approved from a budgetary standpoint, a Purchase 
Order should be issued to GSA in the amount of $150, 000 chargeable to the 
Files and Communications Division budget, advising GSA the Purchase Order 
is for built-in items and accessories to the partition system in the new building, 
and a copy of the Purchase Order should be sent to the Exhibits Section for 
record purposes. 
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SUBJECT: — m5ve matters 

REQUEST TO PURCHASE%©VE STICKERS 


■" J 


i>Ay 


'Assoc. Dir. 
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Asst. Dir.: 
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riles & Com. 

Gen. Inv. 
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Inspection 
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Training 

Legol Coun. 
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Director Sec*/ _ - 


In conjunction with our forthcoming move, it will 
be necessary to have sufficient number ^^fet icke rs to label all ite^s 
Qf^urniture,_equipment, etc., to_be moved to n ew b u ildin g. Under the 
move contract, the contractor will only furnish masking tape for this 
purpose. 

It has been the Bureau's experience during recent moves of 
the Identification and Records & Communications Divisions that masking 
tape is not desirable. The use of masking tape presents an uneven writing 
surface which produces varying degrees of legibility depending on individual 
writing on tape and is not uniform in size. -Other government agencies who 
have moved in the recent past advised they have secured their own moving 
labels rather than utilize masking tape furnished by the contractor. They 
include Department of Transportation, Army Materiel Command, and U, S, 
Information Agency. r 

Our research indicates there is no adhesive label available 
GSA Schedule which can be easily peeled from any surface. The Nashi/a 
Corporation, Omaha, Nebraska, however, can furnish such a label. The\f 
Computer Systems Division currently purchases their labels, which are used 
on tape reels, from this company. The size label needed is 3 1/2*' x 1 7/16” 
(white) @ $6. 14 per thousand and $6. 59 in color, the latter to be used for 
”Do Not Move” items. The Bureau will need the following: 

126, 000 white • $77^S^'*^ 

, 15,000 color 98.85 ~ I f j ^ | J [11^ 

TOTAL $872.49 


$773. 6C^ 

4 Ir ~ / / j .. { - 

$872.49 J 
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1 - Computer Systems Division (Mr. Skaggs) 
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Memorandum to Mr. Walsh 
Re: MOVE MATTERS 

REQUEST TO PURCHASE MOVE STICKERS 


The Computer Systems Division advised they can print the 
necessary information on labels at negligible cost and time to the Bureau. 
The availability and attachment of these labels prior to the move will 
facilitate an orderly transfer of items to the new building. 


RE COMMENDATIONS : . 


(1) That the Bureau purchase moving stickers from Nashua 

Corporation, Omaha, Nebraska, at cost of $872.49. 

♦ 

35 / 78 ' 


J 


(2) That Computer Systems Division print necessary 
information on moving stickers. 


of- 


Mosler Airmatic Systems Division 

415 i^aterson Hamburg Turnpike Wayne New Jersey 074/0 
Telephone. 201- 278-630P. ^- 


TOlfgang R. Stieber.Vice Presidentanc) General Manager 


July 26 , 1974 


i Assoc, bir, — ,. 

5 pan _ A T) -Adr*., 

I ' 

jAu .l. Y’ -- 

I 

Cor„p. Syst. — 
Ext. A/fjt=r 
Piles & Cc~ . 

Gen. Inv. 

Ident. — . 

Inspection 

Intdl. — 

Labor at ;ry — 
Pis. a. & Z;.:. . 

Epee. Inv. 

Troin;r.;t — 

Legal Conn 

Telepho'ne Uru ■ 
Director Soo’y — 


Mr. Clarence M. Kelley, Director 
UNITED STATES DEPARTMENT OF JUSTICE 
Federal Bureau of Investigation 
Washington, D. C. 20535 

Dear Mr. Kelley: 

On behalf of my associates as well as myself, 

I wish to thank you for your kind letter of 
July 17 regard! M our Telelift project for the 
J. Edgar Hoovei^BI^ Building. 

We are very much aware how important the system 
will be for your document handling as a communi- 
cation link in your new building. Please be 
assured that we are doing our best to meet your 
requirements as well as your expectations. 

We also would like to take this occasion to thank 
your staff, especially Mr. James W. Awe from your 
Files and Communications Division, for the assis- 
tance and cooperation in designing the system into 
your building. Our discussions and exchange of 


D- 
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MR. WALSH 
J. P. DUNPHl^ 

Z' J ^ /iS£ Laboratory . 

jf^***' Plan. & Eval. 

J . EDGAR HOOVER F . B . I. BUILDING ' 

DEPARTMENT OF JUSTICE INQUIRY RE OCCUPANCY Ll.'aitu; 

Telephone 

Today I met witfr Assistant Attorney General for ° ^ 

Administration Glen E. Pommerening as a result of his request to be briefec^ 
as to the Bureau's occupancy plans with respect to the new building. He alsd^ 
asked that a meeting be arranged with somebody in the General Services 
Administration (GSA) in order that he might impress upon them the ^ ^ 

Department's interest in the Bureau occupying the new building as sooi^s^ ^ 
possible in order to free space we now occupy for other Justice elemei^^ 

SA Robert L. Olsen and myself first briefed Mr. Pommerening 
as requested, advising him the Bureau is doing everything we can think of to 
expedite our occupancy of the building in that we are very anxious to alleviat^ 
the crowded, scattered situation that we have been experiencing for so many S 
years. He was shown the overall move control chart by which we are 
I scheduling the move of our various elements in conjunction with the GSA mov^ 
^coordinator. He was particularly interested in when we would anticipate o 
vacating space we now occupy in the Justice Building and the Federal Ti^gl^’ 
Building (the building at 9th & D Sts. occupied by the Bureau's Intelligence 
Division and a portion of the Training Division). Apparently Departmental 
officials who are scheduled to occupy these areas have been questioning him,! 


d> 

o 


and he wants to be in a position to give them some estimate as to when the 
space will be available . 

He was advised the Bureau is presently in the process of com- 
piling a detailed list itemizing the areas we will be vacating by room number 
and square footage, which we would be happy to make available to him as it 
relates to the Justice Building and Federal Triangle Building to further assist 
him in his planning. He indicated this would be most helpful and would 
appreciate It. ^ ^ 

Walter E. Huber, Deputy Construction Branch Chief, GSA, 
then joined us at the meeting. He informed Mr. Pommerening the move 
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1 - Mr. Walsh 
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Memorandum J. P. Dunphy to Mr. Walsh 
Re: J. Edgar Hoover F.B. I. Building 

Department of Justice Inquiry Re Occupancy 

schedule as compiled by the Bureau was based upon the construction completion 
schedule of the various floors and that the key to make the whole plan work 
would be the timely completion of the Mechanical Room on the 12th Floor of 
the building. GSA and the Bureau are following the contractor very closely in 
order to make every effort to insure there is no further slippage beyond the 
now established date of 10/15/74 to begin occupancy. It was pointed out as an 
example that one of the items not yet on the site are the control panels for 
the mechanical systems and the fire-safety systems which are being manu- 
factured by the Honeywell Company, Chicago, Hlinois. To expedite matters, 
he was advised by me that Bureau Agents had contacted the plant director 
which was followed up by a visit to the plant last week of a representative from 
GSA, Washington, D. C., along with an official of the subcontractor involved. 

At the conclusion of the meeting, Mr. Pommerening expressed 
, himself that it appeared all was being done that could be done to expedite 
occupancy and stated he felt he was in a better position to answer questions 
he receives in the Department concerning when space we now occupy will be 
available . 


Mr. Pommerening referred to the previous tour he had of the 
building with his Deputy, O. T. Berkman, and Mr. Callahan. He said that at 
sometime in the future when he had an opportunity he would like to view the 
building again. He was informed we would be happy to take him through again 
at his convenience . 

RECOMMENDATION: 




- 2 - 


# # 

INSTRUCTIONS RE PACKING, 
MARKING, MOVING 


GENERAL INSTRUCTIONS: 

The follomng information and instructions have been prepared 
in order to facilitate packing and moving of all furniture and equipment into 
the new building. 

It will be the responsibility of the move coordinator of each 
Division to have his staff following these instructions in order that there 
will be a minimum loss of time in preparing for the move. These instructions, 
if followed correctly, should allow personnel to function in the new offices on 
a normal operating basis soon after reporting to work. 

Each employee will be responsible for his or her own preliminary 
packing for the move. To assist in this task, detailed instructions for packing 
and marking follow. Unless otherwise specified, unpacking will be performed 
by Bureau personnel. 

It is important that only personnel involved directly with the 
move be present during the course of the actual move. 


PACKING INSTRUCTIONS: 

CARTONS: A one piece moving carton, which requires no 
sealing tape, will be available for packing. This carton has 
inter-locking flaps. Be sure the cartons are assembled 
properly. DO NOT FILL CARTON TO THE TOP - LEAVE 
AN EMPTY SPACE OF ABOUT TWO INCHES, Special types 
of cartons, boxes and other containers are available for 
special equipment such as electronic equipment^ libraries, 
other breakables, bulk supplies, etc. Advise Headquarters 
Building Unit if special boxes or packing services by the 
mover will be necessary, 

ALL PACKING SHOULD BE COMPLETED PRIOR TO THE ACTUAL 
START OF THE MOVE, 

DISPOSE OF ANY UNNECESSARY ITEMS IN DESKS, SUPPLY 
CABINETS, ETC, , TO PREVENT ACCUMULATION OF TRASH 
IN NEW BUILDING, 





DESKS - All contents should be packed. Confidential material 
and current work papers should be placed in a locked file cabinet. 
Paper clips, pencils, and other loose items should be sealed in 
envelopes and packed in cartono Letter trays, books, and items 
on top of desk should be packed in a carton. Protect all glass 
receptacles with paper or other material in carton. Lock desks, 
if possible, remove and pack key in safe place. 

FILING CABINETS - Cabinets containing confidential m aterial 
should be locked prior to and during move. Remove key and pack 
in safe place. If security regulations require escorts (will be 
subject of separate mdmorandum), arrangements will be made 
with mover. 

Cabinets containing non-confidential material. These cabinets 
will be moved with contents intact. Tighten the internal draw- 
plate in each drawer to hold contents in place. Lock the cabinet, 
remove and pack key in safe place. If the cabinet does not have a 
lock, the mover will secure each drawer with filament tape. DO 
NOT STORE CONFIDENTIAL MATERIAL IN UNLOCKED FILING 
CABINETS. 

SUPPLY OR STORAGE CABINETS - AU contents should be packed 
in cartons. Lock, tape, or tie cabinet doors. 

BOOKCASES - Books should be tightly arranged on shelves. 

COAT RACKS OR LOCKERS - Pack all contents. 

OFFICE MACfflNES - DO NOT PACK THESE MACHINES. 

Leave machines on top of desk or stand. Center carriage. Be 
sure machine is unfastened and unplugged. Machine pad and cover 
should be placed in carton. Includes typewriters and adding machines. 

PICTURES, MAPS, AND BULLETIN BOARDS These items, if 
secured to wall, should be removed. Tag each piece and leave 
against the wall. The mover will handle. Small pictures should 
be consolidated so as to fill a carton. Newspaper should be stuffed 
in empty spaces between pictures. 
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SPECIAL EQUIPMENT - Certain types of equipment such as 
XEROX and IBM data processing and accounting equipment need 
special servicing by company trained personnel. These arrange- 
ments should be made direct with the company priori;o moving 
date (will be subject of separate memorandum). 

Copying, printing, or reproducing machines containing liquid 
or fluid must be drained. 

ITEMS REQUIRING GSA TRADE CRAFT SERVICES - HBU will 
identify those items requiring tradecraft services of GSA Building 
Manager from inventories previously furnished by Division Move 
Coordinators. Those individuals should double check with HBU 
to assure items acquired after inventory are included. 

LIVING OR ARTIFICIAL PLANTS - The mover will not be 
responsible for the safe transportation of plants. Employees should 
arrange to handle these items. 


TAGGING AND MARKING INSTRUCTIONS 


1. Each and every item to be moved must be tagged or marked. 

2. DO NOT MOVE tags should be placed on items you do not want 
transportated to new location. Clocks and fire extinguishers 
SHOULD NOT be moved. DO NOT place tag on these items. 

3. Print distinctly and as large as possible with Felt Tip pen on 
move labels. DO NOT USE PENCIL OR BALL POINT PEN. 

4. DO NOT AFFIX MOVE LABELS ON ITEMS TO BE MOVED 
SOONER THAN SEVERAL DAYS BEFORE ACTUAL MOVE. 

5. Certain furniture and equipment may need dismantling for 
moving (L desks, conference tables, sectional bookcases). 

Be sure to tag EACH piece with same tag information. 

6. LOCATION OF TAGS - Please refer to attached examples 
which show various pieces of furniture and equipment and the 
location of tags. A uniform marking system is necessary and 
will greatly assist the mover in locating the furniture and 
equipment in the new office. 


POST MOVE ACTIVITIES 



Cartons should be unpacked and broken down flat. 
Place cartons outside office door for pick-up by 
mover. 


Claims for damages - in spite of the care we 
expect the mover to exercise, some damages may 
occur. To establish a claim, each employee must 
be familiar with the condition of his or her furniture 
before the move to know if damage occurred during 
move. To report a claim, fill out a report similar 
in format to that set forth and furnish to HBU within 
three days (SUBMIT CLAIM IN DUPLICATE) . 


CLAIM FORM 


Employee’s Name 

Division-Section-Unit 


Floor Room No. 

Item Damaged 

Description of Damage 
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. ROVING INSTRUCTIONS 


% 


».■ - - 


DATE: 8 / 6/74 




Attached are instructions that have been 'prepared 
in order to facilitate packing and moving of all furniture and 
equipment into the new building. Copies of these instructions are 
being furnished to all Divisions for their information. 


RECOMMENDATION : 




/ 
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DATE: 8/15/74 



Comp. Syst. _ 
Ext. Affairs - 
Files & Com. 
Gen. Inv. __ 

Ident. 

Inspection 

Intel I. — 


Laboratory 

Plon. & Eval. . 

Spec. Inv. 

Training 

Legal Coun. 
Telephone Rm. _ 
Director Sec*y ... 


REQUISITIONS AND PURCHASE ORDERS X ' 

FOR EQUIPMENT FOR J. EDG^"lg)OYEB^’ 

F .B.r. BUIL DING U 

Re memo Mr. Cochran to Mr. White dated 7/29/74, 
captioned as above, indicating that due to the change in dates for 
new building occupancy from 9/1/74 to 10/15/74, that delivery dates 
specified in fourteen enumerated requisitions and purchase orders 
be changed as indicated therein. It was recommended the memorandum 
be forwarded to the Administrative Division for handling. 

Construction at the new building site has progressed to a 
point where it is believed that there is now sufficient storage space 
available to handle deliveries without changing the above-mentioned dates. 
A room off the south loading dock in the 1st Basement will be ready in a 
very few days. Similar storage space in the 3rd Basement will also soon 
be ready. 

RECOMMENDATION: 



That the delivery dates in referenced memorandum not be 
changed since storage space to handle new building site deliveries will 
be available in the immediate future. This recommendation has been 
coordinated with Messrs. Alvarez and Wyne of Laboratory and 
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FROM : j. p. Dunphy 



J. EDGAR HOOVER F. B. I. BUILDING 

' XvSllABlElTY^-THIRD^ASEMENa: 


Mr. George A. Culfogienis, Constructi^wEn^Teer, 

GSA, idvised on 8/8/74 that he anticipated turning ovkr|a^laTge portion 
of th^ Third Basement to the E BI/for tenant usage on or '^bout 10/15/74. 

■ 

The area so mentioned by Culfogienis will include the 
space designated for Bureau and WFO fleet parking and the WFO repair 
fecility. It will not include the Gymnasium, attendant Locker Room 
space, or the Mechanical Room (GSA’ space). It is believed that we 
will have access to the Third Basement Storage Area prior to 10/15/74. 


RECOMMENDATION: ^ 

For information. The expected occupancy date will 
affect parking space allocations in the new building as well as WFO 
lease cancellation at their present parking facility. ^ 


1 - Mr. Gregory 
1 - Mr. Hoverson 

RLO/ml 
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'Assoc. Dir. 

Dep. AD Adm. 
Dop. AD«lnv. ^ 


Cordp. Syst, 

Ext. Affairs 

Files & Com. _ 
Gen. Inv. - 

Ident. 

Inspection _ 
Intell. 


Loboratory 
Plon. & Evol. _ 
Spec. Inv. ____ 
Training 
Legal Coun. _ 
Telephone Rm. __ 
Director Sec’y-— 


This morning a group of GSA Central Office officials were 
taken on a tour of the new building. The group included Mr. Allan G. 
Kaupinen, Assistant Administrator, Mr. H. D. Harvell, Assistant 
Commissioner and Mr. Lawrence A. Hoffman, Construction Branch' 
Chief. 


-"7 

f 


They were pleased with the progress being made in the • 
building and complimentary of the Bureau’s efficiently planned utilization 
of space. One question worthy of note asked by them was the number of 
private showers in the building. When informed the only one we had 
would be for the Director's use they commenced this was very wise in 
that more than that would subject the Bureau and GSA to possible criticism. 


Also conducted on a tour in a different group was 
Mr. W. D. Campbell the new Regional Administrator for GSA's Region 3 
which includes the Washington, D. C., area. Mr. Campbell has under 
him the responsibility of operating the new building. 


RECOMMENDATION: 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : Mr. 

FROM ; J. P. 

SUBJECT: J._ED-GA^OOVER F. B.J.JBUIIDING 
> ^OCKS 


DATE: 8/28/74 



Assoc. Dir. 

Dop. AD Adm. . 
Dep. AD Inv. 
Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. __ 
'Gen. Inv. .. 

Ident. 

Inspoction 

Intell. 

Laboratory 

Plan. & Eval. 

Spoc. Inv. 
Training 
Legal Coun. 
Telephone Rm. __ 
Director Sec*y __ 


Under terms of the existing construction contract, a 
synchronous master clock system (with 19 5 siibmasters) is being 
installed in the new building. All 195 clocks are being located in 
piiblic areas such as central corridors, elevator lobbies, etc. 

The construction contract additionally provides for a 
network of conduit and junction boxes throughout the building so that 
the clock circuit system can be extended into general purpose office 
space. The Headquarters Building Unit (HBU) has budgeted for the 
purchase of additional clocks which will be installed by GSA at Bureau 
expense in locations to be determined by the respective divisions. 


Each divisional representative is requested to contact 

SA| ^t he HBU to determine the location of available 

conduit and juh0b"1^^oxes so that additional clock instaUations can be 
arranged on f timelwbasis. 


RECOMMENDATION: For information. 
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1 - All Assistant Directors (Attention: Move Coordinators) , * I ! if / i 
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X - *\cclcUrit Atioraey Ccaorrd for AvimStdeiratioa 


Assoc. Dir. - 

Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.: 

Admin. — . 

Comp. Syst. 

Ext. Affairs 

Piles & Com. 

Gen. Inv. — . — 
(dent. 

Inspection ■ 

Intel!. 


Laboratory 
Plan. & Eval. 
Spec. Inv, 
Training - - — 


1 - Mr, Jenldns 

1 - l.Ir, McDermott (Attention: Mr.. Qninn) 
JPD:c^/^ / ^ 
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Files & Com* __ 
Gen, Inv, 

Ident. 

Inspection 

Inteil. 

Laboratory - 
Plan. & Eval. «_ 
Spec. Inv, ____ 
Training 
Legal Coun. 
Telephone Rm. __ 
Director Sec'y 



The purpose of this memorandum is to advise that 
Mr. Joseph O’Hern, General Services Administration (GSA) Move 
Contracting Officer, has scheduled ^^bidder/?^ for 

9 / 5/74 in connection with the first m oyej3ontraCTj;.o_be offer e d for bids . 

Reference to the latest moving schedule, revised 8/21/74 
and previously made available to each Division Move Coordinator, indicates 
the move covered by this contract is due to start on 10/14/74 and to 
continue into early December, 1974. Divisions to be moved include Files 
and Communications Division; MeUigence Division; Name Check Section 
of the General Investigative Division; Personnel Section, Procurement 
and Administrative Services Section, Budget and Accounting Section ancT 
the Front Office of the Administrative Division. 

Mr. O’Hern has estimated the number of bidders partici- 
pating may exceed a dozen. The "walk-through” will commence at 9:30 a. m. 
in Classroom 7525, Justice Building, where the bidders will be briefed. It 
is anticipated numerous questions will be forthcoming and each Division Move 
Coordinator must make arrangements to attend the classroom briefing and 
accompany the bidders through their respective Division’s space. 




Each Coordinator must insure his Division is aware that 
these people will be walking throu^ the space on that date and that each 
Unit Chief is prepared to answe]j;..gjuestions about particular items within 
their area. 


nswer..QjE 


1 - Mr. Gebhardt (Attention: 
1 - Mr. Marshall (Attention: 
1 - Mr. Wannall (Attention: 
1 - Mr. Hughes 
1 - Mr. Lawless 
1 - Mr. McKenzie 


Runaldue 




CC' Ho oj. 

Mr. Hihh‘s7 Division Move Coordinator) 

Mr. Awe, Division Move Coprdinator) 

Mr, Horner, Division Move *CbbTdinator)Lassa^ 

SEP 4 1974 ' 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B.L Building - Move Matters 


The ’'walk- through” will proceed generally as follows: 

9:30 a.m. - Classroom 7525 

Files and Communications space in the Justice Building; 
Administrative Division space in the Justice Building; 

Intelligence Division space in the Federal Triangle Building 
(9th & D); 

SJpace to -be occupied in the New Building; 

Files and Communications Division space in the Identifica- 
tion Building; 

General Investigative Division space in the Identification 
Building. 

Each Division Coordinator affected should attend the briefing 
in the classroom and in addition, Mr. McKenzie, Mr. Hughes and Mr. Lawless ■: 
should attend the briefing and accompany the bidders through their respective 
Sections. Mr. Runaldue should accompany the bidders through all areas of 
the Files and Communications Division. Mr. Hines or a representative from 
the Name Check Section should accompany the bidders through that Section 
in the Identification Building. 


RECOMMENDATION: For information. 
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SUBJECT; /^UJRN.IT.URE_EORJIHE^DJEEaTOR’S AND ASSO 
DmEC mRlSJlEEICE-CQMELEXEg - J . EDGA: 
F.B.I. BUIIDING 



TE 

OOVER 


Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. . 



Laboratory 
Plan. & Eval. . 
Spec. Inv. 
Training _____ 

Legal Coun. 

Telephone Rm. _ 
Director Sec*y _ 


Purpose of this memorandum is to indicate some 
of the furniture selections for the Executive Offices (the Director’s 
and Associate Director’s Office complexes) on the 7th floor of the 
new building. Further, to recommend the attached letter be sent to 
the General Services Administration (GSA) requesting permission for 
a waiver to purchase these items on the open market rather than 
making selections from items on Government Schedule. Approval of 
our waiver request by GSA is not authority for a sole source procure- 
ment. Even though we prefer a furniture series manufactured by the 
Knoll Furniture Company and although our specifications will be written 
around the Knoll manufacturing standards, nonetheless an open market 
situation exists and another bidder may win. 


A very detailed study has been made of the Executive 
Office furniture available on Government Schedule as well as that which 
is available from the furniture industry in general. The research was 
directed toward finding serviceable items to meet our functional needs 
as well as satisfying esthetical requirements. 



One of the significant architectural design features of 
our building was the selection of rift cut white oak wood where wood is 
used in the building. The Executive Office furniture should be made 
from oak to maintain the integrity*of that design statement and be com- 
patible with wood paneling d^jiil^^or u^ in S 2 imejr^. ^ 

It was d€^rminid there is ^ such oak furni ture avail; 
on Government Schedule. It is available on the open markel;."'*”^ 

I SEP ^ 1974 
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1 - Mr. McMichael (Enel. )(Sent direct) 
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Memorandum to Mr. Wa Ish 

Re: Furniture for the Director’s and Associate Director’s 
Office Complexes - J. Edgar Hoover F. B. I. Building 


The items which have been selected are manufactured 
by the Knoll Furniture Company and include desks, credenzas, end tables 
and coffee tables. They are comparable in cost with non-oak furniture 
on Government Schedule intended for use in Executive Office areas. The 
desks for the Director, Associate Director, and Deputy Associate Directors, 
as well as the conference table for the Director and the Executive Conference 
Rooms, will be specially fabricated items. They will not necessarily be 
manufactured by Knoll, nor are they displayed in the attached materials for 
GSA. They will, however, be compatible in design, finish and construction 
with the Knoll firm’s standard line. 

We have informally discussed our furniture selections with 
GSA furniture procurement personnel who advise confidentially they feel 
GSA will approve our request for a waiver. 

Detailed justification in our request for a waiver is set 
forth in the attached letter and enclosures to GSA which cover such topics 
as design, construction, finish and cost. 

The materials presented in support of the waiver justifica- 
tion are submitted for estimating purposes. We have included $150, 000 
in FY 1975 budget request to cover all furnishings for the Executive Offices. 
Items discussed here will total aboijt $30, 000 excluding the cost of desks for 
the Director, Associate Director, Deputy Associate Directors and the two 
conference tables. This figure may increase or decrease depending upon 
further analysis of actual support items needed by individual employees of 
the Executive Offices. 


RECOMMENDATIONS: 

(1) That the submitted furniture selections be approved for 
purchase and installation in the Executive Offices (Director and Associate 
Director complexes) in the new building. 


(2) Appropriate letter is attached advising GSA of our 
selections and requesting a waiver to permit us to purchase off Government 
Schedule in the open market the items manufactured by t^Knoll Furniture 
Company, op^equal. 
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: c i ral E'aiiply Ser7lcc 
G 4icral Servicop: AdmMstraiiott 
WaoMnsl-on, D, C* 20-10S 
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Bear l.Ir, Timbers: 

Witii reepoefc to fornlturo reg.uircmoats for the Ssecatk^o 
OEice complo-'c <iEciui3ttiij support coaferouce rooms, secretarial an*i 
cr^ccutl’9’0 stall offices), vc have completed a detailed study of what is 
available on Govomment Schodulo and. ia the fui-nttorc industry. 

One of the principal arcMteetural dcsisa features of the 
buiMin:^ v/as the selection of rlil cid; white oah for use in the interior. The 
furniture in the E::ecutivo OEices should be made from oak to maistaiatho 
iatesa^ity of that dcst-;a statement and to be compatible r/ith the wood 
X^aneiia^ detailed for some of the samo area. 


Tliore is no cak furniture available on Government Sdicdule, 
A research study was directed toward fisdln^ serviccs^ble ^nlturo which 
would fulfill our Xtsactlomsl needs and the buUdhif^^o esthetic rc^uiremcats» 
Farnituro items under eonoldorationaretho'dcsias ar4 C3eetIcnzaB for the 
o:^outivo staff as woE as ether do:ks for the Director, Associate Director, 


Deputy Associate Directors (2), ami the area eoafereaco tables 


^Dop.^AD inv. Our preferred wood furniture edieebion is the 

Stephens series mansi^ctured by the IJholl Fumituro Company. 
comprj;tfS!=55»-mxM series is provided as a standard line in an oak veneer with a lact^tucr 
FiLTc™“ * finish. It provides the necessary dock, types and sizes with sulSclent 

Gen. Inv. \ 

^ McMichaLel ^Enclosure)/! \ 

|sp°"; L^/IIFT. note? 'Afcer j-pj^val and signature, please return letter to Robert L. Olsen 
^Trainmg V RiSy^ l,^’ ^0> fo^ hund delivepy and dating of the letter. 

Telephone Rn,. _ ^ , , Based on memorandum J. P. Dunphy to Mr. Wal^h 

W.erSecV_ MAIL ROOM [^^.^Efs^yPE UNIT CID rk/w,l ft /O 7/74 

y/?/y4> g/;4/v,r/e.dT4 TzJ jec^z/^/cTyr- fA9/}^'/ 


If* Li* J* TiM>on 
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sincerely youra. 


V, \V. \.sMs!i 
Po^ie’eant Director 
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J. EDGAR HOOVER F. B. I. BUILDING 
READJUSTM ENT OF S CHEDU LE SEQUENCE 



Spec. Inv. . 
Training 


Legal Coun. ____ 

Telephone Rm. 

Director Sec'y _ -- 

a ii^adjustment 


The purpose of this memo is to advise o 
to the Move Schedule sequence, it being to the best interests of the Bureau 
to do so. The move is still scheduled to begin October 1 5, 1974. The 
first three move contracts will extend from October 15, 1974, through 
February 9, 1975. 




The Bureau will assume occupancy of the building on a 
phased basis, accepting space as it is completed by the contractor. The 
construction schedule calls for completion of the lower floors first and 
then continuing upwards. As originally planned, the third floor was to 
have been completed first and was the basis for scheduling the move of 
Laboratory Division first, followed by a second move contract relocating 
the Mechanical and Exhibits Sections to the first basement. The third 
contract would have relocated the Intelligence Division, the Files and 
Communications Division and some portions of the Administrative Division 
on floors four, five and 

General Services Administration (GSA) construction sii 



personnel have recently suggested that certain building- systems, such as 


the chilled water, compressed air and distilled water systems may not be 
installed, tested and found to be acceptable in sufficient time to permit the 
Laboratory Division to move into a fully functional facility at the beginning 
of the move on October 15, 1974. GSA personnel knowledgeable about 
current delivery situations involving specially fabricated laboratory equip- 
ment, similar to that now on order for installation in the building prior to 
the move, suggest the Bureau would be well advised to give such suppliers 
the greatest amount of time possible to fulfill th 6 ir fe-brication contracts. 
They cite other current construction projects wher^speQiaJ40^®^^ipment 
instaUations have caused delays to previously planned moves. 

U SEP 10 1974 

- Mr. Callahan 1 - Mr. Green 1 - Mr. Me Mich ael 

- Mr. Jenkins 1 - Mr. Flynn ^r-HVIr. Jackson 

- Mr. Adams 1 - Mr. Fisher 1 - Mr. Alvarez 

- Each Assistant Director (Attention: Division Move Coordinator) 

- Mrs. Metcalf 

- Mr. Keeney K 3 , 9 ;^^ , ■ 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Readjustment of Move Schedule Sequence 


The Move Schedule is being adjusted to indicate as follows: 

First Move Contract Intelligence Division 

(10/15/74 - 12/8/74) Files and Communications Division 

General investigative Division 

- Name Check Section 
Administrative Division 

- Procurement and Administrative Services 
Section 

- Budget and Accounting Section 

- Division Front Office and Personnel Section 


Second Move Contract Administrative Division 
(12/9/74 - 12/22/74) - Exhibits Section 

- Mechanical' Section 


Third Move Contract Laboratory Division 

(12/30/74 - 2/9/75) - Except those portions dependent upon 

completion of the Computer Center. 


RE COMMENDATION: 


None. For information. 



KISSILOFF & WIMMERSHOFF inc. 

909 Third Avenue, New York, NY 10022, 212 421-8448 


August 30, 1974 


Mr. James Healy 
1734 FBI 

9th £ Pennsylvania Avenue, N.W. 

Washington, D.C. 20535 

Dear Mr. Healy: 

It wonld be of interest to us to know of plans to 
de^xgn an exhibition or Visitor Center for the 
new FBI, building in Washington, D.C. 

As a planning and design firm, we were responsible 
for the Internal Revenue Visitor Gallery, exhibitions 
for many government agencies, major corporations and 
museums, as indicated in the enclosed brochure. 

Recent assignments by our multi-disciplined staff 
have included interpretive museums for the National 
Park Service Bicentennial program, Amtrak, the 
Department of Labor and the United States Postal 
Service visitor centers. 

We would be pleased to hear of your plans , in order 
to present in detail the services we could offer. 




sT-m 


Planning and Design 



S SEP 101974 J 
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September 9, 1974 

(r, i. jlj ■ j __ 

ysi- 0 - 

f ^ /-'■ 

Mr. V/illiai^^ssiloff 
KissGofiT and Wimmershoff Ine. 

909 Third Avenue 
New York, New York 10022 

Dear Mr. Kissiloff: 

Your letter dated August 30th to ^^ecial Agent James R. 
Healy has been referred to me, along with the brochure which you 
enclosed. 



Your thoughtfulness in advising of the availability of 
your firm’s services is indeed appreciated, but I would like to advise 
that the exhibits for the new J. Edgar Hoover FBI Building have been 
designed and are being constructed by our own personnel. I am, 
however, referring your brochure to our Exhibits Section, should they 
have any future need for the services which you have offered. 

Sincerely yours, 

f 

‘ 0, MM.Kelleil 


Assoc. Dir. 

Dep. AD Adm. _ 
Dop. AD Inv. __ 
Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs .. 

Files & Com. _ 

Gen. Inv. 

Idont. , 

Inspection 

Intell. 

Laboratory ____ 

Plan. & Eval. 

Spec. Inv. 

Training 

Legal Coun. . 

Telephone Rm. 

Director Sec’y 


Clarence M. Kelley 
Director 



1 - Mr. McDermott 
1 - Mr. Dunphy (Enclosure) 
1 - Tour Room 


NOTE: Bufiles contain nothing identifiable with Mr. Kissiloff or his 
corporation. 
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MR. WALSm 


J. P. DUNPHY^ 


DATE: June 


SUBJECT: 


J. EDGAMOOVER FOUNDATION TRUSTEES 
J. EDGACTQaVERJiL.,B..I...BUILDING 



Assoc. Oir. , 

Dep. AO Adm. _ 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. _ 

Gen. Inv. 

{dent. ♦ 

Inspection 
Intel I. 


Laboratory _ 

Plan. & Evat. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

D iroctor Sec*y 


The Director is scheduled to attend a luncheon with the 
Trustees of the J. Edgar Hoover Foundation on Wednesday, June 19, 1974. 
Mr. Callahan has requested a memorandum be prepared for the Director 
in response to an inquiry as to what the Trustees of the Foundation can do 
in the new building to assist in honoring Mr. Hoover. 

It does not appear that assistance will be needed at this time from 
the Trustees in that several items are already under consideration ©r under 
construction to honor the former Director. 


A 


r 


Exhibit 

An exhibit has been designed for the tour route on the mezzanine lev^^ 
It was approved by my memo of 4/3/74. It will consist of Mr. Hoover’s 
desk and chair from the conference room appropriately arranged. A larger 
photograph nearby shows him as a young man. In addition, an enlargement 
of a photograph taken in his later years will be included, possibly the S 

Okamoto photograph which appeared on the cover of Business Week magazine 
Several display cases are planned to contain a few of the more significant 
awards he received and other memorabilia. Photo of model attached. § 


% 


I i Qlq j 



The Exhibit will be so located to permit groups desiring to remain an § 
extra period of time to do so. It should be a very significant tribute to 
Mr. Hoover. / 

Consideration was given to the establishment of a J. Edgar Hoover 
memorial room sopie place in the building to contain items associated with 
the former Director. It was felt, however, that a room containing such 
memorabilia as the years passed would become a dust- collecting, uninviting 
area which could very easily be ignored by the general public and Bureau 
employees. We decided upon the desk exhibit on the tourc^iiQiLt-e . as a signif icant, 
meaningful display. ^ 

« ' Sa SEP JO 1974 

1 - Mr. Jenkins 
1 - Mr. McDermott 
.JEric. 
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Memorandum J. P. Dxmphy to Mr. Walsh 
Re: J. Edgar Hoover Foundation Trustees 
J. Edgar Hoover F.B.I. Building 


Painting 

The Society of Former Agents’ local chapter is considering the 
commissioning of a portrait painting of the former Director for use in the 
conference room in the Executive Office area on the 7th Floor. 

Building Name 


The Building is, of course, named after Mr. Hoover, and the words 
”Ji Edgar Hoover F.B.I. Building” will be above the center entrance on 
Pennsylvania Avenue . 

It thus does not appear that there is any area at the present time 
where the Foundation could be of assistance. It is suggested the Director, 
after informing them of the steps being taken to honor Mr. Hoover, may 
wish to advise the Trustees that their interest in offering assistance will be 
kept in mind in the event additional means of memorializing Mr. Hoover are 
felt appropriate in the future. 

RECOMMENDATION: 


For information. 


1 
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ESTIMATED . COSTS OF 
AUDIO-VIS-UA"lr~S'YSTEMS Al^D EQUIPMENT 
~7fT~ED:(TAR~HaOYER~'FBI BUILDIIG. 


CONTRACTOR ITEMS 

Quantity /Item 


E stlmated 'Cost 


60-Statlon EDEX 
30 -Station EDEX 
■ 6 DAIS Systems (Projectors 

Not Included) 

Media Control Lectern (Aud-. ) 
Annunciator Light Cont . Panel 
3 Sets of Equipment (Including 
Stands & Mirrors) for 
folded optics 

2 Room PA Systems (6 others 
Included under DAIS) 
iO-Statlon Language Lab 

Steno Dictation Lab Systems 


Design and Installation of Above 


$ 7^,000 

4.000 

72.000 

2.000 

500 

15.000 


1,000 

io,bbo 

loVb'OO 


$ib 6 ., 5 bo 

i5Vbbo 

, i 


i')-h 


1 %S 


NONCONTRACTOR ITEMS 


Quantity /Item 


E s t imated Cost 


22 Color TV Recelver/Monltors 

8 Front Projection Screens 

9 Overhead Projectors 

"^4 Cartridge l6mm Projectors 
'i 6 Sets Projectors for DAIS 

2 R-P Slide ProJ.ectors (Tour Route 

1 Reel-to-reel Video tape Recorder 

2 Cassette Video tape Players 


$10, boo 
2,800 
2,500 
■ 6 , 4 b 0 
io,obo 
4 bo 
^I5,b00 
2', boo 

$ 39,ibo 


TOTAL 


$170, 6 bo 
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UKITED' STATES 
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TO A : Jenkins 
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FRO 


• J. D.. Jamieso 



mr 


J . EDGAR-^OOVER PBI BUILDING 



y- ' 


Assoc. Dii 
Dep. AD 
Dep. AD 
Asst. Dir.: 
Admin. 

Comp. S;^st. 
Ext. Affairs .. 
Files & Com. 
Gen. Inv, — . 
Ident. 



Inspection . 
Intell. 


Laboratory 

Plan. & Evol. . 
Spec. Inv. — . 
Training 
Legal Coun. - 
Telephone Rm. _ 
Director Sec*y _ 


In Dunphy to Mr. Walsh memorandum dated 2/11/74, 
captioned as above, a request was made for the- Training Divi- 
sion to provide two co.st breakdowns for the recommendations 
made In a memorandum from Mr. Jamieson to Mr. Jenkins, dated 
2/7/74, attached hereto. This Is In response to that request. 

Upon further study, we find that all of the recom- 
mended systems and equipment should be Installed as much as 
possible prior to o.ccupancy of the building. The only sugges.ted 
construction changes which. If omitted, could affect, the in- 
stallation of the recommended sys.tems and equipment are : 
the tiered floor risers in the large lecture ropm ”E" and the 
removal of a wall between two rooms in the stenpgraphic 
training area. In both cases presumably the facilities would 
be used anyway for their intended purposes, although with 
markedly reduced effectiveness. Alternatively, the facilities 
would probably .be used .between the time of building .occupancy 
and the execution of the suggested alterations. Therefore, 
we feel that the Bureau should attempt to obtain and install 
all of the recommended instructional support sys.tems and 
audio-visual equipment .before o.ccupying the building. 

In view of the above, the attached estimates of costs 
are cast into two lists of contractor and noncontractor items. 




Memorandum to Mr. Jenkins 
Re: Audio-Visual Applications. 

J. Edgar Ho.o.ver FBI Building 


It must .be. emphasized that, .the figures shown are 
the best gross, estimates which can .be made at this, time based 
on the. costs, of similar installations at the Academy and cur- 
rent GSA price .schedules, for the indicated equipment. No 
assistance was obtained from any pros.pective. contractor in 
preparing the information so. variability .between the figures 
provided and the. eventual contrac.tural obligations should be 
expeeted. 


It should be no.ted that not all of these costs would 
necessarily .be chargeable to the Training D.lvlsion since areas 
such as. the Executive Conference Room, new employee pro.cessing, 
and tour route are Involved. Also, the estimated .cost of one 
fairly elaborate pie.ce. of equipment for s.tenographlc training 
is. unavailable .at. this time. The estimated costs of the 
•sugges.ted construction changes and/or facilities alterations 
must be provided, of course, by the New Building Unit of the 
Administrative Division or by some other source or me.thod. 

In .pursuance of the .second part of the recommendation 
in the memorandum of 2/11/74,. contact was made with the Pro- 
curement and Administrative .Services .Section, as well as 
Mr. Cashin,. the Contracts Officer. A consensus, of. opinion 
was developed that the Bureau should attempt a so.le source 
procurement of the sys.tems and equipment shown as contractor 
items on the attached list of estimated costs. The principal 
Justification for the sole source procurement is to insure 
comp.le.te. compatibility .between the instructional support sys.tems 
at the Academy and the J.’ Edgar Ho.over Building. 

The compatibility issue has two facets. First,, that 
instructors arid other .personnel should .be able .to operate the 
systems in both locations witho.ut retraining. Second, and 
more importantly,, the materials should .be usable in b.o.th loca- 
tions. Visual Educbm, Inc., (VEI.) which designed and installed 
the DAIS/EDEX systems at the Academy, are the’ "proprietors" of 
the so-called "Manches.ter/FSK" digital, co.des which are recorded 
on the. c.ue. track of an .audio, or. video, tape . These, .co.des. can 
automatically o.perate the proj.ectlon equipment in .perfect 
synchronization with the recorded narration on the same tape, 
a .feature .which will certainly find increasing use at both 
locations . 


CONTINUED - OVER 


Memorandum to Mr. Jenkins 
Re: Audio-Visual Applications 

J Edgar Ho.o.ver FBI Building 


It would .be. extremely, expensive and .p erhap s impossible 
for .vendors other than VEI to. .design equipment' wliich would 
properly "read" these, codes without specially reprogramming 
the materials and/or .adding interfacing equipment. ■ Thus, 
requiring .compatibility with the "Manches.ter/PSK". co.des as 
a bid sp.e cl float ion .could very likely prevent, other contractors 
either from submitting a winning bid proposal, or from s.uc- 
cessfully completing the j.ob, or from submitting a pro.posal 
and bid at all. 


RECOMMENDATIONS : 

1. That, as much as .possible, all of the systems 
and equipment as per the attached list be pr.o.cured and installed 
before, .o.ccupancy of. the J. Edgar' Ho.o.ver Building. 



■ 2. That appropriate arrangements .be made, to .identify 
Visual Educom, Inc.,, of Michigan City, Indiana, as th,e sole 
source, .contrac.tor for the systems and equipment suggested for 
the J. Edgar. Hoo.ver Building i 




- 3 - 


CONTINUED - OVER 


Memorandum to Mr. Jenkins 
Re: Audio-Visual Applications 

J. Edgar Ho.over FBI Building 


3. That, the .selected contractor .be re.quested to 
submit detailed designs, bid quotations, and delivery .schedule 
for the indicated systems and equipment (except for proj.ectlon 
equipment which would .be ordered from .current official GSA 
schedules) at that, company’s earliest opportunity and that 
appropriate s.teps .be. taken to negotiate a mutually agreeable 
contract’ with the selected contractor. 






Birsclor, ^minizirsthre Pr 

OiSicQ ci and £imnce - 

Eugene W. Wialsh 

•Assistant Blrecfer, FBI. 


:JSEB¥iSiCS 4 / 
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XjSI Buildiiii, 
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DATE: 9/6/74 


/■ 


Assoc. Dir.^ 

Dep. AD Adm. ^ 

Dep. AD Inv. 

\sst. Dir.: 

Admin. . 


s u BijEefTt fffiNTAL OF FQ IjJSpLlE.T, 

'j. EDGAR HOOVE]RnP!pi, BUILDING 



“ffM 


Loborotory ___ 

Plan. & Evol. 

Spec. Inv. 

Troining -- 

Legal Coun. 
Telephone Rm. _ 
Director Sec*y 


In preparing accommodations for receiving of heavy equipment 
at the new building site it is essential to our needs to have a fork-lift on 
hand. We now have an electric hand-operated lift at Taylor Street that is 
used in the handling of heavy boxes of computer paper, and a similar lift 
plus a rider-type lift in use at the General Accounting Office (GAO) Building. 
These lifts are definitely needed at their present locations, especially the 
ones at GAO that are in continuous use daily, in loading and unloading 
trucks. 


It would be unwise to try to move this equipment to each site 
as needed due to the fact that there will be numerous instances when we 
will be receiving at all these sites at the same time. 



The new lift, now on order for the new building, is not due until 
the middle of November. Upon request for this to be expedited we were 
advised that the earliest possible date for delivery, with no guarantee, 
would be the latter part of October. 

Contact was made with Mr. KnighU^andling Equipm ent Sales_ 
Co^, Landover, Maryland, as to the possible^erifarof'allbi'^^ The 
fork- liftTental per day is $32. 00, $175. 00 per seven-day week, or $540. 00 
a month. We would need the rental of this lift for approximately two months. 
The rate then would cost the Bureau $1, 080. 00 including the chargers. 


1 - Mr. Jackson (Sent Direct) REC-7 
1 - Mr. McMichael (Sent Direct) 


,,'MC:plt 
-- (4) 






(Continued - Over) 


• • 


Memorandum J. P. Flynn to Mr. Walsh 
Re: Rental of Fork-lift 

J. Edgar Hoover FBI Building ' 


However, Mr. Knight also quoted a flat rate for the Bureau of $775. 00 
for two months, plus $25. 00 for delivery and pick-up of this lift. The 
pick-up and delivery could be eliminated if accomplished by our Supply 
Unit. 

RECOMMENDATION: 

In view of the continuous need of current lifting equipment 
at present receiving sites, it is requested that the rental of a fork-lift 
for two months, to be used at the J. Edgar Hoover FBI Building, be 
approved. 
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UNITED STATES GOVERNMENT 

Memorarmum 


if'^ALSH 


J. P. DUNP 


Assoe« Dir. - 
Dap. Xd Ad m. 

' Dap. AO^nv. yfi 


SUBJECT: 


PARKING O 

Ja EDGAR HOOVER F.B.I. BUILDING 


DATE; September 13, 1974 

'( (} 

AMn ..nt* 


On 9/10/74, Mr. Bill O’Donoghue, Administrative 
Services Programs St^f, Department of Justice, inquired as to the total 
number of parking spaces available in the new building and the breakdown 
of their assignment. 

He was furnished the following: 

WFO and Headquarters Vehicles 200 

GSA, Telephone Company, GSI (Cafeteria) 22 


Comp. pyst. 

Ext. Affotrs 

Filos & Com. 

Gen. inv. , .... 

Ident. - 

Inspectrbp^l 

Intel). - 

Loborotory*^^- 
Plan. & Ev^ldi^. 

Spec. inv. 

Training 

Legal CounA ■ ^ 

Telephone Rm. * 

Director SecV | « 


Bureau Employees 


RECOMMENDATION: 


TOTAL 


For information. 


1 - Mr. Hunsinger (Attention: Mr. Hover son) 

JPD/a#P 

(3) 
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iRNMENT 


Memorandum 


'TO = Mr. Walsh 

J. P. Dunphy' 


DATE: 9/4/74 


FROM : Dunphy 

* a 

SUBJECT: J. EDGAR HOOVER F. B.L BUILDING, 
FLAGS ' ^ ^ 




AssOe. Dir. 

Jl^ep. AD Adm. 
Dop. AD Inv. 



Laboratory 

Plan. & Evol. 
Spoc. Inv. __ 

Training 

Legal Coun. 
Telephone Rm. 
Director Sec*y » 


Mr. Jenkins recently inquired regarding the proper display 
of the American flag at the flagpole locations provided at the new building. 


Three flagpoles of equal height were designed and constructed 
on 9th Street, extending northward from the 9th Street and Pennsylvania 
Avenue N. W. entrance to the captioned project. It was determined that the 
position of honor for the American flag in that circumstance is the location 
which is on the observer's left (U. S. Code, Chapter 10, Title 36). 

Mr. Kent Womack, General Services Administration (GSA) 
Building Manager, was subsequently advised the Bureau presumedly would 
desire to fly the American flag, the Bureau flag and the National Academy 
flag at the above locations. Mr. Womack was unable to advise whetJier^GSA 
or the FBI would be obliged to purchase the flags. » i. 

On 8/29/74, Mr. Wallace Shipp, Office of Program Control, 
GSA Region m, advised of being in receipt of a letter from Mr. Womack 
regarding flag purchases. Shipp said the tenant agency and not GSA is 
responsible for such purchases. He noted a 5' x 9 1/2’ nylon American 
flag costs about $16. 60. Shipp said a flag wears out about every 30 days. 


Shipp indicated he would interpose no objection to the Bureau’s 
use of the three aforementioned flags, as long as that selection was satis- 
fectory to the Justice Department. He noted some departments require their 
constituent Bureaus to fly the departmental flag. Prior to preparing a 
communication to Mr. Womack granting authority to fly the mentioned flags, 
Shipp advised he would be contsi^ting personnel at the Justice Department for 
their comment regarding thq'^cei^’^^roposed selections^ . , 


0 '- 


RECOMMENDATION: None. For information. 


1 - Mr. Jenkins 
1 - Mr. McMichael 
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Memorandum 



Mr. 


J. P, Dunph; 


DATE: 9/17/74 


J. EDGA R «QP]iOER-El.,E.I ...RUILDING- 
ESCORT SERVICE - INFORMATION CENTER 


■ Assoc. Dir. . 
Dop. 

Deo 




>. Syst. . 
xt> Affairs . 
Files & Com. . 
Gen. Inv. - 
'f^ent. . 


Laboratory 
Plan. & Eval. . 

Spec. Inv. 

Training 
Legal Coun. 
Telephone Rm. .. 


The main entrance for the new building is at the 
center of Pennsylvania Avenue. At this entrance provisions have 
been made to accommodate the Applicant and Placement Unit of the 
Personnel Section and the complainant interview facilities for the 
External Affairs Division as well as an information center from which 
an escort service will be operated. 


Director Soc'y . 


A secure building must be maintained, yet an effective 
system must be devised for getting visitors into the building without 
undue delay. Because of the unique security requirements placed on 
the new building communication systems by the National Security 
Agency (NSA) and the Central Intelligence Agency (CIA) and more 
importantly, for our own security purposes, an escort system is 
necessary. 


Employees expecting a visitor should instruct the visitor 
to enter through the main gate. Strategically placed signs will direct 
visitors to r eport to the main entrance. Here the visitor will be 
directed to tli WEscQrt.Service-I nformation^CenteiLwhere the employee 
or Division to be visited will be contacted and arrangements made for 
an escort. On his departure, it will be necessary for the visitor to 
be escorted completely out of the building or out of controlled space. 


Inasmuch as each Division will be receiving visitors, 
it will be helpful to know approximately how many visitors can be 
e3q)ected on a daily basis. This information is required to assist in 
planning for the operation and stating of the escort and information 
center. ^ 

REC-3§ & 6 -^ 






xjv., 


1 - Each Assistant Director (Att: Division Move Coordinator). 


'^rtSFLdio (15) 

& its ".1®* 



A 


66 , 


Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B. I. BUILDING 

ESCORT SERVICE - INFORMATION CENTER 


RE COMMENDATION : 

That by close of business, 9/24/74, each Division 
advise the Headquarters Building Unit the approximate number of 
visitors received on a daily basis (excluding tours). The 
External Affairs Division should include those visitors handled for 
the Director. 




TO 


FROM 






\ 



X 
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Memorandum 


Mr. 


J. 



DATE: 9/6/74 


SUBJECT:^ 


J._EDGArYHOOVER^E. B. I. BUILDING_ 
GS^^EST'RICYiON OlO\4bVE CONTi^CT AWARDS 





Asmc.^D 

Adm 

Asst. 





Laboratory _ 
Plan. & Evol. _ 
Spec. Inv. |. 

Training 1 


Legal Coon, 
Telephone Rm. 
Director Sec'y 


Reference is made to my memo captioned as above dated 


7/24/74, advising of a General Services Administration (GSA) funding problei^X 
which resulted in a restriction on awarding the GSA move contracts for the \ 
captioned'Project. i“v 

The GSA Contracting Officer for our move, Mr. Joseph O’Hern,^ 
on 9/5/74 advised that sufficient GSA funds had been released to enable him to^ 

award the first move contract. 3 

^ Y -/ 


The first move contract (10/15/74 - 12/8/74) involves the 


relocation of the Intelligence Division, the Files and Communications 
Division and the Name Check Section of the General Investigative Division. 

It originally was to have also included the Procurement and Administrative 
Services Section, the Budget and Accounting Section, and the Division Front 
Office and most of the Personnel Section of the Administrative Division. 


0 

j 

1 

■4 




The mentioned elements of the Administrative Division were 
deleted from the first move contract by GSA on 9/5/74 because of the massive 
size of the contract even without the inclusion of the Administrative Division. 


A bidders "walk-through” of Bureau space involved in the first 
move contract was conducted on 9/5/74i Bid returns are to be made 9/23/74. 


O’Hern will prepare a second move contract to handle only the 
move of the aforementioned elements of the Administrative Division. That 
move will commence on 12/9/74 and will be consummated in a week. The net 
effect of the deletion of the Administrative Division elements from the first 
contract is to postpone their move one week. It will still immediately follow 


the move of the personnel files ]^^^t|tjiied by ^Division Fot^.' 

i ^tri 



A new Move Chart will be prepared and Mstributed to indicate 


the above changes. 


RECOMMENDATION: None. 




■SEr Jr 

For information^ 


Mr. Jenkins 


Ai- 


301974 


RLO/ ml1^5) 
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.FROM : j. j. MC DERMOTT 


SUBJECT: 


7-29-74 


FBI TOUMOUTE " ' 

J. EDGA± HQa\^SR-BmLDING 
INTRODUCTORY FILM 



Dcp. AD Adm. . 


Comp. Syst. - - 

f^lcs & Comt — 
Gen. |nv. _____ 

(dent. 

Inspection 

^ntcll. 

Laboratory ^ _ _ 
Plon. & 

Spec. Inv. 
Training — 

Legal^<PCL 


By memorandum dated 7-11-74 the Director agreed to 
participate in captioned film. His remarks, which will introduce and 
close this motion picture, will be filmed in Mr. Kelley’s office at 
9:00 a. m. , 8-7-74. 


In connection with this matter, in the interest of keeping the 
inconvenience to the Director to a minimum, Mr. Lewis S. Baer, Federal 
Film Productions, Inc, , who is making this film for us, will arrange to ^ 

have his crew set up their equipment on the evening of 8-6-74 after the 
Director has left for the day. Even though this will be done, some minor 
adjustments with respect to lighting and sound will be necessary on 8-7-74. 

r ■ g* 

It is proposed at the present time that the Director deliver the 
opening remarks for the film while seated at his desk and the closing @ 

remarks while standing in front of or seated on the front edge of his desk, 
whichever looks the best on camera. ^ 


Attached is a copy of the Director’s remarks which will be 
recorded on a teleprompter that will be available for the Director’s use 
during the filming. - j I %-0 I ^ 

It is anticipated that the filming in th|^ir^^?®l^'^iice will 
take no more than one hour and a representative Section 

will be available to supervise the setting up. of eqn imne nt and to expedite 
,the filming, as well as to be of assistance to the DirectoF^n'^’gd^. 


RECOMMENDATION: 


For information. 


Enc. I ) 

GTQmMlO) . 

1 - Mr.^ McDermott 
1 - Mr. Walsh 
1 - Mr. Dunphy^^rAO"^'-^* 
1 - Mr. Malmfdilr 


ijO 6 b OCT 0 






1 - Mrs. Metcalf 
1 - Telephone Room 
1 - Tour Room 
1 - Mi\ Heim 


%/ 




f/ ? ■ 

0 y 

tv 


APPROVED OPENING REMARKS FOR MR. KELLEY 
FBI TOUR INTRODUCTORY FILM 


"I am Clarence Kelley, Director of the Federal Bureau 
of Investigation. I want to welcome you to FBI Headquarters, 
and thank you for your interest in law enforcement. J. Edgar 
Hoover once said that the quality of law enforcement, in a 
community or in a nation, reflects the involvement of its 
citizens. Your presence here today proves that, lik^ the 
thousands of others who tour our Headquarters, you share in 
that involvement. The men and women of the FBI, whether in 
the Headquarters or in field offices throughout the country, 
join me in the hope that you will find your tour interesting 
and informative. . .that it will give you an inside view of some 
of the challenges we have met in the past, some we must meet 
today, and what we are doing to meet those of the future." 




Enclosure 



APPROVED CLOSING REMARKS FOR MR. KELLEY 
FBI TOUR INTRODUCTORY FILM 

"Ladies and gentlemen, I hope that this brief 
background on the FBI, and how it has met its responsibilities 
over the years, will add to the enjoyment of your tour. I do 
not want to leave with you the idea that there will be no more 
problems in the future, or that facilities and technology alone 
will solve them. As always,' people solve problems, people meet 
challenges. The men and women of your FBI will continue to live 
up to their entrusted responsibilities in the spirit symbolized 
^by our initials: Fidelity, Bravery, Integrity. Enjoy the tour 

of your FBI." 
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SUBJECT: 

)ENTIFICATION DIVISION EQUIPMENT PROCUREMENT 
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— - 




Assoc. Dir. __ 
Dep. AD Adm. 
Dep. AD inv. _ 
Asst. Dir.: 
Admin. _____ 



Comp. Syst. 
Ext. Affairs 
Files & Com 
Gen..^lnv. 


m 


Inspection . 
Intel!. 


Laboratory 

Plan. & Eval. . 
Spec. Inv. . 
Training 
Legal Coun. __ 
Telephone Rm. _ 
Director Sec*y _ 


Mr. George Culfogienis, General Services Administration 
Construction Engineer for captioned project, on 9/11/74 advised he 
expected that the tenth floor of the new building would be available for 
occupancy in March, 1975. 


The Latent Fingerprint Section of the Identification Division 
will occupy space on that floor and at the time of the move must have one 
set of laboratory rooms completed with necessary equipment febricated § 
and installed therein. fi 


The expected occupancy date is being furnished so that 
Identification Division personnel may plan for the timely procurement 
and installation of needed items. 


RECOMMENDATION: None. 
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1 - Mr. Thompson (Attention: L. York) 
1 - Mr. Whit warn 
1 - Mr. McMichael 





'Employee Suggestion 

FD-252 (F^ev. 9-li-59) 
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# 


Da te 

September 4, 1974 


To: 


Director, FBI 


SUGGESTION 


licuuiuauLiBr 


Division of Assignment 

Administrative 


be 

b7C 


That on^^J^yinge area on each floor of the new building _b^ designated 
for nonsmoker^’^d o^e_area on each floor for, smokers. Also, tbat ah 
ample"” portion , preferlcably not surrounded by smoking areas, in the 
cafeteria be designated for nonsmokers. 


2 ) 








Current practice or rule (Include manual citation as well as facts) 

Employees may smoke an 57 where in the present building. The cafeteria 
has a nonsmoking area but smokers continue to use it. Also, it is surrou 
ded_by_ smoking area so that benefits of sitting in nonsmoking area are lo |s 

Advantages of suggestion and annual savings (Include basis for estimate) 

No monetary savings would be achieved by this suggestion. However, 
the health of employees who have lung conditions or who do not care to 
breathe smoke due to studies released saying that this is also harmful to 
a person’s health, would benefit from this suggestion. In specific 
nonsmoking areas smokers could be told to either put out their cigarette 
or leave the room (something that nonsmokers are currently hesitant to 
suggest). No one would be compelled to breathe cigarette smoke. 


]nd- 

t. 






be 

b7C 


Disadvantages of suggestion 

Only forseeable disadvantage would be that smokers (or nonsmokers) 
whose offices are next to a lounge area which has been designated nonsmok: 
(or smoking) would have to walk to other side of building to either smoke 
or get away from smoke. However, if areas were alternated, e, g,, 10th S 
lounges on even numbered floors designated for smoking , odd numbered floo 


xng| 

I 

t. 

irs 


(The use by the United States of my suggestion shall not form the basis of a further claim of any nature by me, my heirs, or 
assigns upon the United States. I " 

within two years after submission. 



Recommendations and comments of Division Head 


REg m (■ c 


. Addendum - see page 2 


(Do n^^^yrite in this for Bureau use only) 
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noncmoking ; 9th St. lounges on even numbered floors nonsmoking, odd numbered 
floors smoking, this disadvantage might be eliminated. 


ADDENDUM Exhibits Section JBM/ml 9/11/74 

The suggestion to cordon off a section of the cafeteria 
and designate it a ”no smoking" area is an excellent one. GSA recommends 
that this be done in all cafeterias under contract to them. In the J. Edgar 
Hoover Building a "no smoking" area, based on an estimate of the relative 
number of smoking and nonsmoking patrons served, will be classified and 
posted accordingly. This area will be evaluated periodically and adjusted 
according to usage. 

In the J. Edgar Hoover Building, there are basically four 
lounge areas on each floor. The upper floors (9, 10, and 11) each have 
two lounges. The fifth and sixth floors are representative of the building 
and are illustrated on attached floor plans. Shown on the plans are the 
location of each lounge and also the distribution on the floors of various 
divisions. 



From the plans it is evident that if one lounge on a floor 
were deemed a "no smoking" area, those smokers in the vicinity of the 
lounge would have to travel the equivalent of a city block to the next available 
lounge. The nonsmokers would have to travel even further. This would also 
result in several different divisions utilizing the same lounge. The 
inconvenience of the above situation would be compounded if two lounges 
on either the 9th or 10th Street sides on each floor were designated for 
nonsmokers. People would be utilizing either the stairwells or elevators 
to proceed to a lounge. 

It is noted that the ventilation in each lounge is excellent. 
There are separate supply and exhaust diffusers in the overhead of each 
area. The air flow through these is such as to completely recirculate 
the total volume of air in the lounge every six minutes. This ventilation 
fector should effectively keep the level of contaminents in the air to a 
minimum. 



See page 3 for recommendation. 


4 




ADDENDUM EXHIBITS SECTION RLO/ml 9/16/74 
RECOMMENDATION: 


In view of the above, it is recommended the suggestor 
be advised that an appropriate section of the cafeteria will be designated 
as a "no smoking" area. However, the physical limitations of the 
employee loxmge locations preclude similar designation for those areas. 
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Assoc. Dir. 

Dep. AD Adm. _ 
Dep. AD !nv, 
Asst. Dir.: 

Admin. 


Comp. Syst, ^ 
Ext. Affairs _ 
Files & Com. . 
Gen. Inv. .. 
Idcnt. _____ 


Inspection . 
Intell. _____ 


Laboratory j 
Plan. & Eva I . iL 
Spec. Inv. 
Training - 

Legal Coun. 

Telephone Rm. _ 
Director Sec’y 






<r 


Soptembsr 26, 1974 
PERSONAL 


U - 



■b6 

■b7C 


Pederal Bureau of Investigation 
Washington, D. C. 


Dean 


I have received the suggestion submitted by you 
and tv;o associates that one lounge area on ea^ floor of the 
J. Edgar Hoover Building and a tDortioh of the^^afeteria be des- 
ignated for nonsmolsers* You may be interested to know the 
physical limitations of the lounge locations preclude such action; 
hov;ever, the current plans call for the cafeteria to be so arranged. 


The interest you displayed in submitting this idea 
to me is indeed appreciated. 


Sincerely yours, 



Es!Iea 


Clarence M. Kelley 
Director 



v^) 


1 - Mr. Walsh 

1 - Personnel file of 

(5) ■ (Suggestion 154-75) 

, NOTE: Suggests one lounge area on each floor of the new building be designated 
' j for nonsmoteers and one area on each floor for smakers. Also, that an 


ample portion, preferably not surrounded by smoking areas, be designated for 
nonsmokers in the cafeteria. 


Administrative Division advised GSA recommends this be done in 


f.'l- 


. orrr j 


all cafeterias under contract to them. In the J. Edgar Hoover Building a 
' smoking" ar^, based on an estimate of relative number of smoking and 

J ' H 

■■ 
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NOTE (Continued) 

nonsmoking patrons served, will be classified and posted accordingly. This 
area will be evaluated periodically and adjusfe^ccording to usage. In the new 
building, there are basically four lounge areas on each floor. The upper floors 
(9, 10, and 11) each have two lounges. ‘The fifth and sixth floors are 
representative of building and are illustrated on attached floor plans. From • 
these plans, it is evident that if one lounge on a floor were deemed a "no 
smoking" area, those smokers in the vicinity of the lounge would have to travel 
the equivalent of a city block to the next available lounge and the nonsmokers 
would have to travel even further. The ventilation in each lounge is excellent. 
There are separate supply and exhaust diffusers in the overhead of each area 
and the air flow through these is such as to completely recirculate total volume 
of air in lounge every six minutes. It was recommended the suggesters be 
advised of the foregoing information. Due to these observations. Training 
Division recommends no further action regarding this matter. 
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OP.nONAl FORM NO. 10 
MAY 1962 tOmON 
05A CCH. RCO. NO. 2? 


5010-106 


'Y . 


UNITED STATES CA®iRNMENT 


Assoc. r>ir. ^ 
Dc[». AD Adwi^-., 
^Dcp. AD tnv, 
Asst. Dir.: , 
Admin. — 


TO 


Mr. Jenkins 


DATE: 7/26/74 



Mr. 


R4pBer-pi&tt// 
)*<■ 


{£jiE;<zr 

deh^ Inv. 

Idont. * 

Inspection - . . 
Intcll. 


SDIBJECT: M0RT|WEISIMQ.E.E^ 

J^REELANCS WRITER 
' AJ>E." .MAGAZINE 
REQ^ST^Ta^I'TE''ARTICLE ON 
J. EDGAR ^OVER BUILDiOSrG 







Laboratory - 
Plon. & Evol. 

Spoc. Inv. 

Training 

Logoi Coun. * J 
Tc Ic phono 
Diroclor 5oe‘ 


i 

The above-captioned writer has contacted my office and advised 
that he is a freelance writer and has obtained a commitment with ’’Parade” ^ 
Magazine to do an article for their magazine on the J. Edgar Hoover Building. ^ 

Weisinger advised that although the building is not completed he 
would like to begin now to collect information and facts for his article and j 
I to obtain photographs at a later date. He stated that he would like to cooperates! 

I in every way possible with the Bureau in writing a colorful and factual story, 

He further related that he would submit his article to the Bureau for any 
corrections prior to furnishing it to ’’Parade” Nfagazine. 


The Administrative Division has advised that they have no 
objection to cooperating with Weisinger at this time in helping him prepare 
such an article. xT.. . 

■ V^ 


(>- 

w 

iJ-l 


Bureau files reveal no information of a derogatory naturg 


/ 


'Jsji 

mi 


concerning Weisinger. 
' RECOMMENDATION 




^i9'/4 




■That permission be granted for Weisinger to prepare an: article 
on the J. Edgar Hoover Building for ’’Parade” Magazine and that a repre- 
sentative of the External Affairs Division cooperate and assist Weisinger. 




1 - Mr. McDermott 
1 - Mr. Walsh 
1 - Mr. Heim 
1 - Mr. Malmfeldt 


a 


UK 






0**ri0HAl fORM HO. 10 
MAY 1962 EOlTiON 
CSA CCH. KEG. NO. 27 


SOIO-106 


TO : 
FRO>l : 
SUBJECT: 



UNITED STATES (^VERNMENT 

Memorawium 




MR. = WALSH 


J. P. DUNPHY^ 


DATii: September 20, 1974 


J . EDGAR HOOVER F . I^UILDMG 
^PARKING 



Assoc. Oir. 

Dcp. AD Adm. 
Dop. AD In /, . 
Asst, Dir.: 
Admin. ■ 


Comp. Syst, _ 

Ext. Affoirs 

F iles & Com. . 
Gen. Inv. ____ 
ident. 


^ V Inspection — . 

; Intoll. 

, ^ Laboratory 

* * ’ Plan. & Evol- 

Spec. Inv. 

Troinin9 
Le9o{ Coun. 
Telephone Rt-i. 
Director See’/ . 


On 9/20/74, I received a call from Mr. Bill Harris, GSA 
Liaison Architect, who advised he had received an inquiry from a Mr. Jay 
Cohen, GSA, who stated he was preparing a parking study. Mr, Cohen requestec 
information as to the number of parking spaces in our new building. 


Harris furnished him our count of 703 total spaces, 200 official 
vehicle spaces, 481 Bureau employee parking spaces, and 22 spaces for GSA, 
GSI, etc. Cohen confided to Harris that GSA intends to take over the handling 
of all parking including the assignment of spaces. He did not indicate when this 
would be put into effect or if any regulations are immediately fortiicoming. 


RECOMMENDATION: 


For information. 





i./"' 
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/•oV 


1 - Mr. Hover son 




iM 

\ p ^ 




JPD/ 
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OPTIONAL FORM NO. TO 
MAY 1962 EDITION 
0$A OEM. RCG. NO. 37 


5010-106 



UNITED STATES G^KRNMl 

Memorandum 

■n tr 


SUBJEC 


JiRNMENT 


Mr. 

J. P. Dunph;^ 

J. EDGAR HOO\™ F. B. I. BUILDING 

V n uu 'i'HM nn I i unra nriiMMU — ‘ ,,, - | tt- — |- i . — -mi 

rSClCESSmTTERS 





DATE: 9/6/74 




Inspection 






^P^Topnone Rm. 

D bector Sec'y 


As the new building nears completion it is natural t^lcr 
our employees desire to view the space they will occupy after the move 
and to view other areas of interest on the building site. 




However, the entire building is still a "hard hat" area 
and it is a safety violation of the provisions of the Occupational Safety 
Health Act subject to fines up to $600 to be caught on the site without 
a "hard hat. " We must insist that no Bureau employees enter the new 
building unless on official business, and General Services Administration 
(GSA) officials have asked that no visitors (including our own employees) 
be allowed in the building without prior arrangement. ^ 


RE COMMENDATION : 

That in line with existing instructions no employee is to ^ 
enter the new building for any purpose without first making proper 
arrangements with the Headquarters Building Unit, Administrative .Division, 
who wiU arrange for proper safety attire and accompany* or alert (jSA and 
the contradibr, if necessary, to their presence in thejbuilding. / ' 











2 ^ SEP ^974 


4 1 - Each Assistant Director (Attention: Division Move Coordinator) 

1 “ Mr. Breidenfeld 
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OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
GSA GEN. REG. NO. 27 


5010-106 


TO 


Memorandum 


UNITED STATES 


(ERNMENT 





Mr. 'Walfeh 



DATE: 9/11/74 


FROM : j. P. Dunph; 

0 

SUBJECT: EDGAR HQ OVER_F. 

CONFERENCE ROOMS FURNITURE 



Assoc. Dir. 
Dep. AD Adm 
Dep. AD Inv. 
Asst. Dir.: 
Admin, 


Comp. Syst. 
Ext. Affairs 
Filos & Com. 
Gen, Inv. 

Ident. — . 

Inspection 

Intol I. — 


Laboratory „ 
Plan. & Eval. 
Spec. Inv. ___ 
Training 


Legal Coun. . 
Telephone Rm. 
Director Soc'y 


Purpose of this memorandum is to recommend that a 
Purchase Order be issued for the purchase of 350 stacking chairs for 
use on a temporary basis in the lounges of the captioned building. 

All Divisions have been advised by previous memoranda 
that the move to the new building will commence in mid-October. As 
employees begin to occupy space on the lower floors of the building, the 
lounges in the occupied areas will be equipped with full-scale vending 
services. Thus upon initial occupancy, there will be an immediate neec^ ^ 
for lounge furniture. Since the permanent furniture that will be placed 
in all the lounges will not be selected and installed until early 1975, 
temporary seating is needed. 

A preliminary survey disclosed that a purchase of 350 
stacking chairs will provide the minimal seating necessary for interim 
use in the lounges. It is believed the most desirable chair is the GF 
Business Equipment, hic. , Model 40/4 TAF leather brown color, 
stacking chair with a "ganging” feature and a fold- away oak laminate 
tablet arm assembly (their item number 184-3). The "ganging” feature 
permits interlocking of the chairs. They are capable of being stacked, 
if necessary; a four square foot area will hold some 40' chairs. The 
GF Model 40/4 is compatible with other new furniture being selected 
for other areas in the building. The attached brochure further depict;^ 
the versatility of the Model 40^. ^ ^ / — 

After the permanent lounge furniture is sei®eft?ga 'Snd 
installed, the GF Model 4t)/‘4 can be effectively utilized in the 
division conference rooms. 6 ® 

The cost for any order over 2 50 chairs is $3*87^ per chair. 

The GF Model 40/4 chair is on Federal Supply Schedule until 9/30/74. > 

Enclosure ^ qi r/ ) 

’ 91563 « 2 >/ 2S-7 

Mr... McMichael r^,(^^o.oo 





Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Lounge and Conference Rooms Furniture 


The Headquarters Building Unit (HBU) has budgeted 
$40, 500 in FY 75 for lounge and conference room furniture for the 
new building. 


RE COMMENDATION: 

That a Purchase Order be issued prior to 9/30/74 
for 350 leather brown 40/4 TAP^'M^jfcing chairs with "ganging” 
feature and fold-away oak laminate tablet arm assembly, item 
104-3. The order should be placed with GF Business Equipment, Inc. , 
2241 Wisconsin Avenue, N. W. , Washington, D. C. 20007. Delivery | 
should be designated for the J. Edgar Hoover F. B. I. Building. / 







September 27, 1974 


Mr. H. Kent^^orter 
Aecounts Hans?.s&.r. ~,Data_ 
,Eoom_769 

1325 G Street, Northwest 
Washi ngton, D. C. 20005 


Bear Mr. Porter: 




I 

I 


dnl 


I 


This is to confirm the telephone conversation betv/een 
you and Special Agent Thomas C. Nelly of this agency on September 20, 
1974. 


It is requested that the C ^ P Telephone Company install 
two new 2400 baud binary synchronous circuits with associated 201 -C _ 

data sets between the FBI Computer Center, Second and D Streets, / ' ‘ 
Southwest, Washington, D. C., and the new J. Edgar Hoover F.B.I. ' 
Building, Ninth and Pennsylvania Avenue, Northwest, Washington, D. C. 

The first circuit should be installed by November 25, 1974, 
and terminate in Room 6513 of the new FBI Building. This line will re- 
place the currently operational circuit, 10-GD-1623-BD. 


^ The second circuit should be installed by December 9, 1974, 

S E P 2 74l^4e: aninate in Room 6085 of the nev/ FBI Building. This line will re- 
duce the currently operational cirCuit/v 10-(^^1707 -BE . 

— s — r ..js'r 

Should you have any;additional questions regarding thii 
matter, please contact Special Agent Thomas C, Kelly of this agency at 
telephone number 202-324-2711. 



Assoc. Dir. 

Dep. AD Adm. _ 

Dep. AD Inv. 

Asst. DIr«: 

Admin. - - 

Comp. Syst. __ 

Ext. Affairs 

Files & Com. _ 
Gen. Inv. . 

Ident. 

Inspection 

Intel!. 


,1 


Laboratory _ 
Plan, & Eval. 
Spec. Inv. 
Training - 

Legal Coun. 
Telephone Rm. __ 
Director Soc*y -- - - 


Sincerely yours, 

, , Kelley 

TCKdad/slF'""" 

' Clarence M. Kelley 
Director 

James W. .Awe (Sent Direct) 

James D. McKenzie (Sent Direct) 

1 -Larry Stipa (Sent Direct) 

' ' ■' 
MAIL ROOM 1121 TELETYPE-UNIT \Z3 


SEP 27 1974 

mmssiij 




(See Note - Page 2) f*' 


,] 


NOTE: H. Kent Porter is the sales representative for Federal accounts 
for the C & P Telephone Company in Washington, D. C. Prior FBI 
telephone matters have been discussed with Mr. Porter. 
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September 26, 1974 
PERSONAL 


Assoc. Dir. 

Dep. AD Adm. . 
Dop. AD Inv. ^ 
Asst. Dir,: 
Admin. ■■ 


Comp. Syst, ^ 

Ext. Affairs 

Files & Com. . 
Gen. Inv. _ . 

Idcnt. 

Inspection 

Intell. - 


Laboratory 
Plon. & Evol, 
Spoc. Inv. 
Troining _ 
Legal Coun. 
Telephone Rm. 
Director Sec'y 




be 

b7C 


Federal Bureau of Investigation 
Washington, D. C. 


Dean 


Than k you for the suggestion submitted by | 

knd you regarding areas in the J^EdgS®boy.er 


jauiia tng: xyhleh might be designated as nonsmoking spaces. I thought 
you would be interested to know that current plans liclude tailing 
such action with respect to the cafeteria; however, physical limi- 
tations of the louii^e locations make it undesirable to take this action. 

The interest which led you to submit your observations 
on this matter is indeed appreciated. 



MAILED 20 

SEP 2 61974 

•FBI 


Sincerely yours. 


Clarence M. Kelley 
Director 






1 - Mr. Walsh 

- Personnel file of 

(5) (Sugges^ti 154-75) 

NOTE: Suggests ong^^^nge area on each floor of the new building be designated 
• f or nonsm x^rs and one area 'on each floor for smokers. Also, that an 
ample portion, preferably not surrounded by smoking areas, be designated for 
nohsmokers in the cafeteria. 

Administrative Division advised GSA recommends this be done in 
all cafeterias under contract to them. In the J. Edgar Hoover Building a "no 
^mo^-rig" arek, based on an estimate of relative number of smoking and 


7W.' 


ELETYPE UNIT I I 


CONTINUED - OVER 


OPO S3-)-S46 





NOTE (Continued) 


b6 

b7C 


nonsmoking patrons served, will be classified and posted accordingly. This 
area will be evaluated periodically and adjusfekccording to usage. In the new 
building, there are basically four lounge areas on each floor. The upper floors 
(9, 10, and 11) each have two lounges. The fifth and sixth floors are 
representative of building and are illustrated on attached floor plans. From 
these plans, it is evident that if one, lounge on a floor were deemed a "no 
smoking" area, those smokers in the vicinity of the lounge would have to travel 
the equivalent of a city block to the next available lounge and the nonsmokers 
would have to travel even further. The ventilation in each lounge is excellent. 
There are separate supply and exhaust diffusers in the overhead of each area 
and the air flow through these is such as to completely recirculate total volume 
of air in lounge every six minutes. It was recommended the suggesters be 
advised of the foregoing information. Due to these observations. Training 
Division recommends no further action regarding this matter. 



; t-t I 

ADDENDUM Exhibits Section JBM/ml 9/11/74 

;? 
i 

The suggestion to cordon off a section of the cafeteria 
and designate it a ”no smoking” area is an excellent one. GSA recommends 
that this be done in all cafeterias under contract to them. In the J. Edgar 
Hoover Building a ”no smoking” area, based on an estimate of the relative 
number of smoking and nonsmoking patrons served, will be classified and 
posted accordingly. This area will be evaluated periodically and adjusted 
according to usage. 

In the J. Edgar Hoover Building, there are basically four 
lounge areas on each floor. The upper floors (9, 10, and 11) each have 
two lounges. The fifth and sixth floors are representative of the building 
and are illustrated on attached floor plans. Shown on the plans are the 
location of each lounge and also the distribution on the floors of various 
divisions. 



From the plans it is evident that if one lounge on a floor 
were deemed a ”no smoking” area, those smokers in the vicinity of the 
lounge would have to travel the equivalent of a city block to the next available 
lounge. The nonsmokers would have to travel even further. This would also 
result in several different divisions utilizing the same lounge. The 
inconvenience of the above situation would be compounded if two lounges 
on either the 9th or 10th Street sides on each floor were designated for 
nonsmokers. People would be utilizing either the stairwells or elevators 
to proceed to a lounge. 

It is noted that the ventilation in each lounge is excellent. 
There are separate supply and exhaust diffusers in the overhead of each 
area. The air flow through these is such as to completely recirculate 
the total volume of air in the lounge every six minutes. This ventilation 
fector should effectively keep the level of contaminents in the air to a 
minimum. 



See page 3 for recommendation. 


ADDENDUM EXHIBITS SECTION RLO/ml 9/16/74 
RECOMMENDATION: 

In view of the above, it is recommended the suggestor 
be advised that an appropriate section of the cafeteria will be designated 
as a *'no smoking'* area. However, the physical limitations of the 
employee lounge locations preclude similar designation for those areas. 



# * 



September 26, 1974 
PERSONAL 


j^«!ierai liureau ot lavsstigatioa 
Washington, D. C. 


Dead 


The suggestion submitt ed by you and 

|has been received 

concerning spaces in the J. Edga r Ho over Bui lding 
xvhich should be designated as nonsmoking areas. It 
may interest you to feiow the current plans call for the 
cafeteria to be so arranged; however, physical limita- 
tions of the lounge locations preclude taking such action. 


■b 6 
hlC 





Assoc. Dir. — 
Dep. AD Adm. _ 
Dep. AD Inv. 
Asst. Dir.: 

Admin. . . 
Comp. Syst. 

Ext. Affairs 

F lies & Com. _ 
Gen. Inv. - 

Idcnt. - 

Inspection ___ 
Intell. - 

Loborotory — 
Plon. & Evoii— 
Spec. Inv. 
Troinin^^^LL 

Legal Coun.^^ 

Telephone Rm‘. __ 
Director Soc'y 


I appreciate the thoughtfulness which 
prompted you to submit this idea to n?e. 

,, 

Sincerely yorfr^ ' 


MAILED 20 

SEP 2 61974 

•FBI 


REG- 


-60^ ^ ^ ^ ^ ^ 


/— I 0 





Clarence M. Kelley 
Director 

1 - Mr. Walsh 
1 - Personnel file of | 

, vViiV[L:cmb >f--|- 

^ (5) (Suggestion 154-75) 

NOTE: Suggests one lounge area on each floor of the new building be 
designated for nonsmokers and one area on each floor for 
smokers. Also, that an ample portion, preferably not surrounded by 
smoking areas, be designated for nonsmokers in the cafeteria. 

Administrative Division advised GSA recommends this be 
Sone^ih all cafeterias under contract to them. In the J. Edgar Hoover 
Build'iilg a ”no smoking” area, based pm an estimate of relative number 


MAIL ROOM 
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CONTINUED - OVER 
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NOTE (Continued) 

of smoking and nonsmoking patrons served, will be classified and 
posted accordingly. This area will be evaluated periodically and adjust 
according to usage. In the new building, there are basically four lounge 
areas on each floor. The upper floors (9, 10, and 11) each have two 
lounges. The fifth and sixth floors are representative of building and 
are illustrated on attached floor plans. From these plans, it is evident 
that if one lounge on a floor were deemed a "no smoking” area, those 
smokers in the vicinity of the lounge would have to travel the equivalent 
of a city block to the next available lounge and the nonsmokers would 
have to travel even further. The ventilation in each lounge is excellent. 
There are separate supply and exhaust diffusers in the overhead of each 
area and the air flow through these is such as to completely recirculate 
total volume of air in lounge every six minutes. It was recommended 
the suggesters be advised of the foregoing information. Due to these 
observations, Training Division recommends no further action regarding 
this matter. 


- 2 - 



Page -1- , 




\ DURALAB EOUIPMENt (j|||RP. 


ember ll-th, 1974 


FEDERAL BUREAU OF INVESTIGATION 
CONTRACT # F, B. I. 31417 
DURALAB PROJECT #A~7800 


The following is a sheet by sheet description of discrepencies found during 
jobsite field check (by Duralab Equipment Corporation) of actual conditions 
vs. those shown on original F. B. I, bid drawings. 

CORRECTIONS of equipment to correspond to field site conditions are shown 
on revised shop drawings. 

In accordance with F. B, I, and Edralab Equipment Corporation agreement 
ALL plumbing and electrical interferences will be corrected by F„ B. I. 


Ipiff- //2.0 1" 

nusinii 



r 
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-DurALAB Equipment GkRiP, duralab job #A^7snii r Ij^ n~irTri\CT #31417 


ITEM 

SHEET 

OX 

rr 


ROOM 

# 

DESCRIPTION 



(3-1 ^ 



General note sheet colors on 30b ^ now shown 
as per amenc3raent dated Sept. 5th, 1974 


G-2'^to 
.G-5 / 



All fixture descripton 
working drawings. 

adjusted to match 


D-1 to 
D-14 

/ 


No change inC drawings. 


1 

1 / 


3975 A 
3927 A ^ 

Wall to walls were 12* 
Wall to walls v;are 12* 

- 6" are now 12*- 5 3/8" 

- 6" are now 12*- 6 1/8" 

5 

/ 

2 


3975 ^ 
3927^ 

Wall to walls were 20* 
Wall to walls were 20* 

- 6" are now 20’- .3" 

- 6" are now 20’- 3 1/2" 

6A 

3 ^ 


2B452 ^ 

Wall to walls were: 
Elevations "A" 15’ - 6 

Elevations "B" 14* - 0 

Elevations "C" 15* - 6 

with round column with 

" are now 15’ - 1 1/4" 
" are now 14’ - 2 1/4" 
" are now 15* - 1 1/8" 
cut out 


4 / 



No change. 


9 



2B261 

Wall to walls were; 

Elevation "B" 8* - 3" are now 7* - 9 3/4" 
(reduced fume hood from 59”'to 47") 


6 V 

/ 


No change. 



i 2('(235 

11* 

fly 


No change. 


39 

15 ^ 


3911 A 

Wall to walls were: 
Elevation "A" 17* - 6" 
Elevation "B" 15* -"-2" 

are now 18’ - 1 3/8". 
are now 16* - 7 3/4" 

43 

16 / 


3911 C 

Wall to wails were: 



8* - 11*' are now 9* - 3 3/8" 


r 






Page -3- 


1 


DURALAB EoXJIPMENT duralab job #a->78o o, contract #31417 


ITEM 

# 


SHEET 

# 


ROOM 


DESCRIPTION 


43A 16A 


/ 


3911 H 


Wall to walls were: 
13’ - 4” are now 13’ 


- 1 / 1 / 2 " 


44 17 3983 Wall to walls were; 

Elevation "A" - no change 

Elevation "B", 14’ - 9" are now 14’ - 2" 

Elevation "C", o.a..23*- - 3" are now 20’ - 4" 


2li 

23AJ24 No Change. 


58 


25 


3328 


Vfell to walls were : 

28’ - 6" are now 23’ - 11 7/8" 


59 


25 / 


Added col. in item,. 

Size (29 1/2" x 7 1/4" cut out) 



26:1 26A 


/ 


No change 


66 27 / 



3931 Vfell to walls were: 

Elevation "A", 17* - 9 1/4" are now 17* - 8/7/S" 
Elevation "B", 16* - 1 1/4" o.a. are now 15*~ 10 3/4" 
and locate wall cabinets in field as required, 
because of glass partitions. 


3931 G Change one (1) 47" cabinet to a 35" wide cabinet, 
because of only 44" of space available. 


70 28 3931 H O.A. assembly was 11’ - 10", O.A, is now 

8 * - 11 ", 


78 


29 ^ No change 


30 V 3931 L Wall to walls were: 

Elevation "A" 15 6" are now 15’ - 3 3/4" 
Elevation "B" 9’ - 0" are now 9* - 3 3/8’t 


81 


31 


/ 


3931 


Wall to walls were; 

13’ - 11” are now 12* ~ 10 3 / 8 " 


32'^ 33/ 


No change 
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Duj\alab Equipment ^rp. duralab job #a-78oo, i^^.i, contract # 31417 


ITEM 

# 

SHEET 

# 

ROOM 

# 

DESCRIPTION 

90 

35 -A- 

3254 

Wall to walls ivere: 

Elevation "A", 19‘ - 9" are now iqi i. 7 5 / 8 " 
Elevation "B”, 10 » - 10 1/2" o.a are now 9* -9 1/2 

84A 

35A l/ 

3252 

Wall to walls were: 

Elevation "A", 19* - 6" are now 19’ - 1 3/4" 

91 & . 

92 

36 ^ 

3905 

Column si 2 e within center table was 26" x 30" 
is now 34 1/16" x 43 1/16" 

n3- 

/ / 
37 & 38 

-yiro 


No change. 

101 

39 

3588-B 

Wall to walls were: 

Elevation "A", 9’ - 0" are now 9* - 1 3/8" 
Elevation "B", 10*- 6" are now 10* - 4 1/16" 

102 

39 ^ 

3588 -B 

Wall to walls were: 

Elevation "A", 9’ - 0" are now 10’ - 2 5/8" 
Elevation "B", o.a. 60" Is now 54" 

103 

40 

358 8-C 

Wall- to walls were; 

Elevation "A" 18* - 0" are now 18’ - 8 5/8" 
Elevation "B" 15’ - 11" are now 14’ - 1 3/4." 

104 

41 ^ 

3588 

Wall to walls were; 

10’ - 0" are now 9’ - 3/' 3/4" 


42 0^ 


No change 

110 


3905-B 

Stainless steel canopy hood, note two (2) 9"'<^ 
collars are now shown instead of one (1) 

111 

/ / 

3584-C 

Wall to walls were; 

Elevation "A", no change 

Elevation "B", 8* - 11 3/4" are now 9’ - 2 7/8" 
Elevation "C", 31’ - 6" are now 3l’ - 2 1/4" 
Elevation "D", 9’ - 0" are now 9*^ -r 3 1/4". 

112 

46 / 

. 3931B 



thru Wall to walls .vary in each room. Assembly was 

393 I-F made with one (1) o.a, dimension for movability, 


14’ X 1” o.a. 





'• DURALAB EOUIPMENT (JURP. DURALAB job #A^780^ , contract #31417 


ITEM 

# 

SHEET 

ROOM 

# 

DESCRIPTION 








No change 





119 

48 / 

39 31- A 

Wall to walls were: 
Elevation "A", 16» - 
Elevation "B", 15 » - 

6" are 
0” are 

now 

notv 

16*^ - 7 
13* - 2 

1/4" 

7/8" 

J7-S A 

/ 

49-A 

/ 

No change 





123A 

49 

3930 

Wall to walls were; 
19 T _ 6" are now 19* 

- 11'* 




f-)A, 1*0 ) '5*50 & 
/v7'9>'»*^ 51^ 

>5i,)d4 


No change 





No, 

52 


No change 





Nil 'tf' 


Mo change 





158 

58 ^ 

3342-G 

Wall to walls ivere: 
Elevation "A", 12* - 

6" are 

now 

12* - 9 

5/8" 

159 

59 

3342- E 

Wall to walls were : 
9’ - 0" are now 9* - 

3" 




162 

59 

3342 -D 

Wall to walls were: 
13* - 6" are now 13’ 

- 4 5/8 

tf 




y 

60 & 
61 ^ 


No change 





152A ( 

jy 

3344 Was 

this item (storage cabinet) 
Taken off key plan on sheet 

to be deleted?? 
#55. 

,(75fr 69 A 


No change. . 






•»1 u 


r 


Page -6- ^ 


Duralab Equipment i^hp. duralab job #a-.78o o, contract #31417 


ITEJj 

# 

SHEET 

# 

3«D0M 

# DESCRIPTION ■ 

184 A 

70 A ^ 

Seven (7) required, steel shelving. 

Were these shelves to be deleted? 

They were omitted from key plan on sheet #64A. 

188 

73 / 

Wall to wall in storage basement area were: 
21* X 2 1/2" are now 23* - 4 1/4" 


Note: all these items on these sheets are to be 
guaranteed by F.B.I., that walls are to match size of 
equipment. Walls were not up at the time of field check. 



NOTE: 


We are not responsible for any plumbing or electrical, e tc, interferences 
with our equipment. It is to be removed by F. B. I. 

NOTE: 


All sheets and items not changed were not effected by field- check 


jDuraiI 

A'^i 



ORP^/f/4r/^4/ 



Federal Bureau of Invest 
9th and Pennsylvania Ave 
Washington, D, C. 20535 


Att : Mr, E. Alverez 
Gentlemen : 


September 16th, 1974 

!?N!wr jr 

A 

RE: Your P.O. .-31417 

Duralab job #Ap»7800 



You will find enclosed two (2) sets of final revised drawings 
#A-7800, sheets #G-1 through G-5, D-1 through D-14, and 1 through 
78, showing corrections made to incorporate all field dimensions 
as ascertained by our field supervisor, Mr, Charles Duperly, Jr, 

You will also find enclosed two (2) sets of listings dated Sept. 

11th, 1974, pages #1 through #6 giving a sheet by sheet accounting 
of changes that were required and shown on the enclosed drawings. 

Kindly review these drawings and return one (1) copy marked 
APPROVED with comments, if any, noted thereon. Please note the 
questions for items #152-A and item #184-A concerning possible 
deleted equipment. 

Upon receipt of full final approval we will then be able to commence 
fabrication with delivery and installation to commence 90 days there- 
after. 


If you require further information please advise. 



It • 




* 




Mr. Joseph P. Ihgarra 


Sheet 5 

Item 9 

Items listed approved, adjust elevation A^ 
wall cabinets as indicated on plans. 

Sheet 13 

Item 34 

To be located in itoom 3344. 

- 

Item 32 

Change cabinet #TD-47 to #DB-47 and 
transite lined. Also matching glass 
sliding door cabinet to be transite lined. 

Sheets 22 and 2^3 


No colorlith should be used, colorceran 
to be used to match color of bench. 

Sheet 26 

Item 62 

No charge required on this item, one 
cabinet to be located in field. 

Sheet 28 

Item 67 

No change required on this item, one 
cabinet to be located in field. 

Sheet 34A 


No colorlith should be used, colorceran 
to be used to match color of bench. 

Sheet 43 

Item 110 

Adjust corner of exhaust hood as indicated. 

Sheet 55 b, 62 A 

Item 152A 

To be located in field. 

Sheet 64A 

Item 184A 

Located cabinets as indicated on plan. 

Sheet 70A 

Item 184 

Cabinets to be located in Room IE239. 




Sheet 74 - 77 

The only v/rJls show on these sheets which have built-in 
equipment of critical dimensions were up at time of field check but 
were not measured. Therefore, dimensions of walls have been 
entered on plans and equipment dimensions will have to be altered 
as shown to fit wail dimensions. 

Sheet 78 


Approved as drawn. 




REQ -a(i,(p- //zo /- 

- Mr. Joseph J?^ffc§:ar^a 

Pxesiclb-nt 

/ Duralab Equipment Corporation 

// V"" 107-23 Farragut .Soad 

Brooklyn, Ncv/ York 11236 



/ 


% 

i^l^r. Walsh 

1 ^ Mr. White 1-Mr. Frazier 
1 - lUr, Alvarez 

! 

September 20,' 1974 


Dear Mr. Ingarra: 

Reference your letter of September 10, 1974, and 
Mr. Gerald A. Kashman’s letter of September 16, 1974, regarding 
FBI purchase order 7.31417 and Duralab job 7^A-7800, 


The plans submitted v/ith your letter have been approved 
as drawn v/ith the exception of certain changes marked in red pencil 
on the plans and as noted on the ''change" list furnished with your 
letter. 


It is requested you advise this Bureau whether or not 
there is a change in equipment cost, and, if so, furnish an item- 
ized statement so that modification of our contact can be negotiated. 

J-i' 


Sincerely yours. 


t'. ' ‘ 


7 h 


f^t 




Assoc. Dir. ___ 

Oep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst» ___ 

Ext. Affairs 

Files & Com. __ 
Gen. Inv. . 

Ident. . 

Inspection . 
Intoll. 


Enclosure 


RAF'.eb 

(5) 




Loboratery^.! 
Plon. & Evol. . 
Spec. Inv. - 
Training 




Legal Coun. 

Tolopbeno'^rtl. _ 
Director Soc'y 



MAIL ROOM- 


Eugene W. Walsh 
Assistant Director 
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O^TIONAl fOKM NO« 10 
AUY 1942 fOlIION 
CSA CtN. ttC. NO* iT 


5010-104 




TO 


6 


UNITED STATES GOVERNMENT 

Memorandum 


b 


FROM 


SUBJECT: 


MR. WALSH 


J. P. DUNPH 




DATE: 1/30/75 




'J. EDGAR^OQVER I F. B. I.l BUILDING 
1/30/75 



Inspection - - - 
Intell. 

LoSoratory - — 
Plan. & Evol. ^ 
Spec. Inv. - - ■ 
Trointng - - -- 

Legal Coun. _ 
Telephone Rm< 
Director Sec'/ •?«-- 


At approximately 2:00 p. m. , today a small fire 
developed in some packing material in the mechanical room on the 
12th floor of the building. It was located and extinguished by workmen 
prior to the arrival of the fire department. 


resulted. 


No injuries and no damage to the building or equipment 



1 - Mr. McDermott 
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OMIONAl rOKM NO. 10 
AUY It62 COITION 
OSA CCN. MO. NO# 27 


UNITED STATES G( 


Ernment 


Memorandum 


0 


■f 4’' 




TO 


= MR. WALSH 


FROM 


J. P. DUNPHY 



Astoci Dir. . 

D«p. AD Adm. _ 
Dep. AD Inv. 
Asst. Dir.s 


DATE; 2/4/75 


Comp. Syst. _ 
Ext. Affairs _ 
Files & Com. 
Gen. Inv. -- 


Ident. . 


Inspection . 
Intelli i_«. 


SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 



PROCUREMENT OF ADDITIONAL CARPETING 


Uoboratory 
Plan, & Eval. 
Spec. Inv. 
Training 
Legal Coun. 
Telephone Rm. . 
Director See*y .. 


Purpose of this memorandum is to seek approval to request 
the General Services Administration (GSA) to procure additional carpeting 
to satisfy existing and anticipated near- future carpet requirements in thq 
J. Edgar Hoover F. B. I. Building. 


The cost of the original carpeting, including installation, 
for the building ($320, 000. 00) was defrayed through GSA construction 
funds. This allocation of funds was insufficient to cover all of our carpet 
requirements and it was recognized at the time of the original carpet 
yardage estimate that it would be in the Bureau’s best interest at a later 
date to procure additional carpeting for installation in certain areas which 
functionally require carpeting, such as for sound attenuation. Accordingly, 
included in the Exhibits Section’s 1975 Fiscal Year appropriations request 
was $81, 000.00 (Budget Item 35-10) for this specific purpose. 


As envisioned, the need to procure and install additional 
carpeting to satisfy the Bureau’s basic existing and anticipated near- future . 
requirements has materialized in regard to three of the four types of 1 j 
carpeting installed in the building, namely: Type I, utilized primarily in 
typing pools and lounge areas. Type Ila primarily utilized in the cafeteria 
and auditorium, and Type Hb, primarily utilized in Assistant Director’s 
and Section Chief’s offices and their supporting staffs. 


Procured initially under the GSA contract awarded in 
July 1974, were 15,476 square yards of Type I carpet at a cost of $6. 59 
per square yard (excluding installation), and 5, 467 square yards of 
Type Ub. carpet and 9,496 square yards pf Type Hb carpet both at a cost 
of $9. 72 per square yard (ex^pding instailation ). It has been ascertained 

dcUi, 


Enclosure 


1 - Mr. Groover (Enc.) 

1 - Mr. Jackson (Enc.) 

1 - Mr. McMichae! (Enc. ) 
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Memorandum to Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 
Procurement of Additional Carpeting 


from GSA that 2, 588 square yards of Type I carpet, 832. 50 square yards 
of Type Ha carpet, and 614. 33 square yards of Type Hb carpet from the 
original dye lots are available for purchase by the Bureau at the original 
contract unit price per square yard figures for a total procurement cost 
of $31, 118. 11 if and only if the Bureau avails itself of this opportunity 
on a timely basis. Purchasing this carpet at current market prices would 
cost at least another $1. 00 per square yard, plus there is a minimum 
2, 000 square yard loom gearrup order requirement. The availability of 
additional carpeting from the original dye lot permits matching where 
necessary and will provide esthetic continuity throughout the building. 

§ 

Specific formal r^equests have already been made by 
occupants of the building for installation of carpeting for sound attenuation 
purposes in various areas of the building which were not originally 
scheduled to receive carpeting. Procurement of the above-mentioned 
carpeting should satisfy the Bureau’s existing and anticipated near-r future 
carpeting needs. 



RECOMMENDATIONS: 

1. In view of the existing. and anticipated near- future 
requirements and this opportunity to satisfy same, that the attached 
letter, requesting GSA to procure on the Bureau’s behalf 2, 588 square 
yards -of Type I carpet, 832. 50 square yards of Type Ha carpet, and 
614. 33 square yards of Type Hb carpet, be approved. 




2. If approved, that the Procurement and Administrative 
Services Section prepare the necessary documents concerning this 
procurement request and forward same to GSA with the attached letter. 
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UNITED STATES ENT 

Memorandum 


TO 


FROM 



Assoc. Dir. -- - 
AD Adm. 
Inp. AD Inv. . 
jAsf. Dir,: ^ 

^ 'Admin. --. 


DATE: January 21, 1975 


SUBJECT: ‘"tWTJ^'ER FILTRATION 
'^PHQTQGRAPmC UNIT 
^ MECHANICAL SECTION 
J.E.H. BUILDING 





Comp. $yst. ^ 
Ext. Affairs _ 
Files & Com. 
Gen. Inv. — 
(dent. . 


Laborotory _ 
Plon. & Evol. •, 
Spec. Inv. 
Trolning ■ ■ 
Legal Coun. — - ■ 
Telephone Rm. . 
Director Sec'y _ 





In the initial plans for the new Photographic Unit in 
the new building a water filtration system was not included. Tt is 
a vital part of the function of a Photographic Lab to have the proper 
filtered water. Without this system the costs of operation could 
increase considerably in a 30-day period due to contaminated chemicals, 
dirty negatives, dirty prints, and contaminated processors. This 
could be a real problem with bank surveillance film becoming ruined 
because of particles in the chemicals and wash water. Film and 
equipment, such as the paper processors, would be useless in less 
than 30 days. 


s The various filtration systems bailable, and the 
approximate current cost for each, are: Pako System $4,000; 
Elmar (Fuller & d’Albert) $3,500; and Filterite (H. L. Robinson 
Assoc.) $5, 000. 


The Pako system is the only system on G.S.A. 
schedule. This amount-does not. include G.S.A. plumbing and 
installation costs which would be necessary.^ /HI- 

w /y-'-'/'-' REC-31 12 19^ 

^ FEE? I ( 





RECOMMENDATION: 




The Pako system.be acquired and installed before the 


move of the Photo^aphic Uhi/to the J.E.H. Building. 



M 238i6d 


,1 - Mr. ‘^^Ib’MicKael (Sent Direct) 

1 - Mr. Jackson (Sent Direct) 

1 - Mr. Duimlw (Sent Direct)) [ i 


"AGB.-cmr .a-«T - i 
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UNITED STATES GC^.RNMENT 

Memorandum 


TO 


■ Mr^. 




1 


FROM R. G. Hunsingef^l^S^' 




6 

DATE: February 28, 1^7^ 

/ .0 




Astee. Olf, 

Oep/ AD Adra. 
De^AD 

y 

jSr'r'sTr- 

FlUf dTcom.^. 

Mv. 

I » 7 Wenf. ■ 

fniPaetton . 

? 


ACCESS TO JUSTICE AND .J, EDGAr'TIOOVER BUIlSInGS . : 


SUBJECT: REQUEST FOR CONCURRENCE IN DENI'^-^ 


1 . 


Loboratory 
Plan. & Evol. M 
Sp«e. Inv. 

Training 
(.agol Ceun. 
-Tafephon® Rnr, Ci*’** 
Oireetor Soc'y . 


. Under present policy, whenever we desire to have a contract 
or General Services Administration (GSA) employee denied access to captione‘d 
buildings, we must submit our reasons for denial to the Department and request 
them to concur in our recommendation. This is done whenever our investigation 
indicates it is desirable to have the employee excluded. Our requests are 
handled by the Security and Administrative Services Staff in the Office of the 
Administrative Assistant Attorney General. •> ^ 

There has recently been a re c^rganiy.ation of the Securit y and Admini | 
trative Services Staff and as a result. 


J, a former 


b7C V 


Special Agent, is now working there and handling re quests to deny access. 


While discussing other matters v/ith| 

whenever we have a ‘request for denial of access which is marginal, that we 


tn 2/26/75, he suggested tha^tr 


discuss the matter with him informally before submitting it to the Department. 
He stated he felt we could give him full benefit of our observai ^ions and reasons 
and in turn, the Department’s policy could be furnished to us 


said he felt such an exchange could promote fuller understanding for our basis 
for the request and assist the Department in reaching its decision. The 
discussion would in no way preclude us from submitting a formal request for a ’ 
decision by the Department regardless of what the oral opinion was. Ke alpg. 
said that there was no need to discuss orally those cases where we felt 1^, 
there was a strong basis for requesting the denial. 


entered on duty as a Special Agent 12/4/50, and resign)^ 
9/5/52, due tc/personal problem requiring his presence, in Rutland, Vermont.'^ 
His services were satisfactory and he was recommended for 


RECOMMENDATION ; 


pf 


That we acce_ _ 

for denial which can be considered marginal 


offer to discuss witl 


th0^ requests 


(2) 


JUL15 19Z5 





- 1/^ 0/ 


^ 21 1B7S 







'V'' 




OrilONAl fOKM NO. 10 
MAY lOinOH 

CIN..t|0. NO. 37 


o 


TO 




D’NITED STATES GOVERNMENT 

Memorandum 


0 


MR. WALSH 




date, 1/22/75 


FROM 


J. P. DUNPHY 

O 

SUBJECT: J. EDGAR HOjOVER F. B. I. BUILDING 
^A /lIG H T S ANo5vENEI?G.V GONvSF. rvattot 



Y CONSERVATION 





Assoc. Dir. 



Inspectii 
Intelflf 
Loboratory — ^ 
Plon. & Eval. 
Spec. |nv. _ 
Troirting - 

Legol Coun. - _ 

Teiepbone Rm. 
Director Sec*/ 


Purpose of this memorandum is to provide background 
information for possible use by External Affairs Division in response 
to inquiries concerning operation of lights in the new FBIHQ building 
and steps being considered or taken in effort to conserve electrical 
energy in the structure. 


The J. Edgar Hoover F. B. I. Building is now jointly 
occupied by the General Services Administration (GSA), the FBI and 
the general contractor, Blake Construction Company. -The government 
to date has accepted only portions for FBI occupancy. The Bureau has 
and will continue to make a conce^rtedteffort to extinguish all unnecessary 
lights consistent with life- safety, "the Bureau’ s^24 hour operations and 
security. *The remaining lights in the building are under the^control of 
either Blake Construction Company or GSA. Inquiries concerningflights 
burning on floors other than those occupied by the FBI should be directed 
to either Blake Construction Company or GSA. 


51 


It should be noted that:during the hours of darkness, lights \ 

may be observed burning within the FBI space in the new .building. In al^ ) 

probability,, this condition has resulted from one of the following: 

^ . 

1. The lights may be emergency lights. Emergency lights 
utilized in the new building 3 were,i,designed for the evacuation of the building 
under extreme conditions. Sdch ‘lights are switchless, burn continuously, 
and are powered from a separate emergency electrical source which is 
designed to operate during and [after, |the’ failure of al^^er incoming power 
and are in accordance with estajbli^ed standards. , 

- Mr. McDermott A f ' 

X - Congressional Services Office 
1 - Press Services Office 
I r Mr. Feehey 
1 -- Mr. Flynn 
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Memorandum to Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 
Lights and Energy- Conservation 


2. The lights may be within. a zone in which the FBI 
operates 24 hours a day. 

3. The lights may provide illumination for security 
purposes either within the building itself or around the eiderior 
perimeter. 

ENERGY CONSERVATION - V 1 

s’- ' , . 

Federal Ener^ Office (FEO) Directive 1/17/74 

FBI, GSA and Bl^e Gonstfuction\C6mpany officials 
have discussed how the FEO .Directive of'' 1/1,7/74 relates to„the 
J. Edgar Hoover F. B. I. Building. That Directive required GSA to 
increase energy conservation jh all Federal government buildings 
and set out specific guidelines designed to help reduce, all, for ms of 
energy consumed by lighting^ heating and air conditioning. - ^ 

Delamping of. Light Fixtures ' ' , 

The delamping, of light fixtures to conserve energy was 
discussed. TheJ. Edgar Hoover F; B. L Building was designed by the 
architect to utilize the "heat of light" technology. As suchj the heat 
balance computations for the building's heating system> took into 
consideration thelheat generated by the light fixtures. The heat 
generation capabilities of the building’s heating system wei^e reduced 
accordingly. 


The "heat of light" technolo^ also recognizes that lamp 
life can be extended considerably by keeping on/off switching to a 
minimum. The design of the building incorporated minimal numbers 
of light switches, the intent being the lights would always remain on. 
This concept is now at odds with current energy conservation philos- 
ophies.. Modification of the building’s electrical system has been 
reviewed with the consideration of adding light switches to accommodate 
the FEO Directive. GSA advised such modification would be most 
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Memorandum to Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 
Lights and Energy Conservation 


economically accomplished after total building occupancy, and is 
holding further considei^tion of this project in abeyance until then. 

Inquiry concerning the cost of altering the building's 
electrical system should be directed tp GSA. 

= * 

GSA advised that in an effort to comply with FEO 
policies, only every other light fixture in general office spaces and 
'every fourth light fixture in garage areas would be lamped. Emergency 
lights, outdoor lights, and lights in specialized areas such as 
laboratories, active file areas, coniputer rooms and mechanical 
rooms were excepted. In general, the Sidelines issued by GSA call 
for reduced lamping in all areas except where life- safety, security, 
or specialized operations would be jeopardized in doing so. 

Interior Perimeter Lighting 

The J. Ed^r Hoover F. B. I. Building was designed with 
an interior .perimeter lighting system intended to provide a uniform 
lighted appearance to all rooms located along the exterior walls during 
hours of darkness.- The interior perimeter lights for the entire building 
were originally designed to be controlled by a single, remote operated 
switch. 


That system is being mpdified at the present time to 
permit the extinguishment of. the interior perimeter lights on a floor 
by floor basis as part of a continuihg effort to conform to FEO guidelines. 

Outside Perimeter Lighting 

The J. Edgar Hoover F. B.L Building, was provided with 
an outside perimeter lighting system- designed to provide illumination 
for emergency evacuation, security, and esthetic purposes. This system 
consists of*the following: Second Floor area overhead lights. Rail and 
Stairway lights, Vehicle Ramp lights, Pennsylvania Avenue sidewalk 
lights, and Shrubbery Planter lights. 
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Memorandum to Mr. Walsh 
Re: J. Edgar Hoover F. B,. I. Building 
Lights and Energy Conservation 


All elements of. the outside perimeter lighting systehi, 
except those needed for security or safety, will be extinguished in 
an effort to conform to FEO guidelines. 


RE COMMENDATION : 

For information and possible assistance of External 
Affairs Division and Congressional Services Office in responding to 
outside inquiries regarding the operation of lights in the new FBIHQ 
building and the steps being taken or considered in an effort to conserve 
electrical energy. 
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jEjuaro yards of Ty^o Ha ca^ct (Lcoa Desigd Vt, 'sroyoa),. and 
Gi^, 35 c;|carG yjo^a of *S;ype B> (ficos BCsi^a- W07ca) aro 
avatiaMo for purchaco by this Baresa at tbe orl^aSt costraci 
unit j?rfcco, aataoXy; psr sq>aaro yard for the Typo I 

<sir|^ said $0* per c^tarc. yard each for Haa»d Typo lib 

oarpct> atotalproc5iroiacsatcostoff31,110^.lL / / ^ v 

feS bec-9 

To satisly oar o^iagJSEsl. astteipatod aear-Muro ^ 

carpet roisialEemoats amt toiaialataia estliottc coatinulfy, request 

tljs£ you procure ibo .above^douexibed- carpcl^^ msder ttea. spcg'if ig^ 
term oa oar bcball 

FEB 12 1975 

E^jmeleat lands ia tbo Pisced Year IGXS 
app^riatioas bays foccabadseted for tteo^caditaret**^ — • 
requtsitioa form is caUlosed aM traasfor of faads to your agency 
tofaeiUtato this parcbaco T7llf be made taaccordaaco witbpertiicnt 
ps^curcinoafc yi^alatioas. 


Lobpratory . 
p/on. & Evgl. ^ 
Spec. Inv'. -I - 



Biaccrdyyoars, 


B«. tv. Walsb 
ileslstaafc Director 


1 - Mr. Groover (Enc. ) Sent 

Direct 

1 - Mr. Jackson (Enc.) Sent 

Direct 

1 ■ Mr. McMichael (Enc.) Sent 

Direct 


I 


WSCiOSl 

J”',":’. mWmis) 

Telephone Rm. «« 

Director Sec'y >.« I MAIL ROOM 



1 i. 

NOTE: Based on memorandum Dunphy to 
■ Walsh 2/4/75. 
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UNITED STATES GOVERNMENT 




Filet & Corn. 

Gen. Ini, ^ 

lnspectiWc^_ 
Intell. JL. - 


Loborotory 
Plon. & Eval. 
Spec. Inv. - 
Training -- - - - ■ 


Legal Ceun. 

Telephone Rm. 
Director Sec'y --- ■ 


/U/l, /'^{^ 

My memorandum dated 1/2/7^^, captioned as above, 
indicated;: a total of 640 official visitors were escorted into the new 
building during the period 11/21 - 12/24/74. 


Tabulations of visitors have continued and indicate 
that during captioned period, 885 visitors ^ere escorted into the 
new building. The majority of the visitors were escorted to the 
Liaison Section of the Intelligence Division (90), Name Check Section 
of the General Investigative Division (87), and -Files and Communica- 
tions Division .(60). > - 


Agencies most often visiting included; 


E/v 




AGENCY 

Justice Department 
Central Intelligence Agency 
, National Security Agency 
Secret Service 
State Department 
Xerox Corporation 
Civil Service Commission 
Defense Industrial/Security Office 
Naval Intelligence Service 
Department of Defense 

RE CQMMENDiiTIQl^V ^;» For information. 

1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr: Walsh 


JL W 




VISITORS 

66 

108 

23 

19 

50 

6J 
* 

43 
.28 

13/0 
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TO 


UNITED STATES G??VERNMENT 

Memorandum 

2j!/J 




Assoc. OU, 

Dep. 

Dep. AO 

AssMOIr.rSy*^ 



'^WWalsh 


DATE: February 19, 19<75 


FROM S. McMichael 



BUILDING MAIOTENANCE 



Syst. M 
Ext. Affoits ... 
Files & Com. . 
Gen. Inv- — — 
Went. .■_! 


inspection 

Intel!. 

Lobofotcry „-uwt^, 
Plon, t Evol. . 
Spoc. Inv, 

Tfcilning 
Uegol Coun. 
Telephone Rrrt'X^ I 


(^The Buildings Manager of the Justice Building ahd^the 
Edgar Boo ver Building has advised that the .clocks in both buildings 


Director 5ec'y > 


"will he stopped^’on Sunday, February 23, 19.^75, atS-.OOp. m. , 
.Eastern Standard Time and stai’ted, again on Monday, February 24, 
1975, at 8:00 a. m. , Eastern Daylight Savings Time. This is done 
because of the change to Eastern Daylight Savings Time. 


RE COMMENDAT ION: 


None. For information. 

h 

% 




y 




/ 




y 






(14) 

1 - A’ssociate Director's Office 
1 " Training Division 
1 - Files and Communications Division 
1 - General Investigative Division 
1 - Intelligence Division 
1 - Laboratory Division 
1 - External Affairs Division 
1 ~ Special Investigative Division 
1 - Inspection'Division^ 

1 - Legal Counsel 

1 - Office of Planning and Evaluation 
1 - Mr. Cashin 
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Memorandum 
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MR 







DATE: 1/31/75 


■■ J. P. DUNPHY^l 

SUBJECT: J. EDGAR HQQVEE jgrBTT i^BUlLDING ^ 

EXHIBITS AND ME CHANICAiT SECTIOfT MOVE 

Jir 



r 


Associ Dir. . 
Dep. AD Adin. 
Dep. AC^lnv.^ 
A»jl. pi/ 



Cppip. ^t. 
jC^dlaUs 

riles & Com. 
Gen. Ins/. 

Ident. 

Inspection _ 
Intell. ■ 


Lo^orotory - 
Plon. & Evol. 
Spec. Inv. 

Troining 

Legal Coun. -— 
Telephone Rm. , 
Director Sec'y . 


Purpose of this memorandum is to'provide information 
about the phasing and sequence of the captioned move, and to request 
personnel scheduling assignments from the Mechanical Section. 


General Services Administration (GSA) awarded a 
contract for captioned move to the United Rigging and- Hauling Company 
Construction delays at the FBIHQ building require what was to have 
been a single, continuous move for the two Sections be changed to a ( 
move broken into several phases with varying periods of time between 
the phased moves of particular Section elements. 

It is anticipated that this move contract will proceed in 
the following sequence: 


- Mechanical Section’s storage items from GAO and 
Taylor Street warehouse sites beginning 2/7/75. 


- Mechanical Section Front pffice. Automotive Desk and 

Mechanical Section Printing Unit beginning on or about ^ 
2/17A.5. ^ 37 

- Exhibits Section (Old Post Office location) expected to 

move on or about 2/24/75. 7 1975 

' » 

^ t 

- Exhibits Section (Justice Building Icreatten^ramd M^Sh,anical 
Section Photo Unit expected, to move on or -about 3/31/75. 

f 

The fir s1^ phase (Mechanical Section storage) of the move 
will take place during weelf /nights and with two shifts on the weekends. 

It will require that the Mechanical Section take appropriate steps to 
provide sufficient personnel to assist in their move activities and provide 


1 - Mr. Flynn 






CONTINUED - OVER 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Exhibits and Mechanical Section Move 


the moving conipany with necessary direction at both: the^ origin and 
destination locations. The Headquarters Building Unit (HBU) will 
provide liaison between the move contractor and the Mechanical 
Section and will assist in overall coordination efforts. 

GSA is preparing a second move contract to handle 
the move of other Bureau supplies stored at the Taylor Street and 
GAO warehouse sites. These items include, for example, equip- 
ment stored at GAO .by the Laboratory Division, as well as paper 
supplies belonging to the Identification, External Affairs, and 
Computer Systems Divisions stored at the Taylor Street site. 

These are items which are warehoused by the Mechanical Section, 
but are carried on the move inventories of the respective Divisions. 

j 

The Bidders’ Tour for this second storage contract 
move is scheduled for 2/5/75. The award will be made in sufficient 
time to permit the second move to begin bn, or about -2/2 1/7 5. 

The net effect of the scheduling will permit the reloca- 
tion of storage items under the second move contract during a break 
period in the phased move of the first contract. 

RE COMMENDATIONS: 

A 

< 

1. For information. 


I 


2. That the Mechanical Section provide the HBU with 
list of contemplated personnel assignments for Mechanical Section 
employees working on the first move phase now scheduled to begin 
2/7/75, in order that HBU may effect liaison responsibilities with 
the move contractor. 
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UNITED STATES GOVERNMENT 

Memorandum 


o 0 


MR. W. 



J. P. DUNPH 


4I 


DATE: 2/14/75 


SUBJECT; J/f EDGA R HOOVER FrBriljB UILDING 

Xtele diixjmAj^ system, , 

BUDGET MATTER 


-f.“ 

Assfc. Dir. 

Dep* AD Adm. «« 
^Dep. AD Jnv. 
Assy.'DIr.; 

^amin. - - 

^Cornp. 

Ext. Affairs 

Filos & Com. 
Gen. Inv. - -■ — 
Idont. 

Inspection 

Intell. 


Loborotory 
Plon. & Eval.‘ 
Spec. Inv. ...... 

Training 

Legal Coun. - 
Telephone Rm. , 
Director Sec*y . 


N. 







"Purpose of this memorandum is to request that $1, 400, 000 
be transferred to General Services Administration (GSA) at this time as 
reimbursement for cost of installing the Telelift Mail Distribution System 
in our new building. .[,3 • / 

By way of background^ a mail aha file distribution system 
known as Telelift is being installed in the ney building under GSA’s super- 
vision on a reimbursable basis. In Fiscal ^ear 1974, a total of $750,i000 ^ 
was transferred to GSA to cover the expense of installing the first phase 
of Telelift. My memorandum of l/l4/7f noted that the total system woulds^ 
cost over $2, 000, 000 and that additional funds had been requested in the 
budget for-FY 1975. The budget request of Files and Communications 
Division for FY 1975 listed an item of $830, 830 for completion of their 
portion'^of Telelift, and the Identification Division budgeted $600, 000 for 
completion of the system through their space. The second (and final) 
phase of Telelift has progressed to the point where remaining funds in 
1975's budget should be forwarded to GSA. GSA officials have advised 
that the Telelift system, including any necessary building modifications, 
can be completed for the 1. 4 million dollars. 

We have been previously advised by GSA that GSA Form 
#1354 is normally used by agencies transferring funds to GSA. However, 

V a regular purchase order is satisfactory if addressed to Mr. Kenneth A. 
A uacobso n. C hief, Repair and Alteration Division. GSA , .Region HI , 

R oom 69 20 , 7th & D Streets, 

RE COMMENDATION: 
issued to GSA at this time to cover the cost of the mrchase and insta llation 
of the Telelift mail and file distribution system in the ne w^b’uiTding . ^ A funds 
certification should be attached to the purchase ord^. p<-.n 

1 - MxL LaPrade (Attention: Mr. Awe) 

1 - Ash (Attention: Mr. Yoi^k^ - 


\ 






dolla' 




1 - 
1 - 


Mr. 

Mr. 


Groover 

Jackson 
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UNITED STATES GOVERNMENT 


FROM 


Memorandum 

MR. 

J. P. DUNPHl^ 

•/in- * V 


DATE:, 2/12/75 


J. P. DUNPH"! 


SUBJECT: J. EDGAR HOOVER F.B.j 
^FUNDING 




BUILDING 


Assoc. £lr. - 

^ Comp. Syst, _ 
Ext. Affairs ^ 
Pilss & Com. ^ 
Gen. Inv. -- - 

vident. -- 
Inspection 

Intell. 

Loboratory _ 

Plan. & Eval. ^ 

Spec. Iwv. 

Trolning __ 

Legal Ceun. - 
Telephone Rm, 
Director SecV 


Previous memorandum has advised the General 
Services Administration (GSA) in analyzing monies appropriated, for the 
building as against funds already spent and/or committed had advised they felt . 
they may be as much as four to five million dollars short of completing the ^ ' 
building. GSA is not issuing any additional contracts (change orders) on the 
building out of their construction funds pending resolution of this funding ^ 
situation. 1 ^ ^ 

By law, however, GSA is permitted to spend up to 10% more ^ 
than the amount appropriated for a particular project they can realize a like j 
amount in savings on other projects. They now estimate $3, 826, 346 is needed^ 
to complete the project plus an additional $4, 885, 307 internally to correct an 
accounting error — total $8, 711, 653. This latter was caused when they submit^ 
their funding information for inclusion in what subsequently became Public Lawfs 
93-381 dealing with GSA appropriations. They misstated their unobligated § 
balance of previously appropriated funds for the building as $514, 000 whereas S 
it should .have been $5, 399, 307. ^ 


The construction personnel at GSA have prepared documents ^ 
which are.gdng through channels to their Administrator requesting the internal U 
transfer of available funds. They cite as some of the reasons for the additional^ 
cost an escalation increase rate of 31. 5% since 1971 (date of the preparation of 
the last supplemental appropriation material for the building. ) They had contemS- 
plated an escalation factor of 25. 2%. In addition, their original estimate for 
the Bureau's ADP space made in 1971 was $1,4.00,, 000. It is currently estiinate3 
to cost $3, 600, 000 ^nd' they' attribute some of fifiis\ihcrease to our requirement 
for a much more sophisticated system than the typical ADP system in 1971. 

(The contract for the ADP area has not yet been awarded because of the current 
lack of funds.) GSA construction personnel also fe'elThere ^has been an unusually 
large number of change .orders in the building|,neqpssitef^^ •design^eETOrs an^ 
unforeseen conditions. 

Larry)^offman, Director, GSA Construction Divi sion, is hope- 
ful that the necessary funds will be ndade S^ilnBler" ^^ contact is b^g 
maintained with GSA. , 




?ION: For information. 


1 - Mr. Jenkins 


1 - Mr. Walsh 


3iPB/sQ^ 

■ ( 4 ) 
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TO 


FROM 


UNITED STATES GOVERNMENT 

Memorandum 

MR. WALSIt'(:J£-^V^ 




DATE: 24(^75 


J. P. DUNPHY:< 


='T= J^j..Eng4M[Qa 
^^y PERMANEN T S 





Assoc. Dll 
Dep. AD Adm. . 
Dop. AD Inv. 
A^t, Dir.; 

Ext. Affairs - 
Files & Com. 
Gen, Inv, _ _ 
Ident. . 


Laboratory , 
Plon. & Evo 
Spec, Inv. . 
Training - 


Legol Coun. 
Telephone Rm.-. 
Director Sec'y ^ 


Reference is made to Dunphy to Walsh memorandum captioned 
as above, dated 12/13/74. 

Referenced memorandum requested each Division to analyze 
their space in the J. Edgar Hoover F. B. I. Building' and determine their needs 
for permanent signage. The signage system is designed so that each and 
every room in the J. Edgar Hoover F. B. I. Building will bear a room number 
sign. Those rooms that require additional information other than just a room 
number will have an attached section to the number sign where a removable 
card bearing the specific required data can be inserted. This system requires 
the use of a typesetting machine which prints the desired information on an 
acetate film. After a chemical process, the film is then cut to lit into 
I message portion of sign. The Bureau will have the capability to produce these 
I inserts at a minimal cost once the system is operational. The proj ected- cost 
to produce these message signs will be below a dollar apiece, and perhaps as^ 
low as fifty cents each. The number of letters produced on each acetate film^^^ 
card will have no significant bearing on the cost. However, these signs which(r 
have the capability of carrying an additional message have a projected cost of;;;;/ 
approximately five dollars more per sign than the mere number signs., 

Considering this cost factors of purchasing the message signs, 
a concentrat^ed effort must be made to insure the number of signs with message 
capabilities is kept to a minimum without detracting from operational 
efiectlveness. jSM 

A ^considerable savingsLcan*be f ealizedr'ifiali doors carrying the 
message ’’Enter. 'Roorri , . ” cojuld be eliminated. The specific doors not to 

be utilized can be locked which /does* not? prevent .^&is/dd'or^ fr 9 m=b^ s..ope:^igit;^ 
from inside, allowing, exit from the room. It 'would appear’ logical that most " 
of these can therefore«be, eliminitWdU'iiC. FEB 18 1975 

" 'J; ' 


iP 


i - Each Assistant Director (Attention: Division Move Coordinator) 


CONTINUED - OVER 





Memorandum b Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 
Permanent Signage 


It is intend edithat the offices of the Assistant Directors will 
be designated with the specific. Divisidn and identify him and his Deputy by 
name, but will not include Utle. The va.rious offices of Section Chiefs will 
also bear the identity of the. Section and the name, of the S^ection Chief and 
his Number One Man. Again, title, will not be included. .Because of the 
size of the signs, it does not appear feasible to include both name and title of 
both officials. It is felt both should; either be'ihcluded or both eliminated, 
otherwise it could be confusing to have one title and:two na,mes. As 
previously pointed out, there will be rib additional cost to ^identify both 
officials in the respective Division or^jBectibn, office. In view of the fact 
there is noiiadditional cost involved, it would appear to be 'operationally 
advantageous to identify both, officials fas long as the sign is being provided. 

No names will appear on.offices below the Sectional level 
unless some eidenuating circumstances exist. 



ACTION: 


Each Division consider the above guideiiries in their analysis 
and' compilation of their permanent sigriage needs. 
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UNITED STATES GOVERNMENT 

■ Memorandum 



TO 


FRO 


SUBJECT: 



MR. 




DATE: 


2/21/7^ 


DUNPHY 

a 


_J._EDG^RJH[OQ VElUF. B. L\BmLDHiG 
MOVE MATTERS - SECOND STORAGE CONTRACT 



Assoc. D{r. . 
Dop. AD Adm. 
Dep. AD Inv. _ 
Asst. Dif.: 

Admin. 

Comp. Syst. ^ 
Ext. Affairs „ 
Files & Com. « 
Gen. Inv. ■■ ■ 

Ident. 

Inspection __ 
Intell. 


Loboratory 
Plon. & Eval. 

Spec..|ny, ^ 

TrOlnInQ mmmmmm 
Legal Coun. __ 
Telephone Rm. , 
Director Sec'y - 


The General Services Administration (GSA) recently awarded 
a contract for the move of certain Bureau supplies now stored at the Taylor 
Street and GAO warehouse sites to theiH & M Moving Company. This is the 
second move storage contract involvingvthose sites. Upon completion of this 
move, the Bureau will no longer have items stored at those locations. 




Items to be moved include equipment at GAO stored by the / 
Laboratory Division, as well as paper supplies belonging to the Identification^ 
External Affairs, and Computer Systems Divisions stored at the Taylor ^ ^ 
^Street site. The Exhibits Section has material stored at each location. 

These are items which are warehoused by the Mechanical Section, but carried 
on the respective Division inventories. 

The move will begin from Taylor Street on Monday evening, 
2/24/75, at or about 6:00 p. m. Exhibits Section material will be moved in 
the initial truckloads. The move hours will be from 6:00 p. m. until 
12:00 p. m. daily. It is anticipated the Taylor Street move will be concluded 
by .Wnlgbt on Friday, 2/28^5 _ ^ ^ ^ ^ 

The GAO move will begin at 8:00 a. m. on Saturday, 3/1/75. 

It is expected to be concluded by .midnight of the same day. The first items 
to be moved will be material belonging to the Exhibits Section followed, in 
turn, by supplies belonging to the Laboratory Division th en th e itemsj^ch 
are wareh^'u's^^ b'^the- Mechanical Section. • i««e*Ba-t«*cs=an 

^ IB FFB 27 1975 

ro FT r -^^GP^^sssj^tative of the Mechanical Section will be available 

throughput? the' nibVe J)focess at the Hoover Building and.ai»eaoh=ogpigiii^®* 

locatiojn.j^j^h| ^bo|?^J|ory Division and Exhibits Section will be expected 

«EC?D^ 

1 - Mr. Cochran 
1 - Mr. Flynn 


J° RLO/mlT^ 

‘5 6 


-// >o/ 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Move Matters - Second Storage Contract 


to designate sufficient personnel at origin iand destination locations so that 
the move contractor can be provided with the necessary direction as to 
where to place items being relocated. 

A representative of the Headquarters Building Unit will 
bevon duty through the move to effect necessary liaison with the move 
contractor and GSA. 


RE COMMENDATION: 

For information and assistance of affected personnel in 
scheduling their manpower commitments. 



- 2 - 




^ OMIONAl 

. MAt Ifdl lomoN 

C» Aa CSA CIH^ MG. HO. 27 ' 


UNITED STATES GOVERNMENT 

Memorandum 


CD 


TO : MR. W. 


FROM ; J. p. DUNPH 


DATE: 2/7/75 


4 


suBjECT^^ J. EDGA1^0Q yjIEJE;jBJ:.JBIII^ 

. XTEANSEER.oiuEUNDSJlO-.GSA_ 

^ > ^XECUTIVE OFFICES AND PHOTO UNIT, 


Ascoc. Ofr. 

0«p. AO Adm. _ 
D«p. AO Inv. — 
As9t« Oir.: 

Admin. - _ 

Comp. Sysla - 
Ext. Affairs — 

Files & Com. _ 

Gen. Inv. 

Ident. 

Inspection .....i..., 
Intell. _ 

Loborotory _ -- 
Plon. & Evol. 
Spec. Inv. 
Training ■ - ■■ 

Legal Coun. 

Telephone Rm« 

Oirector Sec*y--»-. 


Purpose of this memorandum is to request authority to 
transfer funds in the amount of $21, 000 to GSA for certain necessary 
changes in three areas of the new building. 

Plans have been formulated to provide audio-visual 
capabilities in the Executive Conference Room (ECR). ^ This is the 
ECR across from Mr. Kelley's office rather than the one adjacent 
to his office. The original contract contained no provisions for audio- 
visual equipment in this area. It will now be necessary to construct 
a rear screen projection area in a room behind the west wall of the 'T* 
ECR. All of the necessary components will be included within the c.jL- 

scope of a pending audio-visual contract, but the rear screen aperture 
in the west wall of the room (concrete- masonry) should be accomplished 
by the general contractor. GSA some months ago agreed to provide 
the opening and screen in the wall. They now advise of lack of 
construction funds which means the Bureau must fund this expense. / ..li 

REC fig. Cda - / o j my 

Another change requiringnthe expertise of the general 
contractor involves alterations in the Associate Director’s office to 
make it more functional. One 3-nd vanity with related plumbing 

should be moved. ' . i' u. 

The Photographic Unit has recently pur^hase'3fiid1SAR 4 1975 
processing equipment which will be installed irilth'e first h'^s^mentg^ 
the new building. Four apertures in concrete- masonry ^ 

certain plumbing and electrical changes are needed to accommodate 
this equipment. To attempt the necessary revisions after occupancy 
would be disruptive to the photographic operations. This likewise / 
was an expense GSA originally thought_they„could handle for us out oi 
construction fuhdS‘.BEbi(hHt-'.iddoa, A j 

y?» 257lA//3 


McUichsiel ji- 


1 - Mr. Jackson 


dWQ/ml^ 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. ’Building 

Transfer of Funds to GSATv— E xecutive.OfficeSiancLEhoto-Uniti- 

Pursuant to our request, the GSA Construction En^neer 
has obtained an estimate from the general contractor, Blake Construction 
Company, Inc. , for the aforementioned building revisions. We have 
been informed that all the work can be accomplished, including refinishing 
and final cleanup for $21,000. GSA will administer this contract change 
if the Bureau agrees to transfer funds to cover the expense. 

The Headquarters Building Unit (HBU) budget request for 
Fiscal Year 1975 contained an item of $450,000 for incidental expenses 
related to our move to the new building. 


RECOMMENDATION: 

That authority be granted to transfer funds to GSA in the 
amount of $21, 000 to cover the cost of the above outlined building revisions. 
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UNITED STATES GOVERNMENT 

Memorandum 


MR. wa; 



DATE: 3/3/75 


J. P. DUNPIT^ 



SUBJECT: JL.^EDGARJHO.OKER /F. B.I. BUILDI NG 

MOVE MATTE Rg>^ EC(^D STORAGE CONTRACT 


Comp. $y*f. 

Ext. Affoirs 

Files & Com. ^ 

Gen. Inv. 

Ident. _ _ 

Inspection 

Intell. — - 

Lobofotory 

Plan. & Evai. .. 

Spec. Inv. 

Training 

Legal Coun. _ 
Tele^one Rm, ..... 
Director $ec*y 


Bureau supplies and warehouse items formerly main- 
tained at the Taylor Street and GAO warehouse facilities have been 
relocated to the captioned building in a recent move which was con- 
cluded Saturday, 3/1/75. 

Only excess or surplus items remain at those locations. 
The General Services Administration has been approj)riately notified 
with respect to the type and quantity of items remaining. 


\ 






RECOMMENDATION : 

Nonej for information. 




jr 






1 - Mr. Flynn- . 

1 - Mr. McMichael'' ^ 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 



MR. WH 


J. P. DUNPHY; 

. TRr 


. J. EDGA jBjpOOVERJELB. I. BUILDING 
? :! LABORATORY EQUIPMENT STATUS 


CP 


DATE: 2/21/75 





Evol. 
Sp«c. Inv. 
Training - 
L«gal Coun. 
Telaphona Rm. . 
Directer S«c'y « 


date 


'hji 


response to a memorandum from M. E. Williams to me 
11/75, the status of Laboratory support systems is as follows: 


1. DISTILLED WATER 




\ 

r\ 


The distillation plant is operational and producing satisfactory i 
water. However, the piping to each lab station must be thoroughly flushed, ; 
sampled, and tested before the government will accept the system. The 
contractor estimates four to six weeks of work prior to acceptance. ^ 

2. EXHAUST FANS \ 

Hood Exhaust Fan #13 exhausts air from two fume hoods in 
Serology while Hood Exhaust Fans #11, #12, #14, and #15 exhaust air from 
fume hoods in Microscopic Analysis. These fans have-not been installed or 
electrically connected. In addition, other work must be accomplished prior 
to the physical installation of the fans. The contractor estimates it will be 
eight weeks before the fans are operational. 

3. GAS SYSTEM 

The system is operational but has not been accepted by the’ 





t ■Tat*'X 


• « 

1* 



government. 

4. LABORATORY CHILLED WATER ' .r;rv x j 

The system is functiohai..except for its condenser water 
supply. This water supply wilL not ^,be available fdf ^another-eight-weeks* 
due to material problehis. ^ 

'0£Q;f? MAR 7 1975 



1 - Mr. Williams 
1 - Mr. Alvarez 
■1^ 



MAY 1 3 1976^ 
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Memorandum to Mr. White 
Re: J. Edgar Hoover F. B. I. Building 
Laboratory Equipment Status 


5. MORGUE REFRIGERATION 

The two compressors providing refrigeration for the 
morgue area are not operational. Additioimlly, the condenser water 
supply for the compressors wiU not be available for another eight weeks. 

6. STEAM 

Steam system is operational but has not been, accepted. 

7. VENTILATION 

Three of the four ventilation systems supplying heated and 
cooled air to the Serology and Microscopic Analysis Units are currently 
inoperative. It is anticipated it will be at least six weeks before the 
systems are completely functional. 

8. ANIMAL ROOM 

The Animal Room will be available for occupancy in two 

weeks. 

9. VACUUM SYSTEM 

Vacuum pumps have to be overhauled. The system will be 
operational in four weeks. 

10. COMPRESSED AIR 

Both air compressors have to be overhauled. The Air 
system will be operational in four weeks. 
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UNITED STATES GOVERNMENT 

Memorandum 


SMr. 


FRoMUyC. L. Me 


SUBJECT: J. EDGAELHOO*VER 

REFUNDS 


DATE; 3/3/75 

1 - Mr. Gebhardt 
1 - Mr. Hinps 

1 -I 

J 1 - Mr. Walsh 

B. I. BUILDING (Attn: Headquarters 

' ' Building Unit); 




CO 

o 
~ o 

r-i ^ 

fP. LU 


LU 

ce Z" 

C" 
>- CO 

Cl CK 
r - ! -j 


This is to record tha] 

Room 5030, JEH Building, has been designated as the General 
Investigative Division (GID) re prflSQntfltivfiii tri handle vending machine 

refund claims for the Division.] name will be posted in 

the lounges in GID space at both the 9th and 10th and Pennsylvania 
Avenue lounges, at each end of the 5000 corridor. Vending machine 
refund claims will be forwarded to her. She will tabulate them on 
a monthly basis and notify the Headquarters Building Unit. She will 
also handle dispersals of refunds to Division personnel . 

ACTION : 

Upon approval, this memo will be forwarded to the 
Headquarters Building Unit, the Administrative Division, for their 
information. / 


JWH:cgc 

(5)0^‘ 
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UNllliU SlAlJib UUVliRNMENT 


Memorandum 



MR. Wi 
.*P. DUNPHY 


SUBJECT : J_^D_GAR-H 00 -VJER 

.JpENDING refunds" 


a.. 


C 3 


DATE: 2/27/75 


BUILDING 




-.V'l 



Assoc. Dir. j 
D«p. AD^^rn. ^ ^ 
Dop. Ay 
As^ Dir, 
dmin. 

Comp. Syst. 

Ext. Affoirs . 
Fllos & Com... 
Gon. Inv. — 

Idont. . 


Loboratory _ 
Plan. & Eval. ^ 
Spoc. Inv. ......I. 

Troining 
Logal Coun. _ 
Telepbono Rm. _ 
Director See'y 


Purpose of this memorandum is to recommend a system for 
processing vending refunds in the J. Edgar Hoover F. B. I. Building. 

" There are 32 lounges located on the various floors '^the new 

building. Vending machines are being installed in all these lounge^y^e 
Canteen Corporation. We currently have machines on the 4th, 5th, Aria 6th 
floors serving the employees of the five divisions now housed in th^^W 
building. To date. Division 4 has been informally handling claims for any 
vending refunds due to malfunctioning machines. The claims have been paid 
in cash by the Canteen Corporation, and the funds have been distributed by 
Division 4 to the various claimants. This has proven to be burdensome. 

To facilitate the method by which refunds are made, it would 
be desirabla if each division would designate one employee to handle refund 
claims. That*employee*s name would be posted in the division lounges- 
together with instructiops e3q)laining the procedure for making claims. 
(Basically, submitting^ ^rm 0-6.9?^^^^ ndin g Machine Refund Request. ) Each 
division's representative would tabulaE^Tthe claim's on a monthly basis and 
notify the ^Headquarters Building Unit (HBU). The HBU will then determine 
the g'rand total and make one claim to Canteen Corporation. Canteen 
Corporation has consented to make all future reimbursements by check.- hic 


^manager of the Department of Justice Credit 

Union, has agreed to open a speciaf|Lb'c^8uritjfor, the use of the HBU in 
processing refund claims. Canteen Corporation's refund check will be 
depbsited -in this account, and '^!fe'‘er,e^dit. Union will be authorized by the 
HBU to pay to the division vending'rejpte'^entatt^ the exact amount of 
their monthly claims. The C^clit^Unio^ , wiU provide the refunds in whatever 
'denominations are most convehien^t(^tIiefdiy4^ representatives. ' 
Individual refunds can then' b,6j^ade^o' tlie various claimantsAt- dlvisi o^ 


level. 








1 - Each Assistant Director (Attention: Division Move Coordinator) 

f. N ft 
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Memorandum to Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 
Vending Refunds 


RE COMMENDATIONS: 

1. That approval be granted to> implement the above- outlined 
system for processing vending refunds. 


2. That each division designate a clerical employee to handle 
its refund claims in the new building. Furnish identities to the HBU so their 
names can be posted in the appropriate lbun“ 


pr~r^ 
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UNITED STATES G(!?VERNMENT 

Memorandum 


0 




FROM 



DATE: March 


Hunsinger ’ 
0 




SUBJECT: J. EDGAR HOOVER F.B.I. BUILDING 

^^Yvending refunds 


ms, 

CO 

c: 

:s:c 


By memorandum Dunphy 2^^/75 

each division designate a clerical employee t o handle its refund clai 



\ V 

. .. 'L 

Assoc. Dir. 

Dep. AD Adm.w 
Dep. AD lnv» m.' 
Asst. Dir.: 

Admin. ■ — 

Comp. Syst. - - 

Ext. Affairs ■■ - - 
Files & Com. 
Gen. InV. ^ 
Ident. . 



Loboratory - 
Plon. & Eval. . 

'Spec. Inv. 

Training ^ 


Legol Coun. 
foctor Sec*y . 



the new building. This is to recommend that 

Personnel Briefing and Agent Reallocation Unit be designated as the 
Administrative Division * 5? representative . The contingent r esponsibilities 


^ have been discussed with 


the Unit Chief, and 


and both are agreeable to her handling this responsibility. 


RECOMMENDATION: 


Thad 


be desi^ated the Administrative 



Division’s employee to handle refund claims in conjunction with the 
vending machines. 
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• '^united states GiM^ERNMENT 


Memorandum 


TO 


FROM 


cr 

t' 


t 

c 


Mr . Gebhard 


R, F. Bates 





SUBJECT - ¥FIRE on 8TH_J Em3E. 

^ (CAFET ERjiri^EA)-,^j:fl^Sir^E3L-S3^^ 
J. EDGAMOOVER BUILDING, 

7:00 P.M. . 2/13/75 


ann-royimatelv- 


i: 


00 p.m. 
GP-neral 


2/13/75 

fm 

1 - Mr. 

Geohardt 

1 - Mr. 

Bates 

1 - Mr. 

Lee 

1 - Mr. 

Walsh 

1 - Mr. 

Laster 

1 - Mr. 

Cashin 

1 - Mr. 

McDermott 

1 - Mr. 

Wanna. i'i 

b6 

b7C 

2/13/75 

, Night 


Assoc. Dir. 

Dep. AD Adm. 
D«p. AD^Jnv, 
Asst. D 
AJmln. 

’'Comp. Syst. __ 
Ext. Affairs 
Filet & Com. 
Con. Inv. -- 
fdent. M 

Inspection 
Intell. _ — 


Loboratory 
Plan. & Eval. ^ 
^C. Inv. _ _ ■■ 

' Training _ 
Leg\l Coun. __ 
Telephone Rm. 
Director Sec'y _ 


a dvise d she 


Iri-^ estigative Division, 
Files and 
smelled smok€ 


Supervisor 

received ,a carx rrom 
Communications Division, wno 

her space (5800 corridor). Sa[ | immediately contacted' 

FBI Security Patrol Clerks and advised them of possible V 
presence of fire in the building. Reports were also mac 
of thp. ,stnpll of smoke on the 4th, 5th, 6th and 11th floor 
then per sonally respcp nded to the area of the smoke 


SA| 

as 


indicated 


and at the approximate same time 

FBI Security Patrol advised they had located a fire on th{^ 
8th floor, 9th Street side (area which is still under con- 
struction) . 


sjy 


.mmediately went to the area of the fire 
which at than rrme had been hroim Fif ^^nr^o>- — bw t?b x. 


Securit y ^P^trol Clerks 

The fire had a ppu.n=uLx^ uj-xy-uiateu ill d canvas cohered 


bo 

b7C 


laundry cart which was in the proximity of the wall (9th 
'Street side) . The cart ,was approximately one-fourth full 
and contained miscellaneous trash including what appeared to 
be empty solvent and linseed oil cans and several mops. 
Observed around the- Taiindry' cart, were numerous cigarette 
butts. It appears that’ from a cursory examination of the 
debris the fire may>shave been caused by a^c'xgar'efte butt 
which was not 


The fire T completely^ destroyed the , 

of the cart and also a'four ^feet square;*area pf ^thebc’eliling 
tile. The residue was removed to the outsi'dfe of tiBe|VtA’RiMl975 
ing on the roof and exti nanisbp-d by Security Patrol Clerks 


d'- 


b6 I 
' b7C 


JBLt-pdh (9) 


e> 


&JSU0A 
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Bates to Gehbardt memo 
RE: FIRE ON 8TH FLOOR 


It is obvious without the prompt and decisive 
action taken by the aforementioned Security Patrol Clerks 
that a major conflagration would have occurred. Con- 
sidering the expansiveness of the building, it is remark- 
able that this fire was discovered shortly after the initial 
notification. It is apparent that the discovery of the 
fire w as due to thp > aifaT-f-ntagg of Security 

Patrol 

ACTION ; Li Tt i s recnnjimended that , Security Patrol Clerks 

|be commended for their alertness in 

cxscovering this fire and the dispatch in which they 
extinguished same. 


2) It is recommended that appropriate official of 
Blake Construction Company be advised of this matter and 
that they take appropriate action to insure that such an 
incident does not occur in the future.. . 
















2 




Memorandum Bates to Gebhardt 2/13/75 
Re: Fire on 8th Floor (Cafeteria Area) 9th Street Side 
JEH Building, 7:00 p.m., 2/13/75 


ADDENDUM OF HEADQUARTERS SECURITY UNIT, ADMINISTRATIVE 
DIVISION, LFL/ml 2/26/75 

Inquiry 2/14/75 indicated that instant trash cart was being Utilized by 
construction employees who were cleaning quarry tile floor in the 
cafeteria on the 8th floor of the new building.. It is noted the 8th floor 
has not been completed and has not been turned over to the government. 

‘be 

advised they b? 

had been using the trash cart for several days and that it was half- full 
of miscellaneous trash including boxes, paper, rags, etc. , when they 
first found the cart. They used ragmbps and brooms for application of 
linseed oil to the tile floor in order to clean and treat the tile. The 
linseed oil was sometimes cub with varsol which was also used to clean 
spills and splashes. When.leaving at. the end of the day, their mops, 
brooms, rags, etc. , along with empty linseed oil and varsol cans were 
placed in the cart until the next working day. On 2/13/75 they put their 
equipment in the cart at approximately 3:30 p. m. and departed the building. 
They had no idea how the fire may have started. 


The Laboratory was requested to examine the area to determine if arson 
could possibly be involved. 

LABORATORY ADDENDUM, RJR:cp 3/5/75 

W 

On 2/14/75 Laboratory representatives examined scene of fire and debris 
which had been removedjcfrom the roof. Portions of ragmops, brooms, rags, 
as well as em pty one-gallon cans , (all of which items are consistent with 
statements of 


b6 


above) found among debris. Also, containerib7( 


of linseed oil. and vara^,iocated near scene of fire, were found to contain 
their purported contents. 

Nothing of a suspicious nature noted from examination of scene. 

Ignition of materials in trash carrier probably caused by cigarette butt or 
match. Since trash had reportedly been in carrier for more than a day, 
and due to presence of varsol and linseed oil soaked items, possibility of 
spontaneous combustion cannot be eliminated. ✓ 

/Lfitifi 
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Febriiary 26, 1975 

h’6 

. hlC 


director , ’’• 

Furniture i^rnishings Division: “r-" 

Feder^ Supply.; Schedule, FPF 

General, Services Administr^ion 

Washington, D. C. 20406 ' ^ 

RE: J. EDGAB HOOVER^ Cb.1. BUILDING 
PROJECT NO. 49920.^ 


A$soc. Dl<. 
D«p«'AD Adm. 
Oep. AD Inv^ >. 
A»*t« Dir.; 

Admin..^, r __ 


Comp.'^Syst. ^ 
Ext. Affairs » 
Files & Cam.,, 
Gen. 

U«.4» 

Jns^clion 

Intel!. - — ^ 

Loboratory 
Plot). & EvdI. 
Spec. fnv.^.... 
Trotning 
Legol Ceun 
Telephone Ri 
Director Sec' 


Referende^^inade to this Bureau’s letter dated 
January 31, 1975^ concerning the procurement of furniture for the 
Executive ^fice complex in "which this Bureau- enclosed the 
purchase description and specifications to be used when purchasing 
furniture for .the ^ecutive Office complex. 

This furniture will be used in the Executive Office 
complex of the Director, F. B. I. This furniture will be required by 
April, 1975, arid delays beyond this riiust be minimized if the 
injury to the Government is to be lunited. The Executive Office 
personnel are scheduled to move into the Executive Office area in 
April, 1975; Unavailability of the new furniture by this date would 
necessitate moving the old furniture to the new building as. well as 
disruption of 'work, when the new furniture arrives. It is respectively 
requested that the procurement of this furniture be handled 
expeditiously as poss^^ . ^ ^ 

Any correspondence regarding this 
be forwarded to this Bureau, Atterition: Rooiri 6823 
Building. 



M- aMwttb ea ..fcaaeagaat 



Thank you for your immediate attention to this request. 

I* !.•_ 


31 - Mr.. Dunphy (Direct) 


Sincerely yours. 



NOTE: The above information 


was requested byT 
:enr 


TELETYPE UNIT 


Purchaang Agent ac ObA. 

E., W. Walsh 
Assistant Director 

Divisiori 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 



DATE: 2/26/75 




SUBJECT; J_ EDGARTOOVER F. B. I. BUILDING 
> |'PERMA.NENT SIGNAGE 



Loboratory — 
Plon. & Evgl. 
Sp«c. Inv. - 
Trolntng ^ 
Uegol Coun. 
Telephone Rm. 
Director Sec'y 


The Mechanical Section is primarily service oriented and 
it necessarily follows that numerous personnel have and will find it 
advantageous to consult personally with the various Units composmg 
the Section. , 

In compliance with the signage de^n and the instructions 
of memorandum Dunphy to Walsh, 12/13/74^ it is felt that the above 
constitutes both extenuating circumstance and justification for additional 
signage requirements in the Mechanical Section. 

RECOMMENDATION: 

With the appropriate Room numbers, it is recommended 
that the following be included in the planned signage: i 


Mechanical Section 

Photographic Unit 

Mr. Flynn 

Mr. Buckmaster 

Mr. Green 


Mr. ]Vb,rsden ^ 


Printing Unit 

Supply Unit 

Mr. Atwell 

Mr. Codi 

REC-38^^ 




dV, 


'2S MAR in 975 
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TO 


FROM 


^ tfO, ^Or 37’ 

United states government 

Memorandum 


MR. CALLAHAN 


MR.. JENKINS 


6 


DATE: March 7, 1975 


CP 

SUBJECT: J. EDGAR HOOVER F. B .I. BTRLDIN G 
/ASHINGTON FIELD Q EEICE (WFO) 
^PACE CONSIDERATIONS ^c. 





Loboratory .. 
Plon. & Evol. 
Spec. Inv. 

Trotning 

Le9el Coun. 
Telephone Rm. 
Director Sec'y . 


Design Constraints 


Cf 



-f 

The space directive (Bureau needs) under ^^hlch.*vthe architects 

j 1 “I 1 ir2 . 


nS 

I 


The Director has asked that I recheck to see if there is any 
possibility of including WFO in the new building, indicating that it seems so 
wasteful to put out rental money when we have such a large building. 

Along these same lines in July, 1974, a comprehensive study was mad^ 
of all space allocations in the new building, including factors to change these 
allocations to include WFO. We explored the history of the buildingj space allo- 
cation developments, floor allocations and design features, effect on Bureau ^ 
move plans, WFO requirements, cost analysis, and other locations available tQj^ 
WFO. , ^ 

‘■yt 

I 

initially operated was compiled in 1962. As th^ architects^ began working on the 
design, the Pennsylvania Avenue Advisory Coirimission (PAAC) came into being 
and exercised tremendous prerogatives over tlie design efforts of the architects 
and GSA. This was coupled with the similar efforts )5y the National Capital 
Planning Commission (NCPC) and the Fine Arts Conimission (FAC). Operating, 
under these conditions and Jikewise being limited to height restrictions on both 
Pennsylvania Avenue and, the rear portion of the building, the design as we now 
see it evolved. To satisf^^ the design desires of the above Commissions as well.i 
as GSA, the open courtyard, open second level, the 50-foot setback from g’j 
Pennsylvania Avenue as well as other design features had to be incorporated. 
Throughout this design evolution constant Bureau effort was being made to com^. 
up with interior space configurations which were functionally«efficient^nd? a tot|;l 
square footage to satisfy our needs. / ~ ^ 

3 MA^ 17 1975 ^ S’ 

Facts Necejg^itating Relocation of WFO 

T" 

% f] o\ 

At that point 



EX-lOl 

liv^nd was broken in 1967, five years'^ 
t, we were able to foresee housing all 


r-"WTJ uuu'juxm O 

9. 

after the initial space survey^ 


of our Bureau functions. 


1 -xMr. Jenkins 
Mr. Walsh 


-pi 

WaJ-Qt 1975 


oIm/ 
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Memorandum Mr. Jenkins to Mr. Callahan 
Re: J.. Edgar Hoover F. B. I. Building 

Washington Field Office (WFO) - Space Considerations 

including WFO. By early 1970 it became apparent that the growth in Bureau 
and WFO space requirements since 1962 was such that.-an adjustment was 
imperative. WFO was deleted. The Bureau had grown in almost all areas. 
Compounding this is the fact the Bureau's functions have continued to grow. A 
few pertinent examples are that in 1962 we had ten Divisions; we now have 13. 
The Computer Systems Division which originally had been a Section with a 
projected required need for 29, 000 square feet had grown to 68, 000 square 
feet by 1970 and now has been allocated 8^^QQ.^uare feet. Original space 
needs for WFO were 72, 000 square feet exclusiviijf-gajiag^pace area. 

^ Their current requirements are estimated a£ 87, 000 squareTfgetr-—^ 

i 

As the steady growth of the A.iitomatic Data Processing (ADP) 
requirements became apparent during the design and early construction 
phases of the building, various alternatives were considered by the architects 
as to where this function could best be accommodated because of its special--^ 
ized mechanical requirements, including extensive electrical cabling neces- 
sitating a raised floor and precise and constant monitored climatic conditions. 
The architects strongly recommended that it be placed in the area of the 
first floor up until then designated for WFO. From a security standpoint 
this location also has benefits in that portions of the rear section of the first 
floor are actually underground (the site at the corner- of 9th and E Streets 
is l7 feet higher than at the center entrance on Pennsylvania Avenue-.) 

Observations 


WFO can be given space in the new building at this time but to do so 
would mean that a Headquarters Division or portion thereof would be deleted 
from the building. Many features designed for the Division omitted would be 
sacrificed and often at great expense. Further, there would be additional 
expense involved to include WFO such as an architect's feasibility study, 
layouts, and alteration of a particular area to the needs, of WFO. 

Lack- of funds is of major consideration. Because of it, GSA has not 
yet awarded , some, building contracts for such elements as auditorium seating, 
landscaping, fountain, drapes, and the ADP complex. Funds totaling 
$126, 108, 000 have been made available by Congress to GSA for the building 
and when last testifying on money for this project Mr. Arthur Sampson, GSA 
Administrator, stated he would not return for additional funds. In analyzing 
monies spent and/or committed, 'GSA recently advised they may be about 
four million dollars short of completing the building as presently designed. 
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Memorandum Mr. Jenkins to Mr. Callahan 
Re: <J. Edgar Hoover F. B. I. Building 

Washington Field Office, (WFO) - Space Considerations 


Changes which would be extensive and expensive at a point when 
construction is almost 95% completed- most certainly will delay our occupancy. 

'With respect to any possible delay of occupancy, we are aware that 
Congress intends to refurbish and occupy the Identification Building as the 
Bureau vacates that space. The Architect of the Capitol has expressed interest 
in earty access and is being kept advised of the Bureau’s vacating schedule 
which of necessity is tied to completion of the new building. Requests for 
additional funds or delay in construction at this point would require testimony 
before Congress-as the building funds wUl be expended on completion of the 
building as now planned. This testimony'would undoubtedly have to come from 
the FBI and the Director since GSA has advised they will not go. back to 
Congress for additional funds. 
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FROM ^ 

Tjt It ^ .-f 

OFFICE OF DIRECTOR. FEDERAL BUREAU OF INVESTIGATION 


OFFICIAL INDICATED BELOW 


MR. CAL-LAHAN 

MR. JENKINS 

MR. ADAMS 

MR. ASH 

MR. BASSETT 

MR. CLEVELAND. 

MR. DECKER 

MR. GALLAGHER. 

MR. GEBHAROT 

MR. JAMIESON 

MR. MC DERMOTT. 

MR. MINTZ 

MR. MOORE 

MR. WALSH 

MR. WANNALI 

MR. WHITE 

MR. COLEMAN 

MR. REED 

TELE. ROOM 

MRS. METCALF 


SEE ME 

NOTE AND RETURN 

PREPARE REPLY 

SEND MEMO TO ATTORNEY GENERAL 

FOR YOUR RECOMMENDATION 

WHAT ARE THE FACTS? 

HOLD 


REMARKS: 




OtAJ 

~7lSJL A 


iS 


w/M 
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MAP *17 1975 


enclostjee. 
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Majfch 5, 1975 


hmUORtil^DlBi FOE MB. 

MR. ADAlvIS 
MR. WALSH 
' IMK. V^^AmALh 

.BE: J. EDCiAH HGOVEH F. B. L BUILDING 

EXPLOSiTES AJIB INCEMDIAHY DEVICES - 
GSA CJuarcled Federal Baildiugs 

Reference is inads to the mesioffandum of ?. S. Puhhaa to W. R. 
VJai 2 £j.aH> dated Febreai 7 2vj 1975, entitled *^Esi)Jo3ive3 laceadiary 
Bevicos,'' and- the nieznorasdam fromJL P. Duaphy toMi\ Walsh, 'datcfl 
Febrtnxry 29, 1975, ©atitled Bcfsai^loover F. : 

In regard to the Putman insmoi’astoi, Ardmr F. Saiupsoii, 
AdmMstrator,. CeiiGral Services Administration (GSA), came to my ofliso 
today accompanied by Walter Meises and Frank McKet^ Mr. Sampson said 
the GSA 5jviHt up a corps of gumis numhering apprcsnimately 5, 000 as a res^rlt 
of the ofiMisbings and other difficulties in Fe^leral huUdinge. After a 
i)air degree ol peace had been adilevad, tills corps u=as reduced and no^.» they 
have about 3,000 guards. It appears that OMB, la ravie^ving the .budget of GSA., 
may be inclined to reduce IMs even Birthsy. ?Jr. Simpson sakl this ms a v-ory 
distressing Ihing to Iiim hi view c€ tJio possibiiltlos tint iiisre be a rsnew&l of 
txis activities in attacks on Federal installaticns. He said that in I97d hts 
ii3(^de:approachcd the U« ,3* Department at Justice and threragh tho;instigatlon 
of Henry Foterson, then Assistant Attomoy General, communicsitions were 
sent to-GSA which were helpful In giving aiumnniticii upoei which they 


■cc?aXd draw In taei?; campalgB to revive tiioir recruitment ©Herts hi. 
force, Mr. Sampscai then gave me copies of tiie matsrM wiilch has been pre* 
^d.p?a‘*d in this regard. Mr. Sampson tJie» asised tliat vm now give some« 

•'’‘thing of. a. similar type in order tiiat Ms agency might be Jible to poliit cut the 
daa sters SDherent in thin problem and possibly oaabls them to up their 
C...P. sy,.4vrmd ling forces. 

£xt. Affcirs , 


File. & Cck.13 

C.n. »«, 

Ident. ■ 


Ho said it was his understanding 'Ihero is a:a accelemticsi 

#s' / — 


I'ltell. 
uoborotDry 
Ploo.- & Evol. 

Spec. )nv. 


?,ir. Diurnhy 



ss/vT F2?o:./ n. a 

n/./s 

DATS _S_ni?_:Xdl_. 
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MAIL ROOM CZ) TELETYPE UNIT I I 


Mi’O OJi-j;.; 


ORIGEiALFSLiUm I SI ' — j 


«- 


‘Memorasdiisa for Messrs. Jei^ias, Adams, 
Walsli, andV/asnali 


March 5, 1975 


of the, activities ol the underground S4id indicated that he has received Quite 
B.Bumber olr^ussts, ^particularly iron: Ihe .Federal District Courts, .that 
tl^y be given more asjsis^ice. Without fcudgetax’y provisions, hov/ever, he 
cannot do so and hs can- scnomplisli this only .tii^ugh a ccsvincing argument 
to be presented Ho, therefore, again said that it ^vould Iv? most 

helpful if we can give hmi something substantial upon wMch ho c<mid base 


niG 


plea. 


- 1 did not i’evea! tO'hhn tlie write -vm entitled ’’Bombiug MatteraV, 
which was attached to tlie Putman momoraaefem. It is a very good rsvisv;; 
liowever, it perhaps could be shortened and more to the point as to our 
present situation. Sa this vein, it appears to me teat the ,^ngefeom case 
might a ease ha point o"ven though it is not as yet proved or even sub- 
stantiated to any degree that It -was -actually Wautlisimaix based. The, fact 
remains teat it was a vezy effective bombmg and oteers might y/ell use 
tee guise of tee Weatherman underground in order to perform this ty^ 
of de\^.station. 

At any xBte, it is rsQiissted that we do whatever we can to suppo.?t 
GSA in teeir request. 

InsefAr as the J. Edgar Hoover F. B. D Buxhiiag is conceme-d, X 
ashed Ivir. Sampsen if we were going to be able to have a finished building, 
and he immediately :said there were no;proMems insofar as he could see a<id 
teat ha* telnhh it will proceed wlteout inte.vr52ption. X did not bring up tee 
matters set out te Mr. jDunphy's memorandurn in view of tee flnali^ of 
Mr, fiampsonte remax^s. Mr. Sxmpson also said that if we have any diifi- 
cuXiieo at any time, he v/ould be very Imppy to do wiiatsver hs can to give ms 
support, 

I did not’.tahc with Mm abait’teD -eontinuhig need for quality guard 
sewice because -of -Iite plea,. for-ciir assistance to build up the guard service. 





5 * 


V 


Jrtemorandain te f^essrs. JsiMns, Adams, Mardi 5, 1975 

Walsh, aadW^amsail 


I have the re^j definite impression that if v;e can be c& some support to him 
‘in^hiS'^reqaesi^ most ea^er to give ns esnr rieedod^hsip, 'Ho 

.pohited out that they- do have difficulty getting good gimvds because -most* of 
thorn arc hired at a GS'*4 level and they have relatively few fringe bi^rsefits. 

•He painted outgone giiard xvas injured at a Naval installation and even though 
hijured in tbo lino of duty, he T^as forced to take sic.k leave and v?hen Osis 
espiros, may v/oB bo v/itbout compensation whatsoever. This soinos about, 
he said, beeaxtso of tiie fact tho guards are not certified nor ccsBmissIcgied 
as officers. 

It would ‘be^appreciated if the re^onse to Mr. Sampson*?, rsniiest 
would be espsdited mid i?,Bs can be correlated v/ith the iatelilgcnce division, I 
am ccsifident, in a vespy efiscUvo manner, 


Very tn.tly.yours, 



Enclosuro (i) 


S "* 
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Memorandum 


TO 


^RdM 


Asioc. Dtr. - - -- 
0«p« AD Adm. 
pep. AD Inv, . 
Assl. Dir«: 
Admin. 


MR. WALSH 


,J. P. DUNPH 

O 



DATE: February 26, 1975 


Comp. Syst. 

Ext. Affairs 
Files & Com. 
Gen. lnv« — , 

Ident. - 


SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 

STATUS 


Purpose of this memorandum td$roVide.^ckgrbund 
information concerning the new buildin g for the benefit of m^^irector-fo r 



Inspection . 
Intel!. 


Laboratory , 
Plon. & Evol. . 
Spec. Inv. , 
Tralnfnj^ 
L^ol < 



his March 5, 1975, meeting with Mr. Arthur F. Sampson, Administrator, 


General Services Administrati^(GSA). ^ 


CONSTRUCTION 



Construction of the building is nearing completion., Prpgr^ess 
on the interior continues at a. rapid pace, and the Bureau is accepting the 
new building on a phased basis as it is completed. 


Problems with some of the air handling systems in the 
building have been brought to the attention of GSA. They have assigned 
additional engineering personnel and are meeting with the contractor and 
subcontractors in an effort to remedy^ shortcomings and expedite completion 
of systems. 

FUNDING 


Lack of funds is of major consideration. Because of it, 

GSA has not yet awarded the contracts for such elements as auditorium 
seating, landscaping, fountain, drapes, and the ADP complex. Funds 
totaling $126, 108, 000 have been made available by Congress to GSA for 
the building and when last testifying on money for this project Mr. Sampson 
stated he would not return for additional funds. In analyzing ,-monies^spent 

(and/or committe d GS A-acfa dses they may be about four million dollars short 
of completing the building. , 

///tf/" 


Callahan 
Jenkins 
Walsh 










Continued Over 



Memorandum J. P. Dunphy to Mr. Walsh 
Re: J. Edgar Hoover F. B.I. Building - Status 

» 

f ^ } 

They are permitted to spend up to 10% more than an amount 
appropriated for a particular project if- they can realize a like amount of 
savings on other projects. Construction personnel have prepared documents 
which are going through GSA channels requesting .an intern^ transfer of 
funds. (We are advised on a confidential basis there arensiich. funds available 
in GSA. ) Reasons cited by GSA for the additional cost are arf escalation 
increase of 31. 5% since 1971 (the date of .the preparation cf the* last isupple- 
mental appropriation material for the building when they had contemplated , 
Ian escalation factor of 25. 2%). In addition^ their estiniate for the Bureau’s 
lADP space made in 1971 was $1, 400, 000. It is currently estiniated, to cost 
p3j'600,^000; they attribute some of tWs increase to our requirement for a 
more sophisticated system than that which was typical in 1971, and unusually 
|arge number of change orders in the building necessitated by design. errors 
and unforeseen conditions. Close contact being maintained with GSA to 
resolve building problem. 

MOVE 1 

GSA is paying for the Bureau’s move. Contracts for this 
are prepared by GSA personnel from inventory lists and materials furnished 
by the Bureau. 


The move began in October, 1974, ^d will extend into the 
Fall of 1975. Three floors (4, 5, 6) are now fully occupied with about 2, 000 
Bureau employees. The 3rd Basement houses the aub fleet and repair 
facility of the Washington Field Office.. Parking for Bureau personnel and 
FBIHQ cars is also provided on that floor. Warehouse functions formerly 
carried on at two different Washington, D. C. , storage facilities are 
currently being relocated to the new building. Executive complex will 
II move as soon as space available, possibly in late April. Dedication 
ceremony date not yet set, but we intend to have it after building totally 
finished. We have been in touch with appropriate GSA personnel and are 
aware of their requirements. They will want to participate fully. 


Memorandum J, P, Dunphy to Mr. Walsh 
Re: J; Edgar Hoover F.B.I. Building - Status 


e 




ARCHITECT OF THE CAPITOL 


Congress will refurbish and use the Identification Building 
as we vacate. The Architect of the Capitol has expressed interest in early 
access and is being kept advised of our vacating schedule which is tied to 
the completion of the new building. 

BUILDING SECURITY 


GSA guards (Federal Protective Service) on duty at the 
building are supplemented internaUy by Bureau Security Patrol concerned 
with physical penetration and Laboratory personnel dealing with potential 
of clandestine techmcal penetrations. Bureau reimburses GSA for cost of 
guard service. Quality and consistency of guard service are of concern and 
any shortcomings are brought immediately to the attention of appropriate 
GSA officials. 

GSA GUARD ARRESTED JANUARY 31, 1975 

Donald W. Gooding, a GSA guard was arrested by Bureau 

1 Agents on January 31, 1975, for having telephonically transmitted bomb 
threat against the J. Edgar Hoover F.B.I* Building. He was arrested at 
his post at the Internal Revenue Service (IRS) Building when monitoring 
indicated bomb threats were being made from a guard post manned by 
Gooding. He had been previously found asleep by Bureau personnel at 
his post at the J. Ec^ar Hoover F.B.I. Building on the night of January 29, 
1975, and was thereafter reprimanded and reassigned to the IRS Building. 

RE COMMENDATIONS 

If opportunity presented that Director advise Mr. Sampson 
of Bureau concern for: 

1. Prompt resolution of funding restriction. 
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TO 


FROM 


SUBJECT: 


UNITED STATES GOVERNMENT 

Memorandum 

MR. 

(Attentions Mr. ^cMichael) 

I 

J. P. DUNPHY 


a 

J. EDGAR HQa ™E?-E.-B-I_BUILDMG... 
TELEPHONE AND ELECTRIC CHANGES 


0 


DATIi:^ 3/10/75 


A»soc« 

Dep. AD Adm, 
Dep. AD Inv. 
Asst. Dir.s 
Admin. _____ 


Comp. Syst. ^ 
Ext. Affoirs _ 
Files & Com. 
Gen. Inv. 

(dent. _ 
Inspection - - 
Intell. ■ - - - ■ 




Loborotory __ 
Plan. & Evol. 
Spec. Inv. - 
Training ■ 
Legal Coun. _ 
Telephone Rm« 
Director Sec'y 


Due to recent organizational changes, several telephone 
and electrical outlets in the Executive Area should be relocated. The 
attached sketches depict the necessary changes. 


RECOMMENDATION: 

•• i 

That GSA Building Manager be requested to relocate the 
telephone and electrical outlets pursuant to attached sketches. 




i?a 


1 ^ 





U-lia 


;14 MAR 131975 

KsemmMii 




t ■- 






0 


omoNAi rotM Ko^io 
MAY ItAl (OlllOft.^ 
CSA CIN. Ate, NO. 27 


UNITED STATES G( 


JRNMENT 


Memorandum 


TO 


Mr 



DATE: 1/13/75 


FROM 


J. P. Dunph; 



SUBJECT; 







AR HOOVER F. B. I. BUILDING 



Assoc. Dtr. 

Oop. AD Adm. ^ 
Dop. AD inv. 
Asst. Dir.: 

Atfmln. 


Comp. Syst. 

Ext. Affairs 

Files A Com. 
Gen. Inv. - 
Ident. 


Inspection , 
Intell. 


ENCY EVACUATION PLAN 


Loborotory - -■ — 
Plon. & Evol. 
Spec. Inv. ■ - ■ - 
Trolnlng - ■ 

Le0ol Coun. 

Telephone Rm. .. 
Director Sec*y , 


On 1/10/75, occupancy of the sixth floor commenced 
with the move of the Administrative Division. Personnel assi^ed to 
this space must be aware of the evacuation plan and instructions to 
follow in the event of an emergency which would require the building 
to be evacuated. 


The Division Move Coordinators for the Administrative 
Division are requested to immediately appoint a Floor Warden, Assistant 
Floor Warden, Stairway Monitor and an alternate for each position. If t 
any handicapped employees are assigned to the Division, a monitor should > 
also be designated to assist them. The employees designated to fill one 
of the above positions should insure they are completely familiar with 
their' duties which includes knowledge of the location of the stairwells, 
elevators and fire extinguishers. 




ACTION: 



The Headquarters Building Unit (HBU) has prepared an 
instructional sheet and floor charts indicating emergency exits for 
employees (attached). These instructions and charts should be posted 
in conspicuous places, such as office bulletin boards, so each employee 
will have an opportunity to acquaint himself with the instructions. 'These 
instructions should include the emergency assignment list indicating the 
room number and telephone extension, of the Floor Wardem Assistant 
Floor Warden, Stairway Monitor and alternates, y/ ^ Oy 

^ ^ jREC W ^ * 
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In view of the fact the Administrative Div isian,haSr-f:I^ree 


move coordinators, it is requested that T. A. Hughes coordinate the 
assignments and advise HBU the identity of designated personnel to above- 
mentioned assignments. Assignments list should be forwarded to. 
Attention: SA Richard H. Blay, Room 329 OPO, as soon as possible. 


Enclosures 



1 - 
1 - 
1 - 


Mr. 

Mr. 

Mr. 


T. Hughes (Enc. ) 

J. Lawless (Enc.-) 
B. Rolander (Enc. ) 







o^noNAi rotM NOr lo 

MAY lomoN 

dSA C(N. Mc; NO. 27 


^ *f UNITED STA-rQGOVERNMENT 

Memorandum 


DATE: March 4, 1975 


PGlir 


FROM : R. G\ Hunsinger |^(£> P* 

J ^ ^^RGENCYEVACUATIO NJ^.AI^ 




Reference is made to the memorandum of J. P. Dunphy da 
captioned as above (copy attached). 


Aisoc. Dtr. 

Dap. AD A<Jm. . 
Dap. AD (nv. 

Asst. Dir.: 

Admin. _- - - 
Comp. Syst. 

, Ext. Affairs ..i^ 
Fllas & Com. .. 
Gan. Inv. 

(dent. — 

Inspection ■ ■ _ 
Intell* 

Loborotory - — 

Plon. & Eval. ^ 

Spec. Inv. 

Training _ 

Legal Coun. _ 

Talepbona Rm. 

l&"^75 


Contact with the Headquarters Building Unit disclosed that a complete 
evacuation plan for the J. Edgar Hoover F. B. I. Building will be drawn up by . 
that Unit. In response to Mr. Dunphy’s memorandum, attached is a temporary 
evacuation plan which consists of a listing of individuals who have been selected 
to fill Floor Warden, Assistant Floor Warden, Stairway Monitor and Alternate 
positions , a list of evacuation procedures to follow and a copy of floor plan 
identifying emergency exits. All persons selected have been contacted and are 
willing to accept the respo^ibility attached to the respective positions. 

RE COMMENDATIONS ; 

1. That the individuals named for position of Floor Warden, Assistant 
Floor Warden and Stairway Monitors and Alternates be approved. ^ ^ 


2. That the temporary evacuation plan be returned to my o^ice for \ ^ 
proper distribution. 


JWD:sjjS^4) ^1 
1 - Mr. Feeney’ 
1 - Mr. Dunphy 
Enc. 
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PROCEDURE ;X0 FOELOW m EVENT 
EVACUATION FROM BUILDm'G K 
NECESSARY DUE TO FIRE OR. OTHER 
EMERGENCY 

ADMINISTRATIVE DIVISION 



1. Each^employee should be acquainted with-alarm signal^. 

2.. -Upon hearing alarm sigrnl. indicating evacuation, each employee 
should secure all confidential material- if time permits. 

3. Secure all personal belongings if time permits. 


4, Fire alarm: turn, off all electrica.1 equij)ment such as typewriters 
and lights. Close doors and windows. 

5. Bomb ’threat: windows arid doors- should' be left open and lights 
left on. 

’6, Walk-to cpr^ridor and Hne.up near stai^ * ' 

■1'^ Wait^in formation until further-inotified^by your desi^ated 
Floor Warden. . . 


8. Know identity of your Floor Warden and alternate. 

9.. >\^en;notified.to do so, walk down stairway grasping handrail to 
sidewalk. Do not run. Keep’ doorways arid entrances clear. 

10., Remainiwith your group on sidewalk until issued instructions by 
appropripe personnel. . 


-/MO/- 

INCLOSURI 




. . PROCEDURE TO, FOLLOW IN , 

'EVACUATION FROM BUILDING .IS - , ' , 

NECESSARY^DUE TO FIRE OR OThIeR . . 

EMERGENCY 

• I 

ADMINISTRATIVE DIVISION 
Floor Warden»,- 6th Floor 

SA John L. Williamson'* Rm. 6058* /. Ext. 4989 

A ’ . 

Assistant Floor Warden- - 6th Floor 

SA Joseph V. Corless -Rm. 6066 , Ext. 4993 

A 

EMERGENCY STAIRWAY EXIT 8 , ' . ' 


Stairway/Monitor 

Miss^Martha F, Ayres Rni. 6096 Ext. 4174 

• Alternate Stairway Monitor 

■Mr. John Gerken Rm. 6096 , Ext. 4168 

EMERGENCY , STAIRWAY -EXIT 7 • - 


Stairway. Monitor 

SA Robert L. Pence Rm. 6143 Ext. 4132 

^Alternate Stair. way^ Monitor 

Miss^Jqsephine>A^BobrechRni;. 6143 Ext. 413,2 

EMERGENCY STAIRWAY EXIT 9 “ 


- StairAyay Monitor 

James S. Lawless ^Rm. ,6823 Ext. 2143 

Alternate Stairway Monitor- *^ 

Dale Gi^^Rinker ' RniV 6040 



W 

EMERGENCY STAIRWAY EXIT 12 


•i • ' ' V’ stairway Monitor . / - * • . 

V, V •; ' ' SA. Benjamin O.. Keutzer , Rm. .6849 ' ' Ext. 4934^ 

; : Alternate Stairway. Monitor ‘ ’ * ■ 

' Mrs. Mildred Gi Foley , Rm. 6853 'E:^; 4937, 

EMERGENCY STAIRWAY EjOT 13 ; ^ 

. V Staifway Monitor . 

.. SA Thomas A. Hughes Rm. 6860 Ext. 4179 

•If • ; ' Alternate Stairway Monitor 

■ ’ ' ' : : SA Lawrence Sarhatt -Rm. 6642 Ext. 4960 


FIRE ALARM, BOXES ARE LOCATED AT THE ENTRANCE TO EACH 
-mERGENCY STAIRWAY EXIT. 


ATTAHCED IS A- FLOOR PLAN^TOENTIFYMG EMERGENCY STAIRWAY' EXITS 
AND EMERGENCY EVACUATION INSTRUCTIONS. 
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0«p. AD Adm/.., 
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i! 
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Ext. 
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:OVE MATTERS - STATUS. AND.PROJE.CIED..ESTIMATES- 2 
:t*'‘***s« 7^* 

ldct-' 

*J «v “ 

The purpose of this memorandum is^cjiturhish 



about the status of the move into the FBIHQ Buildii^-dhd^tq pijovide^estimates 
about the sequence and phasing of the remainder ofjhe ^^$==7' ' 


BACKGROUND 


Funding 





The General Services Administration (GSA) is paying for- the 
Bureau's move^ Contracts, for the.,mpve are prepared by GSA personnel from 
inventory lists and other material furnished by the3ureau. 


O'* 


Occupancy 


Tjie Bureau is assuming occupancy <pn a phased' basis,, 
accepting and ni'wing^into the building as it is, completed by the contractor j. 
the Blake Construction Company. The contractor“generally is completing 
the lower floors and then proceeding upwards:, 


Move Planning 


/ 


' \ 

- , Initial move planning be^n in September, 1973. Each 

Division is respon sibl e for fp lanning-its^owri move. Liaison and- coordination 
between GSA,' individual move co’m’‘alSt.Qj:*§^ and. affected Divisions is provided ^ 
by Headquarters Building )^nit’(HyBtJ)~^^^ - ‘ . . > . - i a 




Property inventories* frb"];h jeach-Djiyision were secured. 
Division .move sequence .requirements were solicited to program Division 
move, plans that. resulted in the Minimum rdis^w^ to the work flow of 

affected elements. ‘ 

•• . 

1 - Mr. Feeney i9'-1975;7:': 

1 - Mr. Fisher (Attention: D'.H.-.Haller) 
yh MrT~Fl.ynn 


CONTINUED - OVER' 



Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Move Matters - Status and Projected Estimates 


HBU personnel prepare consolidated'*move schedules based 
on Divisional move needs, anticipated construction completion dates, and 
overall Bureau requirements. 

Move Schedule 

The move schedule is composed of a series of individual 
move tasks. The number of move tasks for a given Division is determined 
by size, organizational complexity, location, or specialized" needs. 

Scheduling by move task permits GSA to easily identify and 
readily organize Bureau elements with particular move requirements 
(heavy machinery, delicate Laboratory instrumentation, etc. ) into separate 
move contracts. The system provides the Bureau with the necessary 
flexibility to readjust when required to do so because of unanticipated 
construction delays. 


CURRENT STATUS 

The move to the new FBIHQ began in October, 1974. The 
following Divisions are now in the building: 

- Files' and Communications ^ ’ 

- Meliigence - 

- General Investigative 

- A sub^antial pprtion ofe the 
Administrative Division 

- Inspection Division 

They occupy space on the 4th, 5th, and 6th floors. The 3rd' basement now 
houses the auto fleet and repair facility of-the WFO. Parking for Bureau 
personnel and FBIHQ cars is aiso'provided on that floor. 

The GSA Building Manager, his trade shops and maintenance 
personnel, have moved into their allocated space in the 1st basement. 


- 2 - 


Memorandum to Mr. Walsh 
Re: J. Edgar Hoover F. B. I. Building 

Move Matters ■■ Status and Projected Estimates 


The rear half of the 3rd floor has been; "accepted” by the 
government and turned over to the Bureau. This permits the Laboratory 
Division to begin the installation of laboratory furniture and specialized 
equipment prior to their move, later in the year. 


PROJECTED ESTIMATES 

Mechanical and. Exhibits Section 


Construction delays require that which was to have been the 
single, continuous move of the Mechanical and Exhibits Sections (starting 
in niid- January, 1975) be split into a group of phased moves starting in 
February and extending through the end of March. The affected elements 
will proceed to move as quickly as necessary equipment installation and 
construction permits. 

Identification Division 


The move of the Identification Division has been rescheduled, 
to precede that of the Laboratory Division.' Tentatively scheduled to begin- 
in late March, it is expected this massive move will take about sixteen - 
weeks before it ends in early July. GSA. is now preparing the advertised 
bid soUcitations for the move contracts involved in that relocation effort. 

Director’s and Associate Director’s Offices 

I 

As a general rule, GSA will nbt permit two different move 
contractors to work in a building at the same -time. The size of the FBIHQ , 
Building, the location of loading docks and. freight elevators suggest that . 
GSA may change its position in thaf regard. 

A changed G^ concept willipermit the ♦move of the Director’s 
and Associate Director’s offices^'to' their respective space on the 7th floor at 
the .same time the Identification Division is moving to assigned areasj^^^on 
upper floors at the rear of the building. ^ ’ 

The move of the-captioned offices will take place over a 
weekend when the space is completed.. That completion is now estimated 
to be late April. 


Memorandum to Mr. Walsh * : , 

Re: J. Edgar Hoover F. B. I. Building , 

Move Matters - Status and Projected Estimates 

Legal Counsel, Office of Planning and Evaluation, 

Elements of Computer Systems and External Affairs 

The move of the captioned group to their space on the 7th 
floor will be handled on an individual basis as their respective space is 
completed. Phased, non- continuous moves will be scheduled for, weekends 
only if size permits. These moves rhay commence in late March and, 
depending oh construction, carjpeting and telephone installations be 
concluded in April or early May; 

Gymnasium, Tour Route, and Firing jE^nge 

These elements will move, when their space and related 
equipment installations permit. Current estimates suggeist the moves 
may occur in mid-May. 

Laboratory Division 

It is how anticipated the move of the Labpratory Division- 
will occur in July and August. This will provide needed time for the 
orderly testing of complex laboratory equipment and furniture installations 
prior to their moye. 


Computer Systems Division 


Delay in the, award of a contract for the construction of the 
Automatic Data -Processing Center requires that the move of computer-, 
related elements be postponed to at least September following the move 
of the Laboratory Division. 


SpeciaLInvestigative Division and Elements of . 
Training and Administrative Division 


The contractor, his subr contractors, and GSA Construction 
personnel now occupy space allocated for the above groups. These groups, 
will be precluded from moving into the building until construction is 
completed and their space vacated. Theii* niove will necessarily follow 
the completion of the computer ^complex. 


None. 


For information 
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FROM : A. J. DECKER, Jr. 

SUBJECT: J. EDGAR HOOVER FBI BUILDING 



REQUEST FOi^ONSTRUCTION MODIFICATIONS 
"yOMPUTER'-SYSTEMS-DIVISION — ] — — 


Assoc. 

0«p. AD Adm, 
Oep. AD Inv. 
Asst. Dir.: 
Admin. 


Comp. $yst. 
Ext. Affoirs . 1 . 
Files & Com. , 

Gen. Inv. — 

Ident. ■ - 

Inspection 

Intell. ■ 


Loborotory 

Plan. &'Evol. .V 

Spec. Inv- 

Traln1n9 

Legal Coun. _ 

Telephone Rm. 
Director Sec’y j_- . 


The purpose this memorandum is to request a work order be 
issued to the Building Man^ement Office of the General Services Adminis- 
tration for changes in certain telephone and electrical outlets and for the 
construction of additional partitions and doors in the Computer Systems 
Division’s space of the J.. Edgar Hoover FBI Building. 

During June,. 1974, a new unit was created in the NCIC Section 
of the Computer Systems Division which was accompanied by an expansion 
of manpower; namely, three additional agents, four additional clerks, and 
one additional clerk stenographer. In preparation for the move to the new 
FBI Building and in order to accommodate the increase in personnel, it 
became necessary to reallocate sectional room assignments in the 
building. 

As a result of the space reallocation, the following changes are 
necessary to make the affected space suitable for normal and proper office 
functioning: 



1. Seventh floor, A & B quadrants, add partitions and doors 
as indicated in attached floor’ plans. 


2.. ;Seventh floor, A & B. quadrants, add/delete telephone and 
electrical outlets as indicated in atta^e&i^floor; plans. 

• 1 

The aforementioned changes ^ve been coordinated with the 
Headquarters Building Unit of the Afimihis^rati^e' Division. 

'L ji(Recomimendation - Over) 


% 




r f ^ 


Enclosures (4) 

1 ^ Mr.. Walsh! a? '‘j , 

' - Mr. McMictoel (Rm. 6823 JEH) hC- l/^b\ IQ k 

-:Mf. ^i<*:(Rm. 3436 OPO) — 1-^2^ / 

- Mr; Decker "W 1 


.0 . 
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Mr. Decker'to Mr. Walsh 

Re: J. Edg^ Hoover FBI Building. 

Request for Construction Modifications 
Computer Systems, Division ' 


RECOMMENDATION: ' " ' 

That a workiorder request bedssued to the Building Management 
Office of the General Services, Admmist^^^ to accomplish the changes set 

forth above. . 
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TO 


FROM 


orriONAi fOKM NO. io 
AUt 1942 fOlIlON 
OUCCH. tCO. NO. 37 
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UNITED STATES GOVERNMENT 

Memorandum 


D 



MR. 


j. p. dunp: 


DATE: 3/5/75 


SUBJECT: J., EDGAR.HQOVER F. B. I. BUILDING, 



■]^MOnnErCQNTRDLLED LIGHTRIg SYSTEM 



A«soc. DSfc 



^ Ext. Affairs - 
Fllos & Com. 
Coo, Inv. — - - - 
Mont. ■ 
Inspoctfon 
Intoll. - - - - 


Loboratory 

Plon. & Eval. 
Spoc, Inv. --- ■■ 

Trolning -- 
Lo^al Coun. 
Tolophono Rm. - . . ^ 
Diroctor Soc*y — — 


Purpose of this memorandum is to advise of planned 
interruptions of lighting to occupied areas in the building starting 
3/6/75 to continue over a two week period. 

A remote controlled lighting system is being installed 
in the building to provide the capability of controlling all perimeter 
and lobby lights in the building on a floor- by floor basis. This system 
is nearing completion and will need to be tested. Such testing will ,/a 
cause interruptions to the corridors, elevator lobbies and exterior 
office lighting. However, such areas will remain partially illuminated/ » 
-during these periods by either emergency lights or outside light. 

Bureau personnel are advised to move with caution during such periods. 


RE COMMENDATION: 



<?■ 


orTiONAi roitM NO.. 10 
>AAY 1943 lOITIONs 
OSA GIN. MO, MO. 37 

UNITED STATES 



ERNMENT 


Memorandum 







Assoc. Dfr. 
Dop. AD^A^m 
Dep. AD !nv. , 
AssfC^ir^ 

A^ 




DATE: 3/3/75 



Comp. Syst. . 
Ex^ Affairs 
Files & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. ■ 


Lobofotory 
Plan. & Eval. 
Spec. Inv. 
Tralnln9 
Le9ol Cov/n. 
Telephone Rm. 
Director Sec*y 


A tabulation of visitors to the new building requiring 
escort has been made for the captioned period and reveals a total of 
810 visitors were escorted during this period, representing 110 
various agencies, companies, etc. The majority thereof were 
escorted to the following locations; 


LOCATION 




r.-i 


NUMBER OF VISITORS 


Room 4647 

(Intelligence Division, Liaison Section) 


52 :,r d 

3f 

-'I ,1 

79 a ***^ — 


X 

UI 


Rooms 5210, 5212, 5224 

(General ^Investigative Division, Name Check Section) ' 

Room 1B355 59 

(Files & Communications Division, Messenger Unit) 

Room 6823 43 

(Administrative Division, Procurement & Administrative Services Section) ^ 


Agency representatives visiting most often included: 
AGEIJCY ^ A^UMBER OF VISITS 

I SQ f 




Central Intelligence Agency ' , | 

Univac/ Sperry Rand Corporation,. ^ 

Department of Justice 
Xerox Corporation 
Civil Service Commission 

1 - Mr. Cal'fahan 
1 - Mr. Jetoins 
1 - JMr/WRl§h 


'it 


70 


52 

46 

30 


MnUne%«CSAl 

3 MAR 18 1975 




CONTINUED - OVER * 





Memorandum, to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Temporary Escort Service, ^/sAS’-r 2/28/75 


AGENCY 


NUMBER. OF VISITS’ 


Defense Investigative Service 
State Department 
United States Army 

(Military Intelligence) j 

General Services AdmihistraUon, - ‘ 
National Security Agency 


27 

21 

20 

f7 

16 


RE COMMENDATION : None. For information. 


OKlONAt rOKM NO. 10 
MAT 1963 (OIIION 
G$A GCNc MG. NO. 37 


6010-106 


TO 


FROM 


UNITED STATE^^)VERNMENT 

Memorandum 



MR. WAL 


J. P. DUNPH 





date:3/10/75 



SUBJECT: 1. EDGAR HOOV ER F. B. I. BUILDING 

^^^^^ERGENCY EVlXIIIATION‘-g^a^^ 


Assoc. Dir. - - ■- 
Dep. AD Adm. 
Dep. AD Inv. , 
Asst. Dir.: 
Admin. -■ 


Comp. Syst. . 
Ext. Affairs « 
Files & Com. 
Gen. Inv. _ — 

Ident. 

Inspoction 
Intell. — ■ - 


Laboratory , ■ 
Plon. & Evol. 

Spec. Inv. 

Training — 

Legal Coun. 
Telephone Rm. . 
Director Seo'y . 


Re: Hunsinger to Walsh memorandum dated 3/4/75, 
captioned as above. 

A review of your plan which accompanied the referenced 
memorandum indicates the stairways are numbered. This numbering 
system is for the assignment of stairway monitors and their alternates 
so they are aware of their station of assignment in the event of an 
emergency. The personnel assigned to the particular work areas are 
purposely not instructed to use particular stairways. The illuminated 
exit signs emphasize the nearest route of escape and to program 
employees to use a specific stairway is not conducive to the safest 
evacuation plan. An individual should utilize the nearest escape route 
and not be instructed to use or be assigned to use any particular stair- 
way at the time of an emergency. 


ACTION: 



For information. 



OjlJL 

if.. 

as MW 20 
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UNITED STATES V^ERNMENT 

Memorandum 



TO 


FROM 



DATF: 3/14/75 








Comp. S/st. ■ ■ ■ 
Ext. Affairs - - 
Files & Com. 

Gen. Inv. ^ 

Ident. ---^ ■ 

Inspection — 

Intell. 


SUBJECT: J...HSDGAR HOOVERJR B. I. BUILDING 

^ENDING 


Laboratory ...... 

Plan. & Eval. m,- 
Spec. Inv. ■ - ■ ^ 
Training — 
Legal Coun. - - 
Telephone Rm. 
Director See'y - 


Full scale vending facilities have been installed by 
GSI on the 8th floor of the new building. The vending bank, tcdnsisting 
of soups, sandwiches, pastries and various confec^i6na?ies',^’is?located 
in the Northwest corner of the 8th floor (10th & E''^reets)4n tWe rear 
portion of the jDuilding. Tables and chairs are al^’.available^ih'the 
immediate area. > ’ / 




V 


The elevators in the rear portioi>f> of the building 
(10th Street side) should be used to reach the vending facilities. 

The above information has been telephonically furnishei 
to those Division move coordinators who have already moved to the 
new building. 
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March 11, 1975 


Mr. Donald Regis 
Roon\ 511 

\7esfcc-rn L’nicn, Building 
79 IG Wostpark Drive 
McLean, Virginia 22101 




Dear Mr. Regis: 




Enclosed is an authorization for the outside ^relocation of 
KCIC circuit GSF -01098 v/hieh presently terminates at the FBI Identi- 
fication Building, Second and D Streets, Southv/est, Washington, D. C. 


*4 W 4A i • 


.Service.Dats: Week,of-May\19', 1975, or . as coordinated ■with 
Mr, Wiiliam’B. -Furnish., 


•M! i 17 


1375 


>rw! 


Sincerely yours, 
G* iW. Kc/icx 




Clarence M. Kelley 
Director 


,'V 






Enclosi^^^fitn^i: 


\ 

\s 


cS 


Assoc. Dtr. ^ 

Dcp. AD Adm. _ 
Dep. AD Inv. 

Asst. Dir,: 

Admin, - - . - . 


NOTE: The letter format submitted herein is in accordance with .the agree- o 
ment between the FBI and the Western Union Telegraph Company. This \ 
circuit is being -relocated to the J. Edgar Hoover FBI Building in anticipation X 
of the Identification Division's move to that building during May, 1975. 

i)L 




Comp. Syst, ^ 
Ext. Affairs „ 
Files & Com. , 
Gen. Inv. — - _ 
(dent, - - — I 


Inspection 
Inteil* 

Lebofotory — — 

Plon. & Evol. M 
Spo 
Tra 

Ltgol _ __ 

Telephone Rm. ^ V, 

. »tA?T t>r 


1 - Mr. Barko (sent direct) 

1 - Mr. Furnish (sent direct) 
1 - Mr. Decker (sent direct) 
1 - Mr. BuelT(sent direct) 
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TELETYPK, UNIT CD 
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March 11, 1975 


KCIC COMTvIUKICA^ONS SSHVICE REQUEST 


A. Type and Grade of 
Service: 


Type lOOS Eata Duple?, Circuit, private 
line service. 


B. Authorization and 
Reniiarks: 


C. Service Date: 

D. Restoration Priority: 

E. Contact. and Service 
^Points: 


This authorizes the outside relocation of 
NaC circuit GSF -01098, plus ail 
accompanying terminal eTdpment, 

■which presently is legated in room 4101, 

^ FBI Identification Building, Second and 
D Streets, Southwest, V/ashington, D, C. 
20537. TMs circuit will be relocated 
from .its present locationito. room 112S7, 
J. Edgar Iloover Building, hiihth.aiid 
Pennsylvania Avenue, Horth-west, 
Washu^on, D. C, 20535. This will 
" confirm pre-vious oral discussion v;ith 
Western Union. 

Week of May 19, 1375, or as coordinated 
v/ithJ.^, William B. Furnish. 

3A. 


Mr. William B. Furnish 
Room 4134 

FBI Identification Biulding 
;Second and D .Streets , SouthiWest 
Washington, D. C. 20537 

Phone: 202-324-2268 


ENCLOSUItlil 




r> 


\ 
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Memorandum 


UNITED 1 


ERNMENT 


0 


Assoc* Dfr. : 
Dep. AD 
Dep. AD Invj 
AsdlDfr.: 


TO 


: MR. JENKINS 


DATE; March 19, 1975 


FROM 



E. W. WALSI 

subject ^CESS to new BUILDING „ BY.^ . 
\ij^TICE DEPARTMENT OFFICIALS 



oratory ■ 
Plon. & Eval* 
Spec. Inv. _ 
Trofning _ 


Legal Coun. .*1.1^ 
Telephone Rm. 
Director Sec*y 


It wilTbe recalled that an agreement was reached between the Department and ^ 
the Bureau for the granting of access to the new building on the part of certain high 
Justice Department officials and other Department officials who had need to enter the 
new building on a frequent basis. Specifically plans were worked out whereby Assistant 
Attorney Generals and above and certain other Department officials whose names would 
\ be listed were to be granted access to the new building upon the display of credentials 
\\in the same manner as our own employees and granted access. Assistant Attorney 
^^\3eneral for Administration Pommerening had designated Robert A. Cunningham to work 
out details and he advised that the entire listing of Department officials who would be 
\ designated for entrance to the new FBI building would total about 75. We drew up a 
\ proposed credential to be issued to these people and in a conversation I had with 


^ Pommereiung on 3-12-75 Pommerening agreed to the design of the credential we were 


preparing for the Department’s use and we made arrangements to commence the printing 


of these passes after adding a provision for photograph which had not been in the qriginal 
design. Attached is such a credential prepared for issuance to Cunningham of the 
'^Department. 


\ Meanwhile on 3-18-75 Pommerening had one of his assistants, Lloyd Bastian, 

U'- contact me relative to this matter. Bastian stated that Pommerening now feels that it 

^ would not be appropriatq.to cause high Departmental officials to carry an extra credential 

card over and above whaf is already issued by the Department. He stated this would 

cause the Department officials to carry an extra item which would, add to the bulk of 

material they have to carry, that it would increase their security problems since itie 

represents another iiemsjfhatithey'have to safeguard and in general th e prop ositio n for 

an extra credential c^d i^^p^esents in the minds of some an impositio^^^''^traSHi^^^ 

administrative procedure that can be avoided by an alternative proposaLn- 

' • rr;*:' r mar 26 1975 

* C ' IrJ » 


Bastian stated.th^ the Department has very close control over 
credentials and that tne^|(cre3enta'al's bear the photograph of each recipient. 


Pommerening' s idea is tlMHt^ief?75 or so Department officials who would be listed 
for access to the new building would have a distinctive t 3 ^e of Department, credential 
card differentiating it from other Department cards. Bastian thought that this could be 
easily accomplished by some sort of technique such as having a blue bar diagon^ly 
across the credential or some additional type of insignia which would not appear op the 


Enclosure 
EWWrjlk 
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Memorandum for Mr. Ji^ilins 
RE: ACCESS TO NEW BUILDING. BY 

JUSTICE DEPARTMENT OFFICIALS 





other Department credential cards. They, would, „ be willing to y/ork out siich.a design 
with us so that the people at the doors of the new building would have no problem in 
determining which type of Department credenti^ permitted entrance in the sanae 
manner as granted to our employees.’ Bastian stated that anyone added' to the list 
of those entitled to such credentials would be checked^ with us in advance^ and we, of 
course, would have a copy of the list. While I did not mention this to Bastian, our 
possession of such a list would enable us to spot check to make sure that Department 
officials not on the list were not in fact in possession of the special type* credential. 

While the arrangements proposed by Pommerening throv^h Bastian would seem 
to remove some of the control; from FBI, it would on the other h^d seem to conform 
with the spirit of the compromise arrangement worked out when Silberman was Deputy 
Attorney General. There would still be a distinctive identification and there would be 
control in the form of the list of those entitled to such credential cards. Rather than 
have a high-level confrontation on this issue, I think we should go along with this 
proposed arrangement. It may be. that when we are all in the new building we will propose 
that all of our emplpyees wear distinctive color -cod'edJ identifications on bur person 
whenever they are out of their immediate working space. 'Should we do this, it would 
then be necessary to work out an arrangement with the Department officials so that they 
too would cpnform with this Bureau procedure. This would be explained to Bastian and 
Pommerening in the. event their proposal for the distinctive Department credential 
card is agreed to by the Bureau. 

RE COMMENDATION : That we accept Pommerening's proposal for the distinctive- 

type Departmental credential card which would grant holders 
access to the new building as long as we are provided with the list of names in. advance 
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UNITED 'STATES^VERNMENT 

Memofanddm 


MR; WAI^H ' 

J. P. DUNPHY^C) 
(EXECUTIVE DINING ROOM 


DATE: 2/27/75 


// 1 ^ 



On 2/20/75, Mr. Orr Kelly, reporter, submitted 
four questions in connection with a newspaper story being done on 
executive dining rooms. He asked: 

1. ’’Are there any other executive dining facilities x < ^ 

in the Bureau in addition to thdDirector’s dining room? 

•If so what are they? Are there any such facilities in 

the new building? 

2. Who eats in the Director's dining room and in 

‘ others, if any? . - 

3. Who pays for meals served and how much is 

^ charged? 

4. Who cooks and ser vesVf or diner s^and how much 

^ , ' are they paid? By whom?.” 

By memorandum 11/29472^ 

a report was to be submitted to Congress ^n the' amount of appropriated funds 
used during Fiscal Year 1973 to support executi^ rooms. This was 

in accordance with the 1973 Supplemental Appro'priati'ons Act, Public Law 
92-:607. The Department stated for the purpose of that canvass an executive 
dining room dr similar facility was defined as any facility for dining available 
for upper level personnel and not available for general use. ■■^^ Dea3a3; t mjant 
asked to be furnished with a brief description of any facility falling within the 
definition. ^ ^ ^ X* . . fit MAft 7 197g 

By letter 12/7/72 the Department was advIMS^iie^’^r^^ 
ha^^^pullman-typekitchenette* located in the Director’s -suite of offices. The 
size of the room and the:equipment therein was set forth. We stated it is 
used to prepare meals for the then Acting Director and' members of his staff 
as well as for members of the Executives Conference when’ working luhoJieons 
are held. Further, a Steward, ‘ Grade GS-8, plans, prepares and serve^the 
meals. The cost of food is borne by members of the Director’s staff 








1 - 
1 - 


Mr. 

Mr. 


Callahan 

Jenkins 


1 - Mr. Moore 
1 - Mr. Walsh 
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Memorandum J. P. Dunphy to Mr. Walsh 
Re: Executive Dining Room 

members of the Executives Conference. We further stated the Steward 
is not occupied full-time with these duties and when hot so occupied, he ’ 

performs a variety of clerical assignments for the staff of the Director's 
Office. 

The Washington Post on 11/12/72 contained an article by 
Isabelle Hall of United Press International (UPI) captioned, "FBI Chief 
Installs Kitchen, Steward. " This article states an FBI spokesman advised 
that in the Justice Building the Bureau did not have an. Executive kitchen 
"because Federal regulations prohibit kitchens except for those in the 
position of Cabinet Officer and above. " It then discusses the current pullman- 
type kitchenette with the cost of various improvements and points out that 
then Acting Director Gray had a Steward who received $10, 013 per year for 
the planning, purchasing and serving of meals for Mr. Gray and members 
of the Executives Conference when he would have occasion to hold working 
luncheons. 

The Bureau’s Legal Counsel Office has currently researched 
this matter and advises Jhere, is no Federal reg ulatio n prohibiting the 
existence of Executive 'Tlie Sfe^^d 

^signed to the Director’s” Office, Remigio A. Cabacar, is jin Grade GS-8 
with a current salary of $13, 192. An Executive dining area and kitchen 
are included in the new building on the 7th Floor (the same floor as the 
Executive Office complex) along 9th Street at the corner of Pennsylvania 
Avenue. 

Suggested Response 

It is suggested, the questions by Mr. Kelly be answered that 
there are no present Executive dining facilities in Bureau space other than 
the pullman-type kitchenette which is part of theDirector’s Office. The 
p^ns for the new building include a kitchen and dining facility to be utilized 
by the Director and members of his staff as well as members* of the 
Executives Conference when working luncheons are held; The cost of food 
I is borne by members of the staff and the Executives Conference. The 


Over. . . . 


1 









Memorandum J. P. Dunphy to Mr. Walsh 
Re: Executive Dining Room 


Steward prepares and seryes the meals. His salary is $13, 182 per year^ 


Observations 

The existence of this dining facility may result in adverse 
publicity as was recently experienced by the Secretary of Agriculture, 

Mr . Butz . Other than present plans, other alternatives available would be 
eliminate the facility or to not operate it as an Executive dining facility 
but to open it up to all Bureau employees who might care to eat there. In 
the latter instance, the current Steward would not be able to physically 
handle the potential patronage, and it would probably require that it operate 
as a satellite buffet of the main cafeteria which is to be run by the 
Government Services, Incorporated (GSI). Other agencies which have opened 

1 their Executive dining areas to employees advise they receive heavy continu- 
ing patronage by all levels of employees notwithstanding the higher cost 
necessarily charged for the food. 

RECOMMENDATION: 



, , , 

T qViiry from 




kell'y~Feb. 20, 1975 

^ J 


0 



In connection with a story v/e are doing on executive dining 
rooms, can you tell me;: 

1 — Are there any other exec, dining facilities in the 
bureau in addition to the director’s dining room? If so, what are 
they? Are there any such facilities in the new building? 

2 — \}ho eats in the direcfcbrs* dining room and in others. 


if any?. 

3 — ^Who pays for meals served and how much is charged? 

4 — Who cooks and serves for diners and how much are they 


paid? By whom? 


*** * 


a 



Mr. Wals 
(Attention; Mrl 



a ^ 

March 10, 1975 


ri P . Dunphy) 


Rs y xecutiveIdining ROOMS/^ 

On 2/21/75, Mr. Dunphy requested us to conduct research 
as to any limitations applicable to "executive dining rooms" as they 
might relate to the facilities of the new J. Edgar Hoover Building. 

It does not appear that either the U. S. Code, the Comptroller 
General’s Opinions, or GSA regulations contain any such limitations. 

On 2/24/75, a representative of the General Counsel’s Office, GSA, 
stated to.Mr. Robert F. Oliriert^of. this Office that he had no knowledge 
of any applicable regulations and referred further inquiry to Mr. Gilbert 
Stoesell, Public Food and Vending Services Section, GSA, as familiar 
with regulations affecting food facilities in public buildings. Mr. Stoesell 
stated GSA takes no position concerning, such an operation but that as 
a matter of custom such dining facilities are usually maintained only 
on the level of the Secretary of a Department or a high directorial level. 
Mr. Stoesell further stated that the only reservations that GSA would 
express about the maintenance of such facilities is that they should not 
be subsidized in any manner by the other food .ope rations maintained 
by the Department or agency concerned. ^ 

On 3/3/75,- Sylvia Valioric, Informatio^;SystemsLStaff, 

Office of Management and Finance, Departmerff ofiJu^ic^'^^vised 
that there are no Departmental regulations concerning e^fficutive 
diningrooms. - p cP 

On 3/3/75, Mary Lawton, Deputy Assistant A'ttofney General, 
Office of Legal Counsel, Department of Justice, advised that there 
has been no prior inquiry as to the authority for maintenance of 
executive dining rooms within the Department. She expressed 
the opinion that the authority could be derived from the labeUir^ 
of the space. to be used as such in the construction plans, actual 
constmiction’ under the supervision of GSA, and the appropriation 
for the building containing this feature. 







MAR, 19 1975 I 





^ v< 

On .3/6/75, Mr. William O’Donoghue, Security and 
Administrative Services Staff, Office of Management and Finance, 
Department of Justice, stated that his own research confirms that 
there are no regulations concerning executive .dining rooms. He 
stated that although GSA has general responsibility for space 
utilization, the inclusion of an executive dining room in the plans and 
subsequent construction under GSA supervision, would constitute ® 
GSA approval from that standpoint. He si^gested that in the event 
an agency desired further authority it could submit a justification 
letter to GSA detailing the considerations which make such a 
facility desirable. 


Legal Counsel 


2 - Mr. Mintz 
1. - Mr. Donahue 



PGD:lshO^. 
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UNITED STATES qt^RNMENT 

Memorandum 

ro^ Mr. W. R. WannallV'^j 


1 - Mr. J. W.JLaPrade 
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Mr. E. ^S;;7ffalsh 
Mr. W. R. Wannall 
Mr. P. L. Mack 
Mr. F. A. Tansey 
DATE: 1/20/75 


FROM 


P. L. Mack 

•lEDMl 


SUBJECT: UNIDENTIFIED MALE IN 


HOOVER B UILDING. EVENING 
OF 1/28/75"’""'’ 




Comp. py$t. 
Ext. Affairs . 
Flies & Com. , 
Gen. Inv. , 
Ident. 
Inspection 
Intell. 



Loborotory _ 

Plon. & Eval. ^ 

Spec. Inv. 

Training _ 

Legol Cftun. — 
Telephone Rm. 
Director Sec'y 


O.." 


[ 


At approxi mately 7:45 p.m., Security Patrol^, Clerk 
Intelligence Division, observed a’^ black 



Wv male get off the elevator at the 4th floor elevator lobby 
^ ^on the 10 th Street an d Pennsylvania Avenue end of the 

building. | | inquired if he had identification and 

if he could help the individual! The unknown subject stated' 
he was looking for the GSA cleaning personnel. He was told 
by pe would have to go back to the Front Guard Desk 

to nave tnem determine identity of the individual he wanted 
to see. The individual then went down on the elevator toward 
the 1st floor. 


Supervisor^ 




promptly reported this matter to Night 
Antnony Tansey who immediately called the GSA 
Guard Desk at 10th Street and Pennsylvania Avenue and the 
officer stated that he was c ertain he kne w the individual we 
were talking about (based on | I description) ; that 

he had left the building and forgot his GSA pass; that he 
just returned to the building to pick up his pass; and, that 
'' ' he had again left the building. 

\ 

V Tansey inquired of the officer as to the procedures 

^ for permitting people to enter the building without passes 
and/or with passes. He stated no one except FBI personnel 
\,^^s^ith proper identification and/or GSA personnel witlr''proper 
V V identification was to be admi^tedi:tojthe building after hours 
and he abides by this regulation. L' * / ,-• . . j 

' REC-IO 

The officer on duty at the IQth Street automobile 
ramp was promptly contacted by Night Supervisor T ansey: 
stated the only individual whoyhad; ^tered pr exited the ramp 
other than FBI employees, properly^ aderi^i'tie^ during ^theggviQt&ng 
had been a mailman,: dnrar'truck, that he had gone in**sel^ral 
minutes before and had just left the building. 

^T:jlb^ ^ t ' CONTINUED - OVER 

ADDENDUM EXHIBITS SECTION, HEADQUARTERS SECURITY UNIT,PAGEy3 
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Memorandum to Mr. W. R. Wannall 
Re: Unidentified Male in Hoover 

Building, Evening of 1/28/75 


Sergeant Waters at the GSA Guards’ Office in the 
Justice Building was promptly contacted to determine procedures 
followed to permit entrance to the Hoover Building and he 
stated no one could be admitted to the building without proper 
FBI or GSA identification. 


At about 9:30 p.m. , a female GSA employee,] 

reported to the Records Section guard desk on the 4th floor 
that an individual was wandering' on the 2nd floor near the 
elevator trying to determine how to get out of the building. 
This was brought to the attention of the Night Supervisor. * 
The matter was i^ediately discussed with Sergeant Waters whp 
dispatched personnel to check out the building and within a 
matter of a few minutes advised that before he could contact 
the guard at the 10th Street ramp, the unidentified male had 
left the building by the 10th Street ramp. 


b 

b 


Unidentified male is described as follows: 

Male, Negro, 18-21 years of age, 5’9"-5’10”, 
wearing dark clothes and three-quarter length navy blue coat. 

All Security Patrol personnel have been instructed 
that in the future if an individual not properly identified 
is observed in the 4th floor hallways or elevator lobbies, the 
Supervisor's office should be'’notified immediately by Handi- 
Talkie and the individual brought to the room for -proper 
identification before being personally escorlied out of the 
building. 

ACTION : 

For record purposes. Refer to Administrative 
Division so ponsideratibn can be given to taking steps to 
insure no unauthorized visitor will have access to Hoover 
Building in the future i- This is particularly .timely since Weather 
Underground claimed on 1/29/75 it had placed bombs in two buildings in 
Washington*, ;D. C., one of which was detonated, and JEH Building would be 
a prime Weatherman target for such action. 


♦Building Security Patrol was also advised at this time. 


- 2 - • 

SEE ADDENDUM OF EXHIBITS SECTION PAGE 3. 





0 ' 


Memorandum P. L. Mack to Mr. W. R. Wannall 
Re: Unidentified Male in Hoover Building, 
Evening of 1/28/75 


6 



pENDUM OF EXHIBITS SECTION, HEADQUARTERS SECURITY UNIT 
L/sch; 1/30/75 ^ 




In addition to above information, the Administrative Division Security 
Patrol ascertained from the GSA guard at the 10th Street ramp that an unidentified 
male provided the following descriptive information: 


Name: 



-b6 

hlC 


advised the GSA. guard he was seeking employment. The 

remaining descriptive data corresponds with that set forth in this memorandum. 
A review of the above information would tend to indicate two individuals are 
involved as the GSA guard advised Supervisor Tan^^ that he was aware of the 
first individual's identity and that individual had again left the building. The 
second individual advised the GSA guard that he entered the building between 
9:00 p. m. and 9:30 p. m. through the 10th and Pennsylvania Avenue entrance. 

This information has been provided to the ASAC of the Washington 
Field Office and efforts are being directed toward location and interview of 


GSA guard personnel have been contacted concerning this matter 
in an effort to increase their alertness. 

Matters of this sort occurring in the future should be immediately 
referred to the Administrative Division Security Patrol to insure all necessary 


personnel have been alerted and so the subject cambe located as soon as 


possible. 








•Afb 
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TO 


FROM 


SUBJE' 


10 i 

MAVI«^2’C0IT/?frl ^ 

C$A CfN. t(C, NO< i7 

UNITED STATES G(f-^RNMENT 


Memorandu 


MR. WALSH 



J. P. DUNPHY 



DATE: 3/12/75 




O 

J. EDGAR HOOVER F. B. I. BUILDING 
COR^ 


Assoc* Dil 
Dep* AD Adm. » 
Dop. AD Inv. 
Asst* Dir*: 

Admin. ■ — . _ 

Comp* Syst. _ - 

Ext. Affoirs 

Files & Com. 

Gen. Inv. 

Ident* 

Inspection - 

Intell. - 




5-28/75 


laiZCABULATIONS 


Loboratory __ 
Plan* & Eval* 
Spec* Inv. _ 
Training - ■ - 
Legal Coun* - 
Telephone Rm* 
Director Sec'y — 


My memorandum, dated 3/3/75, captioned as above, 
set forth a tabulation of visitors to the new building during the month 
of February, 1975. In response to Mr. Callahan's inquiry concerning 
the identity of visitors from the Department of Justice, set forth 
hereafter is a breakdown indicating the date, name of visitor, and 
the person or room to which the visitor was escortedr?^ — 

__ 

DATE VISITOR 


b6 

b7C 


PERSDNTOR IrOOM VISITED 


2/3, 7, 11/75 

2 / 3/75 

2/4/75 

2/4/75 

2/4/75 

2/5/75 

2/5/75 

2/5,,*6/75 

2 / 5 ; 6/75 

2 / 5/75 

2/6/75 
2/6, 7/75 

2 / 6/75 

2/6/75 
2/6, 13/75 
2/6, 12/75 

2 / 7/75 

2/7, 10/75 

2 / 7/75 

2/7/75 

2/7/75 





J?' 


Horner) 

Horner) 

Wannall) 

Wannall) 


Rpprh’ 62-12 (Mr..': Bassett) 
Room 5i'.50 (Paul Mitchell) 
Keehan ■ . - 

Egnor * 

Cavanaugh 
Room 4847 (Mr. 

Room 4847 (Mr. 

Room 4201 (Mr. 

Room 4201 (Mr. 

Room 4020 
Room 4201 (Mr. Wannall) 
Room 6028 
Room 6028 
Room 6028 
00 m 5136 (Cox) 
om 60%XBrixey) 

6212- 


6215 
Room 6215, 
Cavanaugh 
Room 6028 
Room ’602 8 






6 Ipl-MR Q:^i49lg 

FL/mll^S) 


CONTINUED - OVER 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Escort Service Tabulations - 2/5-28/75 


DATE 

2/10/75 

2/12/75 

2/13/75 

2/13/75 

2/13,26/75 

2/14/75 

2/14/75 

2/18/75 

2/18/75 

2/20/75 

2/21/75^ 

2/21/75 

2/21/75 

2/24/75 

2/26/75' 

2/26/75 

2/26/75 

2/26/75 

2/26/75 

2/26/75 

2/26/75 

2/28/75 


VISITOR b6 

1 b7C 


PERSON OR ROOM VISITED 

Room 5158 (Cavanaugh) 
Room 6421 (Fisher) 

Room 6052 
Woodward 
Midkiff, Toohey 
1st Basement 
Room 5150 (Pringle) 

Room 5152 - 

Cavanaugh 

Room 5158 (Cavanaugh) 

Room 6012 

Room 5078 (Arendt) 

Room 6212 
Kraus 

Room 6823 (Mr. McMichael) 

Room 6823 (Mr., McMichael) 

Room 6823 (Mr. McMichael) 

Room 5121 

Room 5121 

Room 5121 

Room 4077 

Room 6012 (Mr. Walsh) 



- 2 - 







O^IIONAl fO»M HO, 10 


0 

UNITED STATES G^ERNMENT 


MAT*1962 fOfUoN 
CSA CtN, ItC. NO. 77 


TO, MR. as: 




Memorandum 


FROM 


L. K. York 



Assoc, Dir. - — 
Dep. AD Adm. 
Dep. AD fnv. ^ 
Asst. Dtr.: 
Admin. _ 


DATE: 3-12-75 


Comp. Syst. 
Ext. Affairs « 
Files & Com. 
Gen. |nv. _ 
(dent, IT-- - 1 -, 


Inspection . 
Intell. 


UBJECT; AIHTERCDJV^YS TEM for roENTIFICATION DIVISIQIL ^ 
. EDGAR HOOVER BUILDING 


Loborotory ■■ 
Plon. & Evol. . 
Spec, fnv. __ ■■ 
Trolning ■ - - -- 
Legol Coun. .m. 
Telephone Rm. « 
Dlj4ctor S«*y ^ 


Five sections in the Identification Division have 
budgeted a total of $31, 700 for intercom systems for the new 
building in the Fiscal 1975 budget. In connection with the type 
of system to be purchased, we have met with representatives of 
the Files and Communications Division and the Chesapeake and 
Potomac Telephone Company, and have agreed to have the 
Telephone Company install the five intercom systems for Ident, 
utilizing existing telephone ducts, existing telephone instruments, 
and in 63 locations, separate intercom-only telephone instru- 
ments will bejnstalled. \ 

-^In the 63 locations mentioned above, because there 
are no-existing telephones in the new building in these areas, it 
will beTneces“s^yTor General Services Administration (GSA) to 
either *pimch ^ core , bore into the floor so that the Telephone 
Company^an-attach the intercom phones to the telephone line 
within the^under-floor duct work. Specifically, GSA will be 
required'ix) punch or 'core bore in Identification Division space 
as follows: 



Floor A Quadrant D Quadrant Total 



7th 

14 

10 

24 

9th 

10 

11 

21 

10th 

7 

11 

18 

- 

GRAND TOTAL 


63 


1 - Mr. G. S.- McMichael, 6823 
i - Mr. D. il. HaUer, 6421 JEH 




1 - Mr. J. .P. Dunphy, 331 OPO ^ 

MAR 2^5 19^5 

(CONTINUED - OVER'rf^ 


LKYimjk 

1 1 ( 9 ^ 


f 


jCiDa - 




o 


0 


Memorandum to MR. ASH 

RE: INTERCOM SYSTEM FOR mENTIFICAHON DIVISION 


It is therefore requested that a work order be issued 
to GSA so that the above can be completed on an expedite basis. 
Floor plans showing the specific location of each of the above- 
mentioned punches or core borings are being provided to the 
Procurement and Administrative Services Section, separately. 


RECOMMENDATION: 

That this memorandum be referred to Procurement 
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TO 


/ 


FROM 


SUBJECT: 


O^riONAl NO. 10 

MAY 1962 (OIIION 
G$A G(N. tCG, NO^ 22 


6 


UNITED STATES GOVERNMENT 


6 


A 


Assoc. DU. 


/ I 


Memorandum 


MR. W. 



Dep. AD Acfm. ^ 
f 0«y. AD Iny. 


DATlS/19/75 


J'. P. DUNPH 



: J. ED GAiniOOVER FrBrL) BUILDING 

■ ■ CM .1 /~l TTTSVm ^ T *» /r A m rriTTi-^ n '• 




'SKCDRITY MATTERS 


Laboratory «... 
Plan. & Eral. 

Spec. Iny. 

Training — 

Legal Coun. 


Telephone Rm. --- 
Urector Sec'y 




The purpose of this memorandum is to advise that a^edleral \ 
Protection Service (FPS) Officer was iound asleep on post at the vehicle \ 
entrance of the newrbuilding. \ 


At approximately 1:43 a. m. , 3/18/75, FPS Officer 


f R.^Neither,' 
entrance tb^ 


badge number 1586, was observed sleeping at his post, a vehicle 
the new building, by Security Patrol Clerk Larry A. Siedell. Mr. Siedell 
immediately summoned Security Patrol Clerks Manfred R. Cody and Ansel E. 
Packer, and the FPS Guard Office in the Justice Building. Sergeant of the 
Guard Butler immediately came to the new building and awakened Neither in 
the presence of the Security Patrol Clerks and relieved him of dut^at > 
approximately 1:47 a. m. 

It is noted that Officer Neither was previously found asleep on Mi 
post in the new <building on 1/31/75, and was relieved ;of {duty at that time by 


1 


the Sergeant of the Guard and it was our understanding that he would not be 
assigned to post in FBI buildings subsequent tp.tha1;4ncident. This is the 
first time he has ^apparently been utilized in the''hew-bui%ing since 1/31/75. 

A* v 

To insure Neither is disciplined and -riot ;alldwed to work in 
an FBI building, attached is a letter to the Enforceinerit: Branch of FPS who 
advise no testimony will be reqjmred of our employees and actions taken by 
FPS will be based upon conteq^^f attached' lettqr. ^ 

REC-3S 

Statements are being taken from Security .Patrol Clerks Siedell, -S 


[jjLoyees ctnu ituLiuna uy 


I 


Packer and Cody, and will be retained in file. 


RECOMMENDATION: 




t«S MAR 31 1975 


c« 

c 


That the attached letter be forwarded to James^HTMarddock, 
Enforcement Branch of FPSt^> 


Enclosure 







Personnel File of Larry A. Siedell 
- Personnel File of Manfred R. Cody 
VT Personnel File of Ansel E. Packer 
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UNITED STATES GOWRNMENT 

Memorandum 


TO 


FROM 



DATE: 


SUBJECT; J„ EDGAR HOOVER F. B. I. BUILDING 
;)^ECURITY PATROL MATTERS 


f 





Dep. AD Adm. . 
Dep. AD Inv. 
Atsf. Dir.: 
Admin. 


Comp. Syst. 

Affairs 
Filss & Com. 

Con. Ifttf 

Ident. 


Loboratory - 
L090I Coun.,1. 
Plon.& Eval. . 
Spec. Inv. 
Training 


70S 


Telephone Rm. , 
Director Sec'y^ 


At the present time there are three shifts to cover the 
around-the-clock security, patrol responsibilities in the J. Edgar Hoover 
Building. They are from 12 p.m. to 8 a. m., 8 a. m. to 4:30 p. m. , 

4 p.m. to 12:30 a:m. 

By ch^ging the work hours of one Security Patrol Clerk to 
a 7 asm. ^ 3:30 p.m. shift instead of 8 a. m. to 4:30 p.m., increased 
security coverage can be afforded during the early morning peak employee 
arrival period and during the transition between th e 12 p.m. to 8 a.m. and 



8 a.m. to 4:30 p.m. shiftss Security Patrol; Clerk 

expressed a. willingness to be assigned to thiS' new Shift-if approved. 


be 


has b7c 


RECOMMENDATION:, 


'L. 


o „ 

‘j.’ ' 

t ' 

i' » 


Clerld 


to 3:30 p.,m. ih-brder to provide increased ■ cover ^e during the mor rung 
peak emplbyee'arrival period. 


l£ is recommend ed that the working'. hours for Security Patrol 
^ Ibe changed from .8 a.m*.' to 4:30 p.m. to 7 a.m. 




^ . /I 


REC-lt 




TO : 
FROM : 
SUBJECT: 



OMIO»<A( fOKM NO. 10 
MAY. \967 CDinON ' 

OSA CtN. tIG. NO. 77 


0 


UNITED STATES GOVERNMENT 

Memorandum 



J. EDGAR HOOVER F.B.I. BUILDING 
MOVE MATTERS - 

UNIFORM CRIME REPORTING SECTION 


0 


DATE: March.31, 1975 



AstoCf Dlr« 

Dep. AD Adm. 

p' 

Ext. Affairs _ 
Fliss & Com. 
Cen.'Mv. - - 
Ident. -....Mi..- 




LoVoratory 
Leool Coun. 
Plon.&Evol. 
‘Spec. Inv. 
Trolning - 
Telophono Rm, 
Director Sec'y 


Captioned group, formerly located at 1325 K Street, N.W, were 
relocated to the Hoover Building on the evenings of 3/27, 28/75. Only a 
xerox machine, scheduled to move 3/31/75, remains at the origin site. 


The Data Processing Sectionis coniputer programming staff were 
moved from 1325 K Street to the Identification- Building earlier last week. 
No Bureau personnel are now occupying space at 1325 K Street, N.W, 
Rental and recurring reimbursable expenses for that addr^ess should thus 
terminate as of 3/31/75. 








f 



Mr, Kent A. Womack 

Buildings Manager, Jui^ice Field Office 



April 3, 1975 


G. a McMichael, Chief. 

Procurement and Administrative Services Section 


DEPABThffilST OF JUSTICE 
J. EDGAiraObVER BUILDING 



Refej^fence is niade to your letter dated March 11, 1975, 
regarding the^ection of your Regional Office to instajyife^pip^lp 
time rs on all^fe conditioning pad^e units. You requeued that 
your ad^ed'iF^Ss iBureau package air conditioning 

units in the Justice and J. Edgar B’oover Buildings that need 


timers. 


For your information, the package units that serve 
the Director's Office suite in the Ju^ice BuUding 'will be vacated 
the last of April and this Bui'eau cannot give you any definite 
answer at this time regarding the units in the J. Edgar Hoover 
Building. 



AsioCfc DJr. , 

_ Dep.,AD Adm. , 
Oep. AD (nv, » 
Asst/DFr,!. 


Comp; sy«t. ^ 
Ext, Affairs 
Files A Com. _ 

Gen, Inv. ^ 

Ident. - I - -I - I - ,,,. 
Inspection , — 
Intell. 
^oborotor/ 

Plon. i Evol. ^ 
Spec, fnv. - r-TT . 

Tfafrilng - - 

Legol Court’. - 
T^efophone^ Rm. ^ 

* - ■ V I 

OVtectfirSic^y 

* ; n 


M£ILROOM;S3 





TELETYPE UNIT (!□ 
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OftlONAl rOHM NO. 10 
MAY lf«2 fOITtON 
OSA CCN. KIO. NO< 7T 


UNITED STATES «5vERNMENT 

Memorandum 


a> 




Mr. Walsh 


FROM : J. P. Dunphy 


DATE: 3/27/75 


SUBJECT: - 


J^AGAEUa 

FUNDING 


F.B.Pj 


[LDING 


Assoc. Dll. 

De^. 

Dop.STO’fSv^^^ 

v^p. $yst. 

Ext. Affalfs ---- -- 
Files & Com. .... 
Gen. Inv. - ■■ 

Ijent. 

Inspection 

Intell. - 
Laboratory - 
Plon. & Eval. _ 
Spec. Inv. I- - 

Training 

Legal Coun. ........ 

Telephone Rm. ... 
Director SecV — . 


Previous memoranda have advised the General 
Services Administration (GSA) had ceased issuing any additional 
contracts for the new building in that they estimated they were better 
than a total of $8 million short in construction funds: $4. 8 million 
because of an internal accounting error and $3.8 million for outstanding 
work, such as ADP Center, fountain, draperies, etc. 

Internally there has been much concern over this at GSA 
and apprehension as to whether or not the Administrator, Mr. Sanpson, 
would permit the utilization of other available funds on this project. '* 
iThe decision was finally reached yesterday afternoon whereby the total 
lamount needed is being released. 

In advising us of this good news, GSA states their official 
position is that the total amount appropriated by Congress. for tlie project 
is going to be the total cost of the building; i.e. , $126, 108, OOOV# The 
additional funds now being utilized are funds which 'they claim > they hope ^ 
to recover from the architect for alleged design deficiencies uncovered'^ 
during construction which cost additional construction fimds to .correct. 
'The discussion of this logic with others should be. left to GSA. If the 
Bureau receives questions, we should merely state that $126, 108, 000 is 
the amount of money appropriated by Congress for this project. 

The long awaited release of funds should permit aspects of 
the building which have been delayed to now proceed in a more orderly 
fashion as soon as appropriate change orders and contracts are awarded. 


RE COMMENDATION : 




For information. 


1 - Mr. Moore 




Its APR 101975 


APK 14 1975 


h - fsvCr- 
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TO 


FROM 


0 
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UNITED STATES GOVERNMENT 

Memorandum 


d 



MR. wa: 

■S 

J. P. DUNPHY 


DATE: 4/8/75 






SUBJECT: J. EDGAR HOOVER S. B. I. BUILDING 

MOVE MATTERS - COMPUTER- SYSTEMS DIVISION 





Assoc, oir. , 

Dep. AD Adm. -- 
Dep. ADJ 
Asst. 0\r/ 

Admtn. , 

Comp. Systj 
Ext. Affoli 
Files & Com. 

Gen. Inv. 

Ident. - -- 
Inspection 
Intell. ----- ---- 


Loborotory 

Plan, & Eval. m 
S pec. Inv. 
Troininp - 

Lepal Coun. 

Telephone Rm. 
Director Sec'y 


The Computer Systems Division Front Office and 
the National Crime Information Center (NCIC) Section, with the 
exception of their Computerized Criminal History (CCH) Unit, were 
relocated to the Hoover Building on the evening of 4/7/75. The 
NCIC Section’s CCH Unit will move to the First Floor of the Hoover 
Building near the computer complex when that space is readied by 
the contractor. 



1 - Mr. Decker 
1 - Mr. McDermott', 
1 - Mr. Flynn 
1 - Mr. McMichael 
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UNITED STATES GO^RNMENT 

Memorandum 




Assoc. Dif^ 
Dep. AD Adm. 
Dop. ,AD Iri'^ 
9St. OjJi 



TO 


FROM 


SUBJECT; 


. A 


Mr 


J. P. 




DATE:' April 4, 1975 



Dunph] 

J; EDGA^OOVER F.B. 
UNION MATTERS 


I. BUILDING 



^yst. - 
kCfolrs 
FlUs & Com. . 

Con. Inv. 

Idont. ■ - 

Inspection __ 
Intell. 




N WMiii4»’WVwA^4S). 


Loboratory 
Uegol Covn. « 
Plon.&Evgl. , 
Spec. Inv. 
Training - 
Telephone Rm. . 
Director $ec*y _ 


On. 4/ 3/75, SA J, Bruce Mouw two Business Agents? / - 

representingj^lumbers Local Union No. 5. ^d^eet Metal Workers I 

THaFoTsT^Tworkers ^ere performing considerable plumbing and sheet 
metal work-in the third floor Laboratory' of the J. Edgar Hoover F.B. I. 
Building rational^ that since the building was still under 
construction, work should be accomplished by union laborers. 

ilT ^ ' 

T^e Business Agents were advised that the Vinajority of the 
Laboratory ^d its mechanical systems had been accepted by the Government. 
However, some plumbing and metal work remaihed |p, beVdone in the area 
to accommodate the installation of Laboratory/furniture. liequests to perform 
the work were forwarded to G.S. A. G.S. A. has the*optiph to do it themselves 
or to let out a contract to private industry; GiS.A.' chose the former because 
they felt it would be considerably cheaper. 



The Business Agents were also advised to contact the G.S. A. Si(( 
Construction Engineer and explain their position to him. They replied that 
they would do so after meeting with their officers at their respective Locals. 
Although they made no threats to call a strike or a ’’walk-off", the intimation 
of this was. obvious. 

tO J, ”li/ 


RECOMMENDATION: 


None: for information 


1 - Mr. White (Laboratory) 


UBM:eft 

(3) 


9 ^ 
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' ^ .^VTIONAL form no, lO \ , rt-F 

,-JOLY 1073 EDITION 

\ ^ CSA FPMR (41.CPR) 101-11.0 J ^v> 

UNITED STATES GCX^O^MENT 






At 


Memorandum 




TO : DIRECTOR, FBI ^ 


date: 2/20/7! 




subject: unidentified MALE IN HOOVER BUILDING, 
EVENING OF 1/28/75 




Re memo of P.L. MACK to W. R. WANNALL, dated 1/29/75- 


Attached hereto are one photograph of 

and identification records pertaining to same. 


According to referenced communication, unknovm indivi 
dual v/as observed at approximately 7*^5 p.m. on 1/28/75 by 
security patrol guard of the FBI on the ^th floor of the 
Hoover Building. At approximately 9:30 p.m., an unknown 
individual v;as seen wandering on the second floor of the 
Hoover Building by a female GSA employee. This individual 
was described as a Negro -male, 18-21 years of age, 5 ’9" to 
5' 10", v/earing dark clothes and three-quarter length navy 
blue coat. At approximately 10:50 p.m., on this same date., ^ 
GSA guards stopped an unlcnown individual leaving the Hoover , 
Building and this individual gave the following information ^ 
to the guards: 


Da te of ^irjbh-: ^ 

Social^ Security 
"Account 'Number : ' ' “ ~ 

Selective Service Num^;^v 
Employment : 


WiU/S 


Residence: 




Telephone Number:/ 882-5182 

Q- Bureau (Enois^) ? FEB i 

T T.r T AT3t>nnT? ' 




9 FEB 24 1975 


r^ll - Mr.- W. R. WANNALL 





r^' /l - Mr. P. L.- MACK* 

\1 - Mr. F. A. TANSEY- ^ 
1 - Mr. L. F. LASTER 
1 - WFO/-,, 






.. t.1. t « 






Buy TJ.S. Savings Bonds Beguldfly 'on the Payroll Savings Plan 

-'if ,> - 1 1 j. , 




V/FO 52-16028 


cTadmed $hat he v/as seeking employment and 
GSA guaras aiiowecLvhim; to leave the building. 



and v/as unav/are or their present iocarion, wiun une excepi; 
of one son vjho v/as in a youth detention center in Maryland 



VJALLS ad vised that she vjould Immediately contact the 
FBI, uponf^ \ return. 


MPD records reflect tha 
described as follov/s: 



Name: 

Aka: 

Race: 

Sex: 

Date of Birth: 
Place of Birth: 





it 


Gy 





WFO 52-16028 



Height : 

V/eight : 

Hair: 

Eyes : 

Complexion: 

Social Security 
Account Number: 

MPD Identification Number: 
FBI Number: 


5 ' 6 '> 

1^5 pounds 

Black 

Brown 

Medium brown 


3 " 
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UNITED STATES GOVERNMENT 

Memorandum 


c 




TO 


r 


FROM 




MR. WALSH I5ATE; 4/10/75 
J. P. DUNPH %4.T. euUJj^ . 



subject-.;^v^STRIKE,PPSSIBILITY 
NEW BUILDING 



Laboratory 
Plon. & Eval. , 

Spec. Inv, 

TroInfn9 

Legol Coun. — - 
Telephone Rm. . 
Dhector Sec'y * 


GSA and Blake Construction Company personnel have 
advised there is a strong possibility of a strike at the new building during 
the early part of May by the carpenters and laborers. 

Both trades are presently negotiating but they apparently 
are far apart in connections with the demands of the unions and Blake 
personnel are very pessimistic at this time . 

We are reviewing with GSA and Blake people those ite 
in the building for which these trades are responsible and which would 
have an impact on presently scheduled moves in an effort to expedite 
that work. This includes work yet to be done in the^Executive Office 
complex. It appears at this time we will be able to^get^e area ready 
in all critical respects prior to the recommended 5/9/75, ,move date. 

RECOMMENDATION; ' . 



BIapr 



-\ 


1 

s 

) 


10 

A(AT<«^4lT6rttOI# 

CtA GIN. «fG, tiO.\l7 


o 
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■» f UNITED STATES Oi 


iRNIvIENT 


FROM 


SUBJECT; 


Memorandum 



Mr. Walsh 


date; April 14, 1975 



J. P. Dunphj 

t) 

J. JEDGAR HOOVER F.Bil. BUILDING 
MOVE MATTERS-STATUS AND PROJECTED ESTIMATES 



Astoco Dfr« - 

Dep. AD Adm. «_ 
0 *p«A 0 Inv. 

np. ** 

FtUs & Com. M 
G«n. Inv. _ 

Ident. 

Inspection 
Intell. — ■ - -- 


Laboratory _ 

Legol Coun. 

Plan.& Evof. .. 
'Spec. Inv. . ~ ■ 

Trolning 

Telephone Rm. ^ 
^Dfiector Sec'y 


Purpose of this memorandum is to furnish information about the 
stags' of the move into the captioned building and to provide estimates about 
the sequence and phasing of the remainrfei: of the move. 



Consolidated Move Schedules based bn Divisional move needs, 
anticipated, construction, completion dates, and overall Bureau requirements 
are prepared by the Headquarters Building Unit. The General /Services 
Administration (GSA) is paying for the Bureau*s move. Contracts for the move 
are prepared by.GSA personnel from material furnished by the Bureau. 

r 

The most recent Move Schedule was prepared March 21, 1975. 
Copies were furnished to each Division Move Coordinator needing same. The 
•information included herein has been developed subsequent to that date. 

CURRENT STATUS : 

■■ « 

The move began in October, 1974. The following Divisions are now 
in the building: 

-Files and Communications 

-Intelligence 

-General Investigative 

-A substantial portion of the Administrative Division 
-Inspection 

-Cbmputer System*s Front Off ic^' the UCR Section and a portion of 
. the NCIC.Section. " r y / JA A 


They occupy space, on^t^^^^ Fourth, Fifth, ^1^5^.nd Seventh floors. The third 
basementf hbusesft^^^ fleet and repair mcility of thp' WFO. ^ pParkii^j fori 
Bureau persbnhel-ahd FBIHQ is provided on that floor. ^ ~ 

RLO:efU^(19) 

1 - Mr. Adams 


* APR 22 1 975 


^^r. Flynn 
f^ach Assistant Director 


1 - Mr. Feeney 1 - Mr. Jenkins 

i - Mr. Fisher (Attention D. Haller) 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B. I. BUILDING 

MOVE MATTERS-STATUS AND PROJECTED ESTIMATES 


The GSA Building Manag^, his trade shops and maintenance 
personnel, have moved to their allocated space in the First Basement. 

The rear half of the Third floor has been "accepted" by the 
Government and turned over to the Bureau. This enables the Laboratory 
Division to begin their installation of laboratory and specialized equipment 
prior to their niove later in the year. 

PROJECTED ESTIMATES: 


Mechanical and Exhibits Sections - Administrative Division 

Construction delays require that which was to have been a single, 
continuous move of these groups earlier in the year, be split into a group of 
phased moves now projected to start in late April and extend into May. The 
affected elements will proceed' to moye as quickly as necessary equipment 
installation and construction permits. 

Identification Division 

Rescheduled'io precede the move of the Laboratory Division, the 
first group (the Finger, print Correspondence Section and elements of the 
Automation and Research Section) will commence moving 4/21/75. GSA is 
preparii^ advertised bid solicitations for the move contracts involved in the 
relocation of the second group to move into the new building, the Assembly 
Section. 

*. 

The entire Identification Division move will take an estimated 16 
weeks, and will be composed of at leastlsix; different move contracts. 

Director's arid Associate Director's Office 

GSA will not norinaliy permit two different move contractors to work 
in a building at the same time. The size of the FBIHQ, the location of the 
loading docks and freight elevators have caused GSA to reconsider their usual 
concept. This will permit a move of the Director's and Associate Director's 
Offices to their respective areas on the Seventh floor at the same time the 
Identification Division is moving to assigned areas on upper floors at the rear 
of the building. 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BTHIDING 

MOVE MATTERS-STATUS AND PROJECTED ESTIMATES 


Telephone and carpet installations are being coordinated to permit 
a 5/9/75, move start into the above areas. 

External Affairs Division 

The External Affairs Division Front Office and necessary support 
elements will be programmed to inove contemporaneously with the Director's 
move. 


The Correspondence and Tours Section is tenatively scheduled to 
move 4/18/75; the Research Section will follow shortly thereafter at a yet 
undetermined date. 

Office of Planning and Evaluation Division 


The move of the Office of Planning and Evaluation will be scheduled 
for late April. Its size will permit a single weeknight move. 

Legal Counsel Division 

The move of Legal Counsel Division to their originally provided 
space in the new building is temporarily being held in abeyance pending 
resolution of their expanded growth needs. 

Gymnasium 


The gym is expected to be structurally completed in mid April. 
Procurement and installation of gym lockers will postpone Bureau use of 
the area until mid summer. 

Mezzanine and Second Floor (Tour Route) 

The above portions of the tour route (exclusive of the Laboratory 
on the third floor) is expected to be completed in mid May. It will t^e at 
least six weeks to move and install the static exhibits on the Mezzanine. The 
target date for starting a partial tour route in the new building is July. 




Memo Dunphy to Walsh - , i 

RE: J, EDGAR. HOOVER, FiB. I. BUILDING 

MO^VE MATTERS-STATUS ANii PROJECTED. ESTIMATES 


Laboratory Division 

The Laboratory Division Is expected to move m August and 
September. The move may commence Earlier if their space is completed, 
and if the Identification Division move terniiriates earlier than anticipated. 

Condputer Systems Division 

A portion of the Division is currently occupyii^ space on the 
Seventh floor. Delay in the award of a contract for the construction of 
the computer center requires the move of computer -related elenaents 
be postponed to September and October following, the move of the Laboratory 
Division. GSA.is presently negotiating for the award of the computer center 
construction contract. 

Special Investigative Division and Elements of Training and 

Administrative Division 


The contractor, his sub -contractor, and GSA personnel presently 
occupy space allocated for the above groups. These groups will be precluded 
from moving into the building until construction is completed and their space 
vacated. 


Negotiations are now underway with the contractor and GSA in an 
effort to accelerate the turnover of some of the above space. It appears that 
the portion of Training Division destined. for ”B" Quadrant on the first floor, 
the Administrative Division utilizing space in "Bl' and ”C” Quadrants of the 
first floor may be able to move into their space in the early summer. 

The Special Investigative Division's move may alsd.be accelerated 
from October to early summer. 

All affected personnel will be advised through the^ respective 
Division Move Coordinators when their projected move dates have been 
resolved. - ' 


Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS-STATUS AND PROJECTED ESTIMATES 

Eighth Floor Cafeteria 

GSA anticipates the cafeteria will be operational in late May. 
RECOMMENDATION: 

None. For information 
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TO 


UNITED STATES^OVERNMENT 

Memorandum 

•MR. 


oo 


DATE: 3-31- 


FROM 


• Robert L. Pietsch^ ^ 
SUBJECT JDENTIFICATION DIVISION MOVE 





f Cbmp. Sysl. , 
Ext. Affairs , 
Files & Com. 
C.nW 



Lobofatory 
Flon. & Eval. ^ 
Spec. Inv. - 
Trolning • 

tegol Coun. -- 
Telephone Rm. 
Dlreetor $ec*y — - 


ONSIDERATION FOR !^§TABLISHMENT OF 
^~WTIOURS-FOR~OIJI^GH T^ ^ 

s, 

My memorandum of 2-^8-75 reported that we currently have a night 
■force complement of 765 and in order to. process our very substantial volume of 
work we must continue* to operate a night shift. Referenced memorandum re- ^ I 
ported that at current location, parking is available to the extent that only 31 of [ ' 

the total nightTforce., ^e not driving themselves or commuting as a member of a \ 

ear pool. It was pointed but that of our total night force, 400 a^ female and CV>^ 

that a primary concern to us in our planning is the s^ety of'bur^mployees. . 

Government p^king.for those arriving on a second shift is nonexistent, a^ as \ ^ 
a matter of fact,, it is- highly doubtful that many could even be a^epted in^p^blics^ ^ 
lots in the vicinity of bur building and certainly no offrstreet pari^’g is ay^ifable.i ^ 
To compel our many young people to use public transportation TTOuid requir^theng^ 
to travel and wait after midnight in areas considered' less than ^e and this niust^'^ 
be considered' untenable. We recommended that considerafton ^^e given to estab-,. 
lishment of a 6:30 p.m. to 3:00 a. m. shift and Mr. Callahan requested that alter|^ 
native possibilities be explored. The purpose of this memorandum is to advise 
that the matter has been coordinated with the Administrative Division and to makb 
certain recommendations which will have impact on the allocation of the available 
parking spaces in the new building. ' Ov. 

I 

Currently the other divisions have a total complement of 131 employees 3= 
working the 3:30 p.m. to 12:00 paidnight shift. Certainly we must view their 
situation as no different than that of our employees. This means that to offer 
off-street parking we must have an arrangement whereby day employees vacate § 
spaces sufficient to accommodate car pools comprised of approximately a total 
of 900. The Identification Division has some 1700 employees assigned to the 
7:00 a. m. to 3:30 p.m. shift and 600 assigned to the 8:00 a. m. to 4:30 p.m. shift. 

It is observed that other divisions have approximately 400 employees working that 
same 8:00 a.m. to 4:30 p.m. shift. A survey also discloses that 231 employees 8^" 
working an 8:30 a.m. to 5:00 p.m. shift in the other divisions and the bulk of em- 
ployees, some 2613, are on* a 9:00 a.m. to 5:30 p.m. shift . ^ ^ 

1 - Mr. Walsh ^ 

-Mr. bunphy 

RLP:ed:vtt (6) CONT 
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Memorandum to Mr. Ash 
RE: IDENTIFICATION DIVISION MOVE 
TO THE NEW BUILDING 
CONSIDERATION FOR ESTABLISHMENT OF 
NEW HOURS FOR OUR NIGHT FORCE 

. i 

From a practical standpoint if we are to retain the same, or substantially, 
the same working hours, and assure in-house parking for night employees, we 
must set aside an area to be designated for shift work employees. There are 338 
spaces in the Third Basement of the new building; 246 of which are designated to 
Bureau cars, cars of WFO, and GSA; 92 remaining are available for assignment 
to Bureau personnel. Upon completion of the Second Basement, 365 spaces will be- 
come available for assignment to Bureau personnel. It is projected that with 900 
employees on the night shift, it is reasonable to conclude that approximately 175 
spaces (5 plus to a car) would be required. To insure that full and complete 
egressions are accomplished prior to arrival of the night shift employees wciild 
require a.minimum of one-half hour between shifts. I feel that the best approach 
would be to set aside in a given area 175 spaces which would be designated and as- 
signed to employees on the 7:00 a.m. to 3:30 p.m. shift. In order to insure a 
smooth flow of traffic out and into that location, we would recommend that a slight 
adjustment in our night shift be made. It is proposed that we change from the cur- 
rent 4:00 p.m. to 12:30 a.m. shift to a 4:30 p.m. to 1:00 a.m. shift. 

The key question, however, is how do we work out, in fairness to all em- 
ployees, a workable and defensible system of assigning parking spaces to our day 
shift personnel, I feel that certainly there should be open competition based on 
well-defined ground rules. Whatever formula finally evolves as applicable to 
those competing for regular parking spaces should also apply to those competing 
for spots designated for shift workers. It is my observation that, if approved, the 
employees on the 7:00 a.m. to 3:30 p.m. shift would compete amongst each other 
for the 175 slots; however, they would not be placed in a preferred position of also 
competing for the remaining regular day slots. 

The Great Plaza Parking Lot located off 14th Street behind the District 
Building has 1500 parking spaces set aside for Government employees’ use. Every 
six months those employees assigned to the Federal Triangle area are afforded an 
opportxmity to compete for permits. Selection is made strictly on the basis of the 
number in the car pool with total years of Government service used only in the case 
of breaking ties. There is a very nominal charge of $5. 00 a month for these permits. 
Our employees on the 7:00 a. m. to 3:30 p.m. shift, who do not get a space in the 
new building, as well as all others considered day employees, would be eligible to 
apply for these. 
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Memorandum to Mr. Ash 
RE: IDENTIFICATION DIVISION MOVE 
TO THE NEW BUILDING 
CONSIDERATION FOR ESTABLISHMENT OF 
NEW HOURS FOR OUR NIGHT FORCE 

Of course, we recognize that any planned use of available parking spaces 
in the new building is contingent upon the FBI having full control over that area. 

The Department has not advised us as yet concerning this; however, it is observed 
that the foregoing pl^ could well be used as ammiuiition in bur retaining control 
of this space in the new building. This matter has been discussed with Mr. Walsh 
and early this week he. is going to contact the Department represent^iye responsible 
for planning of utilization of parking spaces throughout the Department to determine 
if our particular shift work forces needs will influence their final decision. 


It is believed that any other solution posed would present the imposition 
of a shift more drastic in change than the 6:30 p.m. ,to 3:00 a. m. previously 
suggested. In view of this, the following recommendations are being made: 

REC OMMENDATIONS : 


> (1) That guidelines be firmed up for the purpose of establishing a sound 

competiti^ basis among our employees for available slots. 


(2) That 
parking spaces in 
ployees, those on 
force personnel. 



every consideration be given to a proposal to set aside 175 
a given area of the new building for the use of our day shift em- 
the 7:00 a.rh'. to 3:30 p.m. shift for subsequent re-use by night 



(3) If above approved, those assigned to the 7:00 a.m. to 3:30 p.m. 
shift be limited to competing for the 175 slots, but not be considered for the re- 
maining daj^parking -places. 




(4) Upon move to the new building, our n^ht force, will be changed from 
the current ^00 p.m. to 12:30 a.m. shift to 4:30 p.m. to 1:00 a.m. 
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Memormdum 
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TO ; MR. Wi 


DATE: 3/24/75 


FROM, 


SUBJECT: 




i P. DUNPHY 

O 

,^EDGAR HOOVER F. B. I. BUILDING 
ACCESS MATTERS 




Assoc. Dir. ■ ■ - 
Dep« AD Adm. m. 
Dep. AD Inv. .. 
Asst. Dir.: 

Admin, _ 

Comp. Syst. ■ — 

Ext. Affairs 

Files & Com. 
Gen, Inv. 

Ident. - ■ . 

Inspection ^ 

Intell. 

Loboratory _ ■ - 
Plan. A Evol, m-t 
S pec. Inv. 
Training _ ■ - - 
Legal Coun, -- 
Telephone Rm. 
Director See'y 


Per request set forth in my 11/15/74 memorandum 
captioned as above, three Non- FBI Employee temporary passes were 
charged to the Exhibits Section, Headquarters Building Unit. 


Request is hereby made for one additional Non- FBI 
Employee temporary pass'to be charged to the above-described unit. 



1 - Mr. McMichael 
1 - Mrs. Bear 


I 




REC8 



% APR 22 1975 \ 



rnoy p^^Al^!^D jpf 
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Dop. AD Inv. « 
Asst. Dir.: 
Admin. 


TO 


FROM ; 


I 

Mr. 


DATE: March 19, 1975 


J. P. Dunp 



Comp. $yst. 
Ext. Affairs « 
Files & Com. ^ 
Gen. Inv. — — - 
Ident. - - 

Inspection 

Inteil. ■ 


SUBJECT: j. EDGAR H‘QOVERr F.B. 1. 1 BUILDING 

^CLOCKS 


cr 

C 

r* 

r 

r 


Laboratory ■ - 
Plan. & Evol. M 
Spec. Inv. ■_ 
Training - - - - 

Legal Covn. 

Telephone Rm. ... 
Director Sec'y 


:‘Under the terms of the construction contract, -195 clocks were 
installed in the new building, all tied together on a master timer control. 

These clocks have a 12” dial, white face, and black numerals. They were 
installed in all central corridors and elevator lobbies. The architect envisaged 
a later extension of the same type clock into the various offices of the building. 

The construction contract also provided for a network of conduit and 
junction boxes above the ceilings of the main corridors to facilitate expansion 
into the various offices. Generally there is a junction box located about every 
40 feet in the main corridors. 


tV 


A preliminary survey of Divisions has disclosed that approximately 
300 clocks are needed for general purpose office space. The typical clock 
installation, using the above-outlined concept, would involve purchase of the 
clock and wiring (approximately $50), installation of about 15 feet of conduit 
($. 60 per foot), "chasing" or concealing an estimated 3 feet of the conduit in 
the plaster walls ($.10' per- foot) and refiriishing and repainting the plaster walls 

V ($. 35 per square foot). The Building Manager's Office has estimated that the 
complete installation would total about $150 per clock. Installation of the 300 
clocks would thus involve an expenditure of approximately $45, 000. . 

HE043 /-/Pli 

Due to high cost oi installing the spfecified synchronous • 

clock system and since the installation itself would be disruptive to our 
operations, inquiry was made to determine if a substitute wireless clock 
was available. The clocks available in the GSA self-se rvice store were 
inspected. They proved to be inferior looking and not aTaTrcTfiH!3a.til5T§^ith 
the existing trim and furnishings in the new building. 

M r 

The Westclox Division of General Time Corpoxation.dnJlia sa , lle . 
Illinois, was contacted regarding a battery operated clock recently placed 
on GSA's New Item Introductory Schedule (NIlS). The clock has a quartz 
crystal rather than the usual balance wheels and .timing forks, and accuracy is 

Enclosure 7 j, jlliCsa) N&. 

Wa/ts' -CONTlINUEB/^OVER- / 

(2). 

® ft/ ^SEE 

' ’OMMENDATIONS UNIT PAGE ft 




Memo Dunphy to Walsh 

Re: J. Edgar Hoover F.B.I. Building, Clocks 

estimated by the manufacturer at plus or , minus one minute per year. The 
clock operates on two size "C" Duracell batteries (.'44 each) for, an estimated 
15 months, m^ing maintenance minmal. It is* similar in appearance to the 
Architect’s clock. The NHS price is $24. 75 per 42 inch clock,. Model #46377: 
A smaller battery operated clock with 8" dial. Model #46633, is also available 
at an NHS price, of $19.80 per clock. ^jOj&'of the 12” .clocks and 100 of the 8" 
clocks would satisfy our requirements ^in'me new building. 

» 

On March 7, 1975,. a sample Westclpx 12^* dial=, clock (Model 46377)' 
was obtained from General Time Corporation. It proved to be an attractive 
item, completely compatible with the existing building trim. ' It is superior in 
quality to the battery operated clocks previously inspected in the GSA self- 
service store. 

Purchase and installation of the 300 12” synchronous clocks 
recommended by the architect would cost an estimated $45, 000. Purchase of 
; 200-Westclox 12” battery operated clocks and 100 8” clocks plus the necessary 
batteries -would cost 194. 00 . In addition to the savings of $37, 806, the 
disruptive installation procedures would be avoided. 

The budget request for FY 75 contained ,^4;tem $13, 000 for 
clocks- for the new building. 

RECOMMENDATIONS: 

1. That authority be. granted to order ^OO^estclox Model 
#46377-, 12” dial, battery-operated clocks for use in general purpose 
office space in the new building. 


2. That 100 Westclox clocks Model 8” dial be 

ordered for use in the smaller offices where clocks'are needed. 

C^Loo\l^ an 


3. That 600 size ”C” Mallory Duracell batteries be ordered 
for use with the above clocks, cm 


/7/jaoi\.y Qaioynfii€r 
(Westclox brochure attached) 
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ADDENDUH:ljPD/jj 3/21/75 

/ SA Lee M. Quick, Exhibits Section, as is apparent from 
this memorandum has, recognized and followed through on a means by 
which. the Bureau can save better than $37, 000. In so doing, he has 
found a very attractive and quality clock .on Government Schedule with 
a very desirable quartz system. If the foregoing recommendations to 
this memorandum are approved, it is further recommended that SA Quick 
be appropriately recognized for this savings. 


ADDENDUM PROCUREMENT & ADMINISTRATIVE SERVICES SECTION: 

^ GSM/dmc|^t./ 3/25/75 

The Procurement and' Administrative Services Section has 
ascertained that the price for the Model .#46633, clock is $21. 38 each 
and the Model #46377 clock is $27. 00 each. The total price for 185 
Westclox Model #46377 clocks would be $4, 995 and the tptal price for 
100 Model #46633 clocks would be $2, 138 j The maximum order limita- 
tion under the General Services Administration Federal Supply Schedule 
is $5, 000 for each line item. There are batteries available in the 
General Services Administration Supply Catalog and on the Federal 
Supply Schedule considerably less than the $144 as quoted in. memo of 
type used in these clocks.. Therefore, it appears that there would be 
no difficulty in procuring clocks as recommended ^'the Federal 
Supply Schedule. ' f 






PMi. 
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© 




ADDENDUM OF COMMENDATIONS UNIT, FW:mr?,?.<^/16/75 


SA Quick displayed initiative and determination in pursuing 
his belief that a more feasible arid economical method existed in 
connection with the -purchase 'and iristallation of clocks iri Various, off ices 
of the J. Edgar Hoover building. His performance iri this regard resulted 
in a substantial savings to the Bureau and it is felt that he ‘is worthy of 
commendation for the alert and ^emplary manner in which he carried out 
his assigned duties i 

RECOMMENDATION: 


That SA Lee M. Quick be afforded a. letter of commendation for 
his initiative in connection with his assigned duties which resulted in a 
savings to the Bureau. 


Appropriate letter attached. 
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Memorandum 


Mr. Walsh 



DATE: 


J. P. Dunphj 

y 

J. EDGAK HOOVER F.B.I. BUILDING 



Assoc. 


JL 



Tefophone Rm. , 
Director Sec'y • 


Assistant Director Moore advises Mr. KeUey has 
asked to be furnished with photographs of the exhibits being prepared 
for the hew building tour route. 


Attached folder contains photographs of exhibits, presently 
under construction in converted TV studios on the first floor of the Old 
Post Office Building. The photographs show exhibits in various stages 
of completion; i.e., Exhibit #4 concerning a bank robbelry, when completed, 
win have a slide presentation of an actual bank robbery surveillance film. 
The diagram opposite each photograph indicates the location of the particular 
exhibit on the tour route which will be located on/the mezzanine level of 
the new building. 

Prior to viewing these exhibits, the tourists wiH be shown 
a ten minute welcoming movie featuring Mr. Kelley. After the movie 
the tourists are escorted through the exhibits area and theh taken by 
'■escalator to the third floor for a view of the Laboratory. ‘They then pro- 
ceed by an escalator to the second floor for a firing demonstration at the 
indoor range. . 




We hope to begin tours at the new building in^July. During 
their move to the building the Laboratory portions scheduled for viewing^ 
by visitors wiH not be available for a period of time. Substitute exhibits^ 
depicting Laboratory functions are planned. 

RECOMMENDATION: S1S4. ^ ^ ^ J 

For information. 

W 

- ^Enclosure 
1 - Mr. Moore 
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TO 


FROM 


UNITED STATES GOVERNMENT 

Memorandum 

MR. 

J. P. DUNPHY^ 


f 


J 


DATE; 


SUBJECT: 



J. EDGAMlOOVER F. B. I. BUILDING 
^^NDOW BLINDS, POLICY CONCERNING 


Spec. Inv. ■ _ ■ 
Trolning _ - ■ 
Le^al Coun. ■ ■ - - 
Telephone Rm, 


DIcec 


To present a uniform appearance throughout the building, 
and in the interest of security, all blinds are to be lowered to, the ’bottom 
of the window. 


1 


In adjusting the shutters, bear in mind personal, technical, 


and optical observation security considerations. In the interest of security, 
shutters are to be arranged with the inside edge in the upward or downward "V; 
position depending upon the height in building and relationship to surrounding ] 
structures. The degree of closure is being left to the comfort and se^curity 
discretion of the office occupant (s). 


Personnel in offices on inside court space should bey^waxe 
non-Bureau construction personnel are. still working pn yarious le^|M^n 
the building. " 


RECOMMENDATION: 



^ c 
c. 

N* 


tv 


Wi 





1 - Each Assistant Director (Attention^ Move Coordinator.) 
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Memorandum 


Mr. Walsh 


'J. P. Dunpl 


DATE: April 22, 197 



SUBJECT: J. EDGARmiOVER MEMORIAJj.BLAQUE- 


Purpose of memorandum is to recomriiendi a 
quotation of Mr. Hoover to be used with a memorial plaque 
honoring him in the new Headquarters Building that bears 
his name; further to recommend that Adniinistrative Division 
follow progress of the Hoover National, Medal being prepared 
by'the»Biireau of the Mint, and if an appropriate likeness isy I 
developed," will attempt to seek authority for its use in the. (ys 
preparation of a Hopyer- Memorial Plaque. I 


Dedication ^programs for buildings named after T 

individuals often include as p^t of the ceremonial investiture — 
proceedings; the unveiling of .a memorial- plaque, bust or, - 
statue of- the honor ee .. ' It is not now known whether such-a ’ 
proceeding will be- a part of the ceremony for the Hoover,' Building.. 

The architect's drawings for the J. Edgar^oover F.B.j 
Buildin g-incliides a 24-inch circular- shaped plaque in honor of MfT 
It is to^be affixed to the wall approximately 54-inches above floor 
level just inside the< main entrance to tl^ build-mg^n-Pennsylvania 
Avenue. jj-p —// ^ % 

nfcu wl APR 30 1975 ^ 

As one enter SThe main entranc e and turns right,<^ 
facing an easterly direction, on one side ofaTspan of doors- 
will be placed the Hoover Memorial Plaque and on the other 
side, a 24-inch circular cast FBI seal will be aff^ed. 

On the opposite walls, facing in a westerly direction, 
24-ihch castings of -the obverse and reverse sides of the Great 

ci^^i ‘TT— * V Ij * t jAr 


Seal of the United States will be mounted. 


The most costly of these, cast, bronz'er.plaq^^ will' be 
the one in memory of Mr. Hoover because it would "normaUy 
require the commissipning of a sculptor to. crjeate a likeness of 
Mr, Hoover, The Bureau of the Mint is cufrehtljj p:yeparing a 


5IMAV 1 


1 - Mr. Moore . 
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Memo Dunphy to Walsh' 

RE; J. EDGAR HOOVER MEMORIAL PLAQUE 


National Medal in honor of Mr. Hoover, If the finished ^ 

likeness is appropriate, efforts will be made to gain 
authorization from the Bureau of the Mint to utilize that 
mold, with necessary modifications, for the memorial 
plaque. This avenue will be pursued when the sculptor 
has completed his efforts and if they are deemed suitable 
for our needs. 

In addition to the bas relief likeness of Mr, Hoover 
appearing on the plaque, it is felt a suitable quote from 
Mr. Hoover would be appropriate. It is noted that three 
statements attributable to Mr. Hoover were supplied by the 
External Affairs Division during the initial planning stages 
for the Hoover National Medal. That medal is not going to 
bear a statement from Mr. Hoover. It is felt these state- 
ments could be considered for use in conjunction with the 
Memorial Plaque, The third statement is' preferred and 
recommended for use in conjunction with the captioned matter. 
The three statements are listed below: 

1. "Individual freedom is our creed — national 
freedom is our heritage — world freedom is our goal. " (Speech; 
The Courage of Free Men, 2/22/62 — Upon receiving the 
George Washington Award of Freedoms Foundation, Valley Forge, 
Pennsylvania, February 22, 1962) 

2. "The duty the citizen owes is greater than mere 
observance of the law. " (From the. Key to Freedom is Faith - 
The Evening Star, Washington, D', C., September 30, 1953) 

3. "... he who helps enforce the law helps defend the 
liberties of all men. " (Last line of article titled, "The Challenge 
of Law Enforcement" in "Christian Action, " July, 1959) 


- 2 - 


(CONTINUED OVER) 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER MEMORIAL PLAQUE 


The above statements ar.e -brief; this is felt to be a 
necessity as the four plaques in the main ljuilding entry are all 
circular shaped. In order to retain design consistency and 
balance the suitable quote selected will in likelihood appear 
below the round plaque by affixing individual letters directly 
to the wall. This type of mstallation would be more conducive 
I to a brief quote. 

RECOMMENDATION: 

1. That the third statement above be selected for 

use with the memorial plaque honoring Mr. Hoover in the 
new building. ^ 

(i/ ^ 

2. That the Administrative Division follow the 
progress of the National Medal being prepared by the Bureau 
of the Mint. If the likeness of Mr. Hoover is appropriate, 
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^»^TONAjl.POftM NO. 10 


MAV^I^ JloTtlON 

OSa'CIN. RC07^J0« J7 L 

United stATES govI^ment 

Memorandum 


CD 


FROM : 


■ SUBJECT: 


Mr. m 


J. P. Dunph; 


DATE: March 17, 1975 


Assoc. D{r. 

Dop. AD A4m, .. 

*t V 

_^0ap. AO Inv, — - 
Asst. Dir.: 

Admin. - 
Comp. Sysf* 

Ext. Affairs . 
Files & Com. 
Gen. |nv. _ 

(dent. 

Inspection 
Intell. ■ ■ 

Loborotory - 
Pion. & Evbi. _ 
Spee«^fnv. 
Training < 
Legal Coun. JLJ. 
Telepboriy^ Rm, J. 


./ r lan. o bva*. — _ 

QFFIG E;0E;^:;^ALX.0.U- NSEL 5p.c.,?v 

SPACE-ALmCAO^IOJil^ IN THE LJ^irc,!nX ‘ 

J. EDGAIMGOVER F.B.I. BUILD ING 

My memorandum- to you dated 1/31/75, captioned "Office ^o^ I* ■ 
Legal Counsel. Space Allocations in FBIHQ Building", advised Legal Counsel 
Division growth required additional office space be provided them in the 
new building. It was pointed out that to accomplish same it would be necess^y 
to reduce the size of the Bureau Library on the 7th Floor. Further, that a, 
resurvey of Legal Counsel needs by the Headquarters Building Unit (HBU) would 
determine the extent of the Library space reduction. 

The purpose of this memorandum is to: advise of the results of the 
HBU survey; to recommend that approximately 3, 400 square feet of a total 
5, 000 square feet previously provided for the Library be reallocated to the 
Legal Counsel Division; and to recommend the HBU provide plans to implement 
the reallocation concept. 

Legal Counsel Present Space Assignmen1^"rrF ^ y , / ^ 

my l/^ j 

The Division Front Office is locatecTonithe 7th Floor, 9th Street side 
of the Hoover building. "Satellite" office space was provided them on the 
3rd Floor, 10th Street side, when previous growth neces sitate d same and 
there was then no available unassigned space on the 7th l^ioorT " i* — 


MAY 6 107S 


Legal Counsel Functional Space Needs: 


The Division^ realizing past Hoover Building assignments preluded 
the possibility of having all their divisional elements in contiguous space,, near 
their Division Front Off ice^ indicated their functional needs could be served by 
having their recently created Legislative Matters (LM) Section Front Office, 
their expanded Freedom of Information (FOI) Unit, Legal Analysis (LA) Office, ^ 
and Inspector on Special Assignment located in contiguous space oh the 7th 
Floor. The Legal Research and Legal Liaison Units needed to be adjacent to 
each other, but not necessarily contiguous to the other division elements. 

(CONTINUED OVER ) 


1 - Mr. 'Jenkins 1 - Mr. Mintz 

1 - Mr. Jamieson (Attention: Mr. Shoaff) 1 - Mr. McNeely 

(SEE ADDENDUM, PAGE 4) 




Memo Dunphy to Walsh 
RE: OFFICE OF LEGAL COUNSEL 
SPACE ALLOCATIONS IN THE. 

J. EDGAR HOOVER F.B.I. BUDDING 

Headquarters Building Unit Survey: 

To provide contiguous space for the LM Section Front Office, 

FOI Unit, LA, Office, and Inspector on special assignment as requested by 
Legal Counsel would require approximately 4, 500 square feet. There is no 
unassigned office space on the 7th Floor (or in the Hoover building) of that 
magnitude. — 

The LM Section Front Office and FOI Unit only can be housed in 
3, 400 square feet. Library space is presently separated into two basic blocks" 
of space, of 3,400 and 1, 600 square feet respectively. If the larger block Of 
space were provided for the Section Front C^fice and FOI Unit use, the' 
remainder of elements of the Legal Counsel Division could be housed in space 
previously provided them on the 3rd Floor. The Library would function in the 
remaining 1, 600 square feet. 

Under this concept, structural modifications to existing walls and 
attendant Bureau expense to condition the former Library space to Legal 
Counsel needs would be minimal. All existing walls coiild be used. None need 
be added. Building changes in the Library area would be limited to placing one 
door in a demountable'drywall, and the necessary addition or deletion of 
telephone and electrical outlets as heeded to service personnel to be housed 
therein. Should it subsequently be determined that additional privacy is 
necessary and/or desirable for FOI functions, consideration should be given 
to the use of 61” relocatable panel partitions (rather than ceiling high partitions 
in that area) for maximum flexibility and to save expense should the FOI Unit 
subsequently be relocated elsewhere and the space revert to its originally 
designed Library purpose. * 

The 3rd. Floor space presently assigned to the Legal Counsel Division 
can also be conditioned to receive the reorganized functions with a minimum of 
expense to the Bureau for structural alterations to the building. Layouts can 
be provided to meet divisional needs that would limit construction to some 
thirtyfive feet of ceiling-high, dr 3 rwall partition, two doors, and the addition or 
deletion of telephone and electrical outlets in several rooms. 

The growth of the Legal Counsel Division and their mandatory need 
for additional space can only be accomplished at the expense of some other 
Bureau’ division. There is no unassigned space available for their growth. 

(CONTINUED OVER) 


- 2 - 




< 1 . 




Memo Dunphy to Walsh 
RE: OFFICE OF LEGAL COUNSEL 
SPACE ALLOCATIONS IN THE 
J. EDGAR HOOVER F.B. I. BUILDING 

Automation efforts may in the future provide additional space in the building 
that will permit the Library to regain space relinquished to Legal Counsel 
under the concept outlined above. Given the limitations of immediate need, 
status of construction, availability of funds, and balance of interests, it 
would seem the overall needs of the Bureau are best served by proceeding 
with the above change in space allocation. 

RECOMMENDATION: 

1. That approximately 3, 400 square feet of a total of 5, 000 square 
feet of space previously provided for Library use on the 7th Floor in the Hoover 
Building be reallocated to the Legal Counsel Division for their expanded growth. 
That the remainder of the Division elements, exclusive of the Legal Counsel 
Front Office be realigned within the perimeters of space previously provided 
them on the 3rd Floor. 

y 


2. That the Legal Counsel Division promptly indicate, on plans 
to be provided by the Headquarters Building Unit, the exact placement of desks 
for their personnel in the spaces provided. This to permit timely coordination 
for the construction of walls and installation of telephones . 


3. That Headquarters Building Unit provide Training Division 
with plans indicating the reduced scope of the Library facility under the concept 
indicated herein. 
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ADDENDUM OF "TRAINING DIVISION 


0 ^ 



S:jar^- 3/26/75- 


^ Memorandum T. J. Jenkins to Mr. Felt, 1/24/73, 

explained the inadvisability of reducing any of the 5, 000 square ■ 
feet which had been allocated for the Bureau library, and it was 
approved that the space not be reduced. This memorandum was 
based on a study which had taken place over a period of one and 
a half years by not only the Training Division, but Division 
representatives from all other Divisions in the Bureau. It was 
pointed out that comparable agencies such as the CIA had 25, 000 
square feet and the FAA had 44, 000 square feet. Recommenda- 
tions of memorandum of 3/17/75, will relegate library space at 
FBI Headquarters to a repository for storage of telephone books, 
a few reference books, a limited number of periodicals, a few 
law books and extremely limited reading space for library users. 
Training Division points out these facts so that FBI Headquarters 
personnel will clearly understand the reason the new FBI HQ 
library' will be poorly equipped to serve the needs of personnel. 


The new FBI HQ library will be considered as a 
branch of the FBI Academy Learning Resource Center. All the 
acquisition of materials and the technical processing thereof 
will be done at Quantico. The main reference library facility 
will be also housed at Quantico. 
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\ UNITED STATES^VERNMENT 

\ Memorandum 

TO : MR. CALLAHAN 
FROM /: T. J. JENKINS 


DATE: 


SUBJECT: INQUIRY FROM ASSOCIATE 
RE COST OF THE .J. EDGA 
FBI BUILDING 


PRESS 

OOVER 



Loborotory 
Plon. & Evol. . 
Sp«e. Inv. 
Training _«««. 
Legal Ceun. -■ - 
'Telepbene Rm, . 
y Directs Sec V « 

\ 




On 4-22-75 I received an inquiry from Lee Byrd of the 
Associated Press who advised that he was doing a study on the con- 
struction of a new House Office Building up at the Capitol and he wanted 
to refer to the cost of the Rayburn Building and the J. Edgar Hoover FBI 
Building. He specifically inquired as to the total cost of our new building, 
including equipment, furnishings, acquisition, architects' fees and con- 
struction. , 


f. 


I advised Byrd that to- obtain the cost of acquisition, ajfchitects' 
fees and construction, he would have to get that information from the" General 
Services Administration, In accordance with the Director's testimony before 
the House Appropriations'Committee on 3-11-75, I informed him that our 
costs for the new building were $8, 977, 000, and tliis would include furniture, 
laboratory equipment, equipping indoor firearms range, installation of specif 
equipment for our Files and Communications Division, class rooms, auditorium, 
and other miscellaneous,. equipment. Byrd was satisfied, arid stated that he 
would contact General S ervices Administration. , _ • 

I 


ACTION; 


Submitted for information. 


NOT- BECORDEa 
191 iviAi 13 1975 


TJJ;pmd/ 
(3) 
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/° 


FROM 


oriiONAi rotM NO. lo 
AAAY ltA2 fPiriON 
OiA CtN. tto. NO. 27 


UNITED STATES GOVERNMENT 


p 


Memorandum 


Assoc. Dir; 
^ep. A! 




DATE: April 24, 1975 


Comp. $yst. . 
Ext. Affairs 
FlUs & Com. 
Gen. Inv. . 
Ident. , 


SUBJECT; j._.gDGAR HOOVER F. B^ILbUILDING 


GSA INSPECTION OF’ PREMISES 



lorotory 
Legal Coun. -- - 
Plon.& Evalt 
Spec. Inv. 
Trolnlng ■ 


Telephone Rm. _ 
Director Sec'y __ 



'The purposie of this memorandum is to advise of the inspection of 
the new jb'uflding,by.^perso^^ from the Space Management Division of the 
General, Services Administration (GSA). The inspection is required by GSA to 
verify effe,aivCtenanf-5space utiHz^ipnr^The audit also permits GSA to 
^^certain the type of tenant use^if*bccupied space which in turn determines the 
^-*StandardJD^jell User,_Cha rg ^l^^^ rate which GSA will charge the Bureau ) 
for that spa ce. ’ \ 

Vs 

Under the Federal Building Fund concept, the Bureau pays GSA for'^ 
occupied space. The SLUG Rate varies with the type of tenant use. To U 
determine which SLUG rate to charge, GSA must physically audit^tenant spac,^ 

Gommencing April 23, 1975, two representatives'ffonovGSA's ' 
Space Management Division will conduct an inspectioiy»of Bur eau\6ccupied 
space in the Hoover Building for the purposes mentioned. They-'v^ill be 
accpmpanied by a representative of the HeadquartersiBiiilding Uhitvas an 
escort. j 




The Bureau will have an opportunity to subsequently meet with the 
GSA personnel to discuss their conclusions with respect to measurement of 
square footage in the Hoover Building, as well as their decisions regarding 
classification of our occupied space. 


s 


.Q. 

O 


REGOMMENDATION: 


O' 

§; 


'None. For Information 






1 - Each Assistant Director 
1 - Mr. Feeney 
1 - Mr. Flynn 
1 - Mr. Groover 

RLC^eft 
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Q. 


UNITED STATES GOVERNMENT 

Memorandum 




alsh 


J. P. Dunphy 

O 


DATE: March 20, 1975 


SUBJECT: J^JEDGARJSQaVJEB F. B. i£ bU1LDING 

OPERATION Q^^NDQWS 





Assoc. Dir. - -■ - 

pep. AD Adm. 
Dep. AD inv. «... 
Asst. Dir.: 

Admin. - 

Comp. Syst. .M. 
Ext. Affairs - — 
Files & Com. ... 
Gen. Inv. 

Ident. ■_ 

^ Inspection _ 

Intell. ^ 

Loboratory - ■■ ■ 
Legol Coun. 
Plon.& Eval. 
Spec. - 
Trolning ■ • 
Telephone Rm« 
Director $ec*y 


The purpose of this memorandum is to advise of possible safety 
considerations when, opening and closing windows in the new building. 


Window keys have been issued to Division Move Coordinators 
in the new building to permit the opening and closing of windows to alleviate 
high temperature conditions resulting from inoperative HVAC equipment. 

The general contractor has indicated that all HVAC equipment will ’’hopefully” 
be operational by 3/21/75. Therefore, operation of these windows should 
then be neither necessary nor desired. 

The windows on^the third through seventh and tenth through 
eleventh floors in the hew building, will rotate in either direction and 
equipped with tight fitting weather proof seals. Such seals impede window 
closure which necessitates cpnsiderable force to be applied to the frame of 
the window. It has been found that during closure of the windows, the 
window, which weighs approximately 200 pounds, will gain momentum from 
' movement and will swing through the closed position and cohtinue to move, 
rotating about its vertical axis. Such movement could cause one to lose 
balance and fall through the opened window . Therefore, all Bureau personnel 
are instructed not to operate these windows. 



RECOMMENDATIONS: 




#- 






1. That all keys previously furnished Bureau personnel be 
immediately returned to their respective Division Move Copj^dinqtprs. 


SA MAY 6 1975 ^ 


2. That future requests^for t^p opening and closirigi^ BuilS&ng 
windows be directed to Di\^isioi? appointed hnale clerks, who- are to be 
instructed in the safe operation of these, windows on 3/24/75, at 2:00 p.m. 

in room 7825. Each Division^ sKdulH||'^‘el^cf and send one clerk to meeting. 
:eft_^(15) 
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UNITED STATES GOVERNMENT 



Memorandum 



SUBJECT: J. EDGAR HOOVER F. B. I„ BUILDING 



FINGERPRINT CORRESPONDENCE SECTION 


A«tec. Dir. 

D«p. AD Adm. 
D«p. AD Inv. « 
Asti. Dir.: 

Admin, 

Cemp. $yst. _ 
Ext. Affairs y 
FiUs & Com.ju 

iz'mk 

Inspection ^ 
Intell. __ _ _ 
Laboratory ^ 
Legal Coon. , 
Plan.& Eval. 
Spec. Inv- _ 
Trolning - — 
Telephone Rm. 
Director Sec'y . 


^4: ' - 

The first phase of the relocation of the Identification Division was 
completed on the evening of 4/28/75, when the move of the Fingerprint 
Correspondence Section to the new building was completed. 


The Assembly Section is scheduled to begin their move on the 
evening of 5/4/75. The General Services Administration is now in the 
process of maldng'the award for that move contract. 


RECOMMENDATION: 


None, -For information. 


1 - Mr. Ash 
1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr. McMichael 

✓A 

RLO:eft jAX 
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April 29., 1975 


4' 







Mr; Ar^m^S^hulm^' 

Post '^£xce~Box^448-,-!--. 
Freeport, New York 11520 


Dear Mr. Shulmani 


Your request 'of the White House for ihfdrm^ioh 
regarding the date of the dedication of the J . .Edgar^oover 
Buildin cr v;as sent to the Department of 0;ustice referred 


to my office v;here it v/as received oh 

For your information, the dedication will take 
place when the building is s\^stantialiy occupie^^^ but jid 
date has yet been set. FBI personnel will be moving into the 
new building through the autumn™,and dedication is anticipated 



dhable 


to gxve you 


a more specific'xrOsp’drise'”at?Sthis 


MAILED 20 

APR‘3 01975 


•FBI 


Sincerely yours, 

’ 0 , M.. Kelleja 

Clarence M, Kelley 
Director 




D«pv AO'A^ni). 
^Dep. AO |nv. 
Asst. Dir.: 
.Admin. 


1 - 


‘ vaStar-3:, Assistant 
id (wihi?e^^House 


Thd 


h Enclosure 


Office 


bo 

b7C 


-«WS=%§^ )„ 


CompVSysf. 
Ext, Affairs ^ 
Files & Com; 
Gen, |hv. 
Went, - — j*-- 

fnspectron 
Intel!, - - - 


Laboratory — 
Plon. & Evol. -m 

ipec.lnv. fy~ 
Training ---^- - - - 
^.egal Coun^ - - ■ 
Telephone Rm, 
.Director Sec'y s- 


,rn Washington, D.' C. 20500 
*’l A- New3>%digkj^ Enclosure 

NOTE; Shulman is On the mailing list, to receive Bjire^u 
public|Li;^onS||.^,, Post Office Box number an‘&5^‘pT-'cdd^"'taI^en 
xroni' .irihii'^^^ Response coordinated with Headquarters 

Building Unit, Exhibits Section”, Administrative Division. 


1^ 



teletype'unit I I 




Opo 95 -S-S 4 > 




a 


THE WHITE HOUSE OFEJCE 


REFERRAL 


To: THE ATTORNEY GENERAL 


Dote: 


A’b 2I 8so«lf’75 


4/15/75 




REQUESTED 


Draft reply for: 

, President's signature. 

Undersigned's signature. 


Memoranduin for use as enclosure to 
reply. 


X 


X 


Direct reply. 

___ Fumisli information copy. 


Suitable acknowledgment or other 
appropriate handling. 


Furnish copy of reply, if any. 


For your information. 


For comment 




NOTE 


Prompt action is essentialt,. 

If more than 72 hours* delay^s e^ountered, 


please telephone the ^Imdersi^ed immediately, 

Code 1450. ^ ^ 

U/C: 

Basic correspondent^ shoid^^bo ^req^ed \ when 
draft reply, memoi\indum, or gmnment \a Ire* 
quested. "Ti 


Uj 


REMARKS: 


GBtf'bleinan is 82 yrs. oldi 




c 


•*(// 


Description: 


-H 

-Ho 
33» o-n 
-o ^=3“ns> 
so 3C”m 


Q may 


. Letter: 


, Telegram; Other: Phone call. 


, N. Y. 


To; The President 

From: Mr. Ai^thur Shulman 30 Wallace Street Freeport, T>onc 
Date; 4/14/75' ^ 

Subject: Caller wants to know the date of dedication of the J 7 ^ Hoover 
Building. Would you please furnish Mr. Shulman with tM: , informa-^ 
tion? 



,«•( HI .\p' 

. . • . . I • ■ , s i t.,5- 


Vi ’ o 




. k* .'S 


. c Oil, 




AT TORNEY GENEHAI’ 

By direction df the P ^ident ya^~~^^c^ " ,jf ; 

I : • uF 


Mrs. Anne V. Higgins ^ . 

Staff Assistant -^’i *’ --j* -i 
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OrilONAl fOKM NO^ 10 
MAY 1962 COITION 
CSA CCN. KCC^ NO. 27 


d 


TO 


, UNITED STATES GOVERNMENT 

V Memorandum 


MR. Wi 


FROM 



d 


DATE: 


5/1/75 


/ 


J. P. DUNPHY 

SUBJECT: j^EDGAR HOOVER F^B. I. BUILDING 

-^^OVE MATTERS-^j^PEWR ITE R MAINTENANCE SHOP 


Assoc. Dir. 
Dep. AD 
Dep. A^ Invl 
Asst. Dir^ ^ 
Admin. 



Loboratory _ 
Plon. & Evol. . 
Spec. Inv. - 
TroInin9 -■ 
Le9ol Coun. - 
Telephone Rm, . 
Director Sec')r>« 


The Typewriter Repair Shop was relocated from 
the Identification Building to space in the Second Basement of 
the J. Edgar Hoover F. B. I. Building on Wednesday evening, 
4/30/75. 


RECOMMENDATION: 



1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr. McMichael 
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MAY 1962 (OmON 
CSA CIN. ftIC. NO. 27 


UNITED STATES GOVERNMENT 
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DATE: 5/2/75 




Memorandum 

:Mr, Walsh 

FROM :J. P, Dunphy 

SUBJECT :J. BUILDING 

M OVE MATTERS ■i FREEDQMJ3 F.,mFQRMAT^^ ACT UNIT 

V ^ ^ 

The Freedom of Information Act Unit was relocated from 
the Justice Building to space on the 5th Floor of the J. Edgar Hoover 
F.B'.I. Building on Thursday evening, 5/1/75. 


\ 

Assoc. Dir. - ■ 

Dep« AD Adm. _ 
Dep. AD Inv. 


Loborafory _ 
PIon.,& Eval. 
Spec. „ 

Training - - 

Legal Coun. - - ■ 
Telephone Rni.j.. 
Director Sec'y 


RECOMMENDATION: 


For information. 



-,r 

5lNiAVj9'S75 


MAH' 8 191^ 
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UNITED STATES G' 






i-K. 


RNMENT 


Memorandum 


TO 


FROM 





; Mr. 


L. C. Groover 





s^BJEcy ^CURIT YJATROL M ATTER S^ 

J. EDGAm aOJZER,EBIJBinLmtG 
AND JUSTICE BUILDING 




DATFt: 3/17/'|MO■^ 




Legol Coun. ■ ■ - - _ 
Telephone Rm. __ 
Director Sec'y 


At the present time, there are two Security Patrol units in the 
Administrative Division. The Headquarters Security Unit, Exhibits Section, 
has responsibility for Security Patrol matters in the J. Edgar ''Hoover FBI 
Building. Presently assigned to this unit are five Security Patrol Clerks on-^the 
4:00 p. m. - 12:30 a. m. shift, four Security Patrol Clerks on the Midnight - 
8:00 a. m. shift and three Security Patrol Clerks on the 8:00 a. m. - 4:30 p. m. 
shift. The other Security Patrol unit is in the Contract Review Unit, Bu(%et 


I 


and Accounting Section. It has the responsibility for FBI occupied space in the 




Justice Building. Presently assigned to this unit are four Security Patrol ^ 
Qerks on the 4:00 p. m. - 12:30 a. m. shift and two Security Patrol Clerks on (\ 
the Midnight - 8:00 a. m. shift. 

As personnel are moved from the Justice Building to the J. Edgar Hoover 
FBI Building, the number of Security Patrol Clerks in the Justice Building has | 
decreased, the Security Patrol Clerks being transferred to the Headquarters 
Building Unit, as the occupied space in the J. Edgar Hoover FBI Building ^ 

increases. The plan was to graduaUy phase out the Contract Revie^J^t ^ 

Security Patrol. 

The status of the movement from the Justice Building to the J. Edgar ^ i 
Hoover FBI Building is now at a point where it would be more efficient to 
place all the Security Patrol Clerks under one unit rather than continue the two 
separate<^op^rations.' * At this time if a Security Patrol Clerk becomes sick 
on either of ithe’'shifts in the Contract Review Unit it would necessitate pajdng 

Lsi^liq) ^ 

bunjijy (Attn: Mr. Laster) 

1-Miss Tibbettf ' 

1-Mrs. Crookstohi 
1-Personnel Filesof: 
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<L^VER. 
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Memo Groover 46 W^^'sh 
Re:: Secimity Patror Ma^ 

J. Edgar Hopye'r^.FBr-Building ’ 
and Justice' Buildihg^’^ ’ ' 


1r . 


overtime to some other clerk because of’ the4act’.1^^ there. are not sufficient 
per sOnnel 'available by which -to han^e such une^ected occurrences. By 
combining the two, patrols,, if; such an event occurred, there would be enough 
men available .assi^ed to ;eacli sh^t to aUow f6r''a change in schedule and the 
unpredictable; ' ^ - 

RECOMENDATION: ‘ ' ^ • 


Effective April 10, 1975, the responsibility of the ContractcReview Unit 
to patrol the FBI occupied. space inj the. Justice Buildihg and the six Security 
Patrol Clerks assigned-to the Contract Review Unit be assigned to the 
Headquarters Building Unit., z' 
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OfllONAl fOKM NO. 10 
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UNITED STATES GOVERNMENT 

Memorandum 


0 


i 


TO 


FROM 




Mr. Wa: 


J. P. Dunphy 

O 


DATE: May 9, 1975 





SUBJECT: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS-EXTERNAL AFFAIRS FRONT OFFICE 
AND PRESS SERVICES OFFICE 

The External Affairs Division Front Office and the 
Press Services Office were relocated from the Justice Building 
to space on the 7th Floor of the J. Edgar Hoover F.B.I. BuHding 
oh Thursday evening, 5/8/75. 

RECOMMENDATION: 


None. For information. 
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1 - MrS>‘McD'e 5 mott 

1 7 u 

1 - Mr.^Flyniji 

/J /( 

1 - Mr. MbMichael 
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3 MAY 15 1975 



Files & Com. 
Gen. Inv. — ---- 
■dent. 

Inspection 

Intell. 


Laboratory - — 
Plon. & Evol. M 
Spec. Inv. ■ ■ ■■ - — 

TraIntnQ - __ 

Legal Coun* 

Telephone Rm. .m 
D irector $ec*y 
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Remymemo dated April 10, 1975, .captioned as 
above, advising that GSA and Blake Construction personnel advised 
of a strong possibility of a strike at the new building during the 
early part of May by the carpenters and laborers. 

Both trades were successful in -their negotiation 
efforts and GSA and Blake Construction advise there is no expec- 
tation of a strike situation developing at this time. 




RECOMMENDATION: 



None. For information. 




1 - Mr. Jenkins 
1 - Mr. Adams 
1 -/Mr. Moore 


1 - Mrs. Metcalf 
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REC-63 ^ 

Walt^j>^xESier 
CM®^J3BBsations Bran^^ 

^netal Ser.^i?ts„^c^^ 

034 jTth.St£eefeEi(^in 20f * 

WindertiUldiffig ' 

Washington^ D. 2Q 40S 

EE: iT. EDGAn HOOVER F.B.t. BUTLDIHG 
PROJECT HO. 49920 

Dear Mr*. Huber; 

« 

This will cohihpm conversation between SA Robert D. 
..Olsehand hh?i Donald. L. Secfcol of yotir oHice with respect to 
Bureau plans for a memorial plaque honoring the late J. Edgar 
Hoover. 


Afsec. Dfr. 
DeV> AD^AJm 
Dep. AD inv. 
"Asst.’Drr.; 
"A^mln. 
Comp'^Syst. _ 
,Ext. Affolrs^ 
Files A Con. 
Gen.^lnv. --, 
Client. __ 


lnspeetIor\ . 
Intell. -■- -■ 


rUabcTrotery, 

Plon. A Evol« . 
Spec. Inv. ---— 
Trolning ' 
Legal Cour>^ ? 
Telephone Rm.^. 
Director Secfy^w 


« 'Phi architect’s drawings for the biUldlng inciddo ;a24« 
inch, circular shaped plaque & honor of Mr. Hoover. It;is to be 
affixedito the waU approidni^ 54-ihches above floor level 
just^He'the main enti^ce to the building on Penn^lvania 
Avenh|.- 


tr-c 

o»»j 


vJ 

jj 

cr- 


i^A^ne .cnti^s the main, entrance and turns right fach^ 
an east^lyndirectipm on one side of a span of' doors will be placed 
the Hoover Memorial Pldque and on the other side, a 24-rinch 
circular cas|^BI seal wiU be affik^* 





iph ti^pppsite walla, facing in a westerly direction, 
24-inch castings the obverse and reverse sides pf the Great 


Sealofth^^ 


REOreft 

(V- 



States will he mounted. 




.NOTE: Based on memo Dunphy to Walsh; 5/g/75, RLbleft. 

S4MAY 


MAIL ROOM 



TELETYPE UNIT JED 


Mr. Walter Ei Huber 


The most costly of these cast brOnze plaques will be the 
one in memory of Mr. Hoover because it would normally recjuire 
the commissioning of a sculptor to create a likeness of Mr. Hoover. 

The Bureau of the Mint is currently preparing a National M^al 
in honor of Hoover. 0 the finished likeness is appropriate, 
efforts will be made to gain authorization from the Bureau of the 
I»flnt to utilize that moldj with necessary modifications for the 
memorial plaque. This avenue, will be pursued when the sculptbr 
bas completed, his efforts and if they arq deemed suitable for 
Bureau needs. - 

In addition to the bas relief likeness of Mr. Hoover appearing 
on the plaque, it was felt a quote from Mr. Hoover would be appropriate. 
The following has been seiocted: 

. .fie who helps enforce the law helps defend 
the liberties of ail men; " (Last line of article 
titled, "The Ghallenge of law Enforcement” in 
Xhristian Action, " July, 195 j.) 

The above statement is brief; this is felt to be necessary 
as the four plaques^in the “main building entry are all circular 
shaped, .in Order tp retain desi^, consistency and balance the 
quote will in likelihood appear below the round .plaque by affixing., 
individual letters directly to the wall. 

Any pkns by your agency for a dedicatory building plaque, 
should for design consistency it would seem^ be coordinated with 
the above architectural intentions. 

Sincerely yours. 


Eugene W. Walsh 
Assistant Pirector 


5010-10* 


TO : 
FROM : 
SUBJECT: 


% 


oriipMAt fO«M r^, 10 
may' w*i io'iiioiV 

■CSA C(M. I(C. NO. 17 


Q. 


UNITED STATES GOVERNMENT 

Memorandum 


Assoct Dir* — 

Dep. AD Adm. 
D«p. AD Inv. 
As»l* Dii 


Mr. Walsh 





^ Admin. 


inv. ^ 

.... ^ 


J. P. Dunphj 


J. EDGA^TOO^R MEMORIAL PLAQUE 



May 8, 1975 


omp. Syst. „ 
Ext. Affairs - 
Files & Com. 
Gen. Inv. 
Ident. - - - 
Inspection 
Intell. ■ - 


Loborotory 

Plan. & Eval. m 
S pec. Inv. - -— 
TraIntnQ __ 

LeQol Coun. 

Telephone Rm. 
Director Sec'y 


Purpose of this memorandum is to advise of an inquiry 
from the General Services Administration (GSA), as to status of the 
Bureau’s planning for a memorial plaque honoring Mr. Hoover; further, 
to ^vise that subsequent inquiry determined GSA plans to affix a 
dedicatory plaque to the new building. It is recommended that attached 
letter be sent to Mr. Walter E. Huber, GSA, advising him of the Bureau’s 
plans regarding a\memorial plaque, and suggesting GSA efforts for a 
dedicatory building plaque be cpordinated with the .architectural considerations 
for the area to achieve design consistency. 

Mr. Frederick March, GSA, advised SA Robert L. Olsen on 5/2/75, 
that he was assisting J. Williams, Director of Special* Projects, Central 
Office, GSA, and was inquiring into the status of the Bureau’s plans for 
a memorial plaque honoring Mr. Hoover. , . r 

Mr. Donald L. Seckel,. GSA Project Coordinator for the construction 
of the new building, was advised of March’s inquiry on 5/5/75. Seckel 
subsequently advised that GSA was planning to affix a dedicatory plaque J j 
to the J; Edgar Hoover F. B.I. Building. Seckel indicated the inforniatiopi.i/ 
on the GSA plaque would be much like a cornerstone and would in all . 
likelihood contain name of President Ford, the current GSA Administrator, 
the date of completion of the structure, and the typical information as is 
usually contained on such items. Seckel opined March’s inquiry 'was; generated 
by GSA’s anticipation that a dedicatory plaque would be needed at the time 
of an official building dedication. He* suggestedi.that a letter be directed to 
him advising of the current status of the Bureau’s plans for a memorial plaque 
honoring Mr. Hoover and that he, in turn,^ would see that copies were . {\/^ S 
disseminated to Messrs. March knd William^ fy" ! f ^^ 0 

Enclosure ^ 

^ ^ ^£20 MAY 1975 


i) I 

* 

^EC.5 


> 




■•??; * **• '* *«* ■ — . , ., 
(CONTINUED OVER) 


tip 


X « . 


■ 



■O’ f 


Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER MEMORIAL PLAQUE 


With respect to a dedication ceremony for the new building, it 
is noted no date has been yet established for same by either the Bureau 
or GSA, We have previously advised persons making such inquiries 
that it would be held after the structure is substantially occupied. Current 
move plans project our move will continue into the Fall of 1975. 

Dedication ceremonies could thus be anticipated for the latter part of this 
year or the early part of next year. 

't 

The attached letter advises GSA of the architect's intentions 
with respect to building seal and memorial plaque locations in the 
main entry of the new building.; That site is also a logical place for 
GSA to consider placing their building .dedication plaque. The letter 
suggests that GSA efforts should, for design consistency, be coordinated 
with the architectural considerations for that area. 

RECOMMENDATION: 

That attached letter be signed and sent to Mr. Huber, (^A, 
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UNITED STATES GOVERNMENT 
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0 
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Memorandum 


TO : Mr. 



Ass9c. Dir, 

Dep. AD Adm. _ 
Dep* AD Inv. — 
Asst. Dir.: 

Admin. — 


DATE; 4/25/75 


FROM 


■■ L, C. Groover ‘ 


SUBJECT: SOLICITATION NUMBER^B-^ 
FOR THE PURCHASE Oi^STEEL 
BOX LOCKERS “ 



Comp. $yst. _ 
Ext. Affairs - 
Files & Com. 
Cen. inv. _ 
Ident. . 


Loborotory 

Pion. & Evol. M 
Spec. Inv. --- 

Training 

Legol Coun. 
Teiepbone Rm. 
Director Sec'y 


On April 24, 1975,^ at 4:04 p. m., Mr. Bob Moo rehead, Director, 

tradyne. Incorpol’ated . Ric nard^ 
Contract Review Unit, as'to thi^ 


x» lo, at ‘ 

(^lepnone number 214-234-272l\ yS]p^ctradyne. Incorpol’ated . Ric nardson . 
Texas. -ca lled SA Francis L, CasiunT 


solicitation. 


Mr. Moorehead stated that the specifications in this solicitation 
are clear and easy to understand but he just wanted to be assured that the 
procurement was for 1, 304 lockers eacn to be 12 incnes wide by 12 inches 
high by 18 inches deep. He was advised that that is the case. 



He also wanted to assure himself that the base on which the 
lockers would sit is to be part of the bid. He was told that it is, < He al^ 

r. / EdgarHioove r 


desired to confirm that the price would include delivery to the ^ 

TTIT^T „ TTT^ —I. • I TN TT - i 1 • 1 J-1- J.I • 4. 


FBI Building, Washington, D, C, He was advised that the price.should include 


delivery to^ashington, D, C, 


7 


Mr. Moorehead desired to know if the specifications were drawn 
from a standard unit. He was advised that SA Cashin did not know the answer 
to that question but the specifications were for our minimum needs. 


'i*i 


Mr, Moorehead was appreciative of the information. 


RECOMMENDATION: 


c t . ,y\ 

o’* * None. For record purposes. 




RECSff. 


1 




■Sj m may-19. 


f-Mr. McMichael 
1-Mr. Ash (Attn: 


29 '975 #! 



Mr. York) 
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0)A C(N. ft|C« NO. 


•UNITED STATES GOVERNMENT 


/ 


iTO 


> o 

S GOVERr 

'Memorandum 


FROM 


SUBJECT: 


Mr. McDermott 


o 


DATE: 1^55-7^3 


P.F. O’Connell/^ 


FILES AND COMMUNICATIONS DIVISION 
NIGHT SHJ^T PARKING SPACES 
J. EDGAR^OOVER BUILDING 


Assoc. Dir* 

Dop. AD Adit%» , 
D«p. AD Inv* « 
Asst. DIr«: 
Admin. . 



Laboratory -- , 
Plon. & Evol. . 
$p«e. Inv. ■ - — 

Trolfting 

Logoi Coun. «... 
Tolephone Rm. . 
DIroctor Soe'y . 


\ 


iV^ 


Memo R. L. Pietsch to Mr. Ash 3-31-75 approved assignment of 
175 parking spaces to Identification Division with divisions with night shifts 
sharing in use of these spaces at night. Filesiand Communications Division 
has quota of 105 employees for night shift. Proportionate share of 175 spaces 
would be 24 spaces. Ident Division working hours are 4:30 p. m. -1 a. m. 

Present working hours of Files and Communications Division are 3:30 p. m. to ^ ^ 
midnight. By changing Files and Communications Division working hours* shift^^^SSj 
to 4 p. m. to 12:30 a. m. , employees would be able to utilize parking space 5 bein^s\ \. 
vacated by departing 7 a. m. -3:30 p. m. Ident Division employees. Another \ 

advantage of these hours for this shift would be that it would reduce number of 
vehicles entering and leaving'building at one time; thus, permitting a smootheiNs^^s^ 
flow of traffic in and out of the building. 

n 

Formula which evolves for assignment of spaces to those competing for g 
re^ar parking space will apply to. assignment of spaces to Files and Conimunicati^s 
Division night shift employees. 

RECOMMENDATIONS: 

€ 

1. That'24 parking spaces be assigned for use of Files and 
Division night shift employees in J. Edgar Hoover F. B. I. Building. 


2. That working hours of Files and jCommunications Divisipnvriight shift ' 
be changed from 3:30 p. m. to midnight to’ 4 ^, ni.f tb 12:30 a, ni. 

^ ^ 3> 

Mr. Walsh ^ ^ 

Mr. Dunphy 



1 - 
1 - 


1 - Mr. Stoetzel 


PFOrbpr 

P4JUK6 







1975 


MAY 231975 


Seq.Add£Mujn,pLAdm ini&tr at iy^ DlvisiQn. Page 2. 
. ADDENDUM PAGE 2 






When parking spaces were allocated to the Identification Division 
personnel, 24 were held in reserve for Division Four’s night shift employees. 
Identification Division’s day shift vacates these parking spaces at 3:30 p. m. 
and their night shift uses the same spaces one hour later at 4:30 p.m. 

Traffic flow in Second Basement would be facilitated if Division Four’s 
night shift were changed from 3:30 p. m. to midni^t to 4 p. m. to 12:30 a. m. ,as 
recommended. 

Establishment of proposed shift would add approximately 525 hours per 
two week period of additional v^orking hours requiring payment of night differential. 
Using salary payable to a Grade GS-4, Btep 4 ($8,355 per annum) as the average 
grade level of employees on the, night shift, the night differential rate would be 
40^ per hour, or $210 per pay period; projecting cost for one year, the total would 
amount to $5, 460. 

As noted, the shift recommended to be changed involves only the 
Monday through Friday work schedule and therefore will not involve added Sunday 
pay cost which would be involved if the changes were to also affect the weekend 
shift. 

RECOMMENDATION: 

In view of the parking problems which exist in the vicinity of the JEH 
Building area, it is recommended we concur with the Files and Communications 
Division and establish their Monday through Friday night shift hours as 4:00 p. m. 
to 12:30 a. m. 
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$010-106 


UNITED STATES GOVERNMENT 

Memorandum 


TO 



DATE: 5/16/75 


FROM : 




SUBJECT: 


■s 


J. P. DUNPHY 

O 



J. EDGAR HOOVER F. B. I. BUILDING 
CONSTRUCTION TESTS AFFECTING 
OCCUPIED AREAS 


Assoc. Dir. ■ - 
Dep. AD Adm. .. 
Dap. AD Inv. 
Asst. Dir.: 

Admin. _ 

Comp. Syst. 

Ext. Affairs - ■ ■ 
Files & Com. 
Gen. Inv. - _ _ _ ■ 
Ident. _ 

Inspection 
Intell. 

Loboratory 

Plan. & Eval. ^ 
Spec. Inv. - 
Training - ■ - ■ 

Legal Coun. 

Telephone Rm. .... 
Director Sec'y — 


The Heating, Ventilating and Air Conditioning (HVAC) 
systems in the building are presently being t ested and calibrated for- 
water flow. Such tests may cause some room temperatures to be 
cooler than normal for the next three to four weeks. 


RE COMMENDATION : 



For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams. 

1 - Each Assistant Director 
1 - Mr. Reed 
1 - Mrs. Metcalf 








)A- 




HWSO aieSH.i? 

VcC 

yec.p 


MAY 






TO 


FROM 


O^nONAl fOXM NO. 10 
AAAY 1942 lOltlON 
CSA GIN. t(G. NO. 27 


. -j,^4J0l0-l04 


UNITED STATES GC^ERNMENT 

Memorandum 

Mr. 

J. P. Dunphy 





O V 

SUBJECT; J . EDGAR JIQQV.ER-P..^.4=~BUIIaE)ING 

Move matters-executive offices, mail room, 

CORRESPONDENCE REVIEW UNIT 


Inspection , 
Inte|l. 


,Loboratory 
Plan. & Evol. 
Spec. Inv. ' 
Troining ■ 
Legal Covn« ^ 
Telephone Rm. 
Director Sec'/ 


The Director *s and Associate Director *s Offices and their respective 
support elements were relocated from the Justice Building to the Seventh 
Floor of the J, Edgar Hoover FBI Building on 5/8, 9, 10/75, 


It 'X. 

The Mail Room, formerly located in Room 553T.inrthe Justice 
Building, was moved to their space in the First Baseinenttof-the 
Hoover Building on the evening of 5/9/75. The ,Qorrespoi{d^ce Review 
Unit of the External Affairs Division, former ly';occupying<Rgom 5533 
at the Justice Building, was moved to Room 66601pf the H^yer Building 
on 5/9/75, ’ ' To ^ 

tv - X 



1 -'Mr. McDermott 
1 - Mr. Flynn' 

1 - Mr. McMichaeJO 


:RLO:eft 

(5) 






FBI file 66-HQ-11201 

Planning And Design of the FBI Headquarters Building 
66-HQ-11201 Rev 28-OCT-14- Section 17 Serial 1 
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FROM 


OfTlONM nO. 10 

MAY COlltOM 

6SA ^EM. •£$. P40 '97 




UNITED STATES GO^RNMENT 

Memorandum 



J„ P, Dunp! 


f 


DATE; 5/19/75' 



SUBJECT: j . ED GAR HQ Q.VER-FVBrlv-BUlLDING 

VENDING AREA - 8TH, FLOOR 


The major vending area now being utilized by. our 
employees on the 8th floor at the 10th: and E Street corner will 
be closing from 3K)0 p. m. Thursday, 5/22/?5, through Friday, 
5/23/75. 



Assm# P 

D*0> AD A;tfrn. 

Ai*f* D, 

Avoirs 



& Cy«U , 

$p««. Iay. mmmrn 

rT«WpK«n« Rm. 
Dlr««7w S«<'y p. 


During the closing the . area will be carpeted and receive 
new tables and chairs. 


RECOMMENDATION: 

That all employees now in tihe building be advised. 


1 - Mr. 'Callahan 
1 - Mr.- Jenkins' 

!• - Mri. Adams 
1 - All- Assistant Directors 
1 - Mr- Reed 
1 - Mrs. M!etcalf 


trr 


jppic5. 






I' 








/ 


MAY 22 1975 



'' 977 ^ »=Kaa^ 







TO 


FROM 


i 

10 

may iyo) ioitkon 

«SA OCN. «E». MO. >7 

UNITED STATES GOVERNMENT 

Memorandum 

MR. 

. I 




DATE: 5/21/75 


J. P. DUNPHY^ 

' I 

SUBJECT: 


f 




FETERIA-WAUfcTHROUGH. 







J. EDGAR'HOOVER F. B. I. BUILDING 


V 

Oir» MM 
^ AD A4n. 

0*». A^ 
Ast«4 
Aim 



C^f* Sy*t« M 
Jtn*, Af4wi ^ 
f’iUt A Com. , 

OoA. ktv. MiM 

lltSptitlOfl mm 
MoM. MMMM 


Lobofotory M 
Pt«A.& CvoL . 
Spoil 

Troiotop -• 

Lopol Cooo, 

T«lo(Aono Rm. . 
Pkoifor $oi*y « 


The Government Services Incorporated (GSI), our 
cafeteria operator, plans to begin cafeteria service on-the morning 
of Tuesday, 5/27/75. 


GSI has invited Bureau representatives to visit the 
cafeteria prior to the official opening to welcome the Bureau and to 
show off their new facility. This function is scheduled to take place 
at 2:30 p. m. , Thursday 5/22/75, and it was indicated at an Executive 
Conference that 50 Bureau representatives would attend including 
Mr. Callahan. 


. Accordingly, representatives Trom the various v 

divisions, which if available should include the Assistant Director \ 

and his Deputy, should come to the cafeteria at 2:30 p. m. > Thursday J 
It can bo.reached by taking the elevators along Ninth or Tenth Streets A_y 
in the back of the building to the Eighth Floor. ^ 


DIVISION 

Identification Division 
Training Division 
Administrative Division 
Files and Communications Division 
Intelligence Division 
General « Investigative Division 


ATTENDEES 


iifc-3r 


12 
2 
4 
10 

moi 






may 27 1975 



1 - Mr. Callahan * 

1 - Mr;, 1 Jenkins, , , 

1 - -Mr. Adams ' ' <) t 
1 - Each Assistant pirector 
1 - Mr. Heed-^j; •*' 

!■ - Mrs. Metcalf 



JPD/ml 



6 1975’ 



CONTINUED - OVER 


> '« 

«•! > k 




Memorandum to Mr. Walsh 

Re: Cafeteria Walk-Through, J. Edgar Hoover F. B. I. Building 



Laboratory Division 3 

External Affairs Division 2 

Special Investigative Division 2 

Inspection Division 2 

Legal Counsel Division 2 

Computer Systems Division 4 

Office of Planning and Evaluation 2 


It is anticipated the attendees will be greeted by 
Mr. Barney Allen, President, GSI, and other company officials 
and then taken on aj brief tour of the cafeteria facility, after which 
coffee and sweets will be served. 


RECOMMENDATION: 


That appropriate division representatives meet in 
the cafeteria»on 5/22/75 at 2:30 p. m. , along with Mr. Callahan 
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TO 


FROM 


f<4vB,eOT: 


OPTION A( FORM NO, to 
MAY 1002 COITION 
OSA OCP«. ICO, NO, 27 




UNITED STATES GOVERNMENT 

Memorandum 


h 


MR. W, 



DATE: 5/22/75 


J. P. DUNPHY 




GREETING BY GSI OFFICIALS 
AND TOUR OF CAFETERIA 2:30 PM 
5/22/75 




AD Irtv. 




Com^. $y«t« rn^m. 
CxV Af4lri 

& COflli M 
IaV« mmm-mm 

T--T n-n- 

lASpeOTiOA a^mam 


T ~i7 

fton. & Cv«l. ^ 

Sp*«ji Iav« r" -] -. T 

TcoiAtl^O IMWW 
CovA. r.M - . 
T*wpll««>« Rm. aaa 
DWOVOP $•<*/ ammm 






The officials of GSI who will be on hand to greet Bureau 
visitors this afternoon at 2:30 p. m. , and thereafter take them on a 
brief tour of the facility are as follows: 

Mr. Clifford Truesdale, Vice President, 

Operations Division 

Mr. William Virtz, Regional Director 

( 

Mrs. O’Hara, Director, 

Food Standards 

Mr. William Salyards 
Positions Analyst 


RECOMMENDATION: 


For informatio 


IJU-J i'L 

I •!%•}! 


1 - Mr. Callahan 
JPI 
(3) 
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Cafeteria Manager 


be 

b7C 



^'^'■108 
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o 

Ui 

fc*- 
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A§§^, Dir» 

D«#. AD A4ia. 
D«p; AD lnv..4 
Afst. Dir.f 
A4mlm , 


S 


I 






Uay 23, 197S 




Mr. Bonald G.^etner 

Lines De{)artment 
toerican l^eTe^bne and 
Telegraph Company 
2055 L Street, Northa^est 
Washington, D. C. 20036 

Dear Mr. Ketner: 

This letter is to advise you tha^<^e completion date 
for the computer center space In the J. Edga^oover FBT 
Building has been tentatively set.at Septemoer lo, lyTsToa that 
date, unless there are unforeseen construction delays, the American 
Telephone and Telegraph Company will be given access to the 
computer center space plus all related areas necessary to effect 
the installation of all NCIC circuit wiring requirements, data sets, 
and associated equipment. 

Should there be any diange in the aforementioned date, 
you will be advised accordingly by Special<%^t Thomas C. Kelly 
of this agency. % 




Clarence M. Kelley 
' Director 


271975 




C«mp. Sy«f. 

Cxf. A^lrt 
FlUt & C^m, M«. 

n- — -.T 

i-r-rwi.i 


1 - Mr. Dunphy, Room 331 OPO 
1 - Mr. Barko (sent direct) 


ir 


9‘v 


I'Y 



;,TCK:lad^4) 

NOTE: Letter being sent per request of Mr. Ketner to initiate fte ordering 
of new equipment for the NCIC circuit requirementS’iat the "JE.Hj Building. 


Ffon. & Cv«i.' 

Treleiftp 

TeUpHofte Rm. 
Director $«e 


.C~A > J 

C.VA, ^ H 



I 


1 jaifr: 
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Co®amander^one„TffiQ 

JEj&deraL£cotecliv&>Service 

Room ..l722 

Jbepartment olJu3tice 
Washingtoa^.D. C. 20535 



May 8, 1975 


i f 

O ' ' 


Re: J. EDGARJIOOVE R- E.B.1, BUILDING 
FLAGS 


Dear Captain Behlin: 


Dir. 

• AD A<fm, 
AD Iny. 
A*t»« Dir.] 
A4mii«i. 

C^m^» $y«r. 

^ Cxf. Af^rt 
FiUs & 

G«i^V Imv. 

^ i<r«AT. 

n«<s & Cv«l. 
$p««. Inv. 

L«9«1 C^va. 
T*UphoA« Rn>< 
Dir«<r«f ^«*y 


Being delivered to you this date are one FBI flag and 
one FBI National Academy flag. 

i 

Beginning the morning of Monday, May 12, 1975, these 
flags are to be flown along with the American flag according to 
current regulations concerning the display of such flags and shoul 
in the following order: The American flag on the flagstaff closest] 
Pennsylvania Avenue; the FBI flag in the center; and the National 
Academy flag on the third flagstaff. 

hi view of the high cost of the FBI and National Academy 
flags, it is requested they not be flown during inclement weather or 
on extremely windy days as their life expectancy will be greatly 



diminished. 


" Ji, 

L * f''» 1 

Your attention in this matter 



r^illDe appreciated. 

^"'^inc.erely yours, ‘ — — 

1» MAY .JKf 1975 ^ 



j|Vdminlstratlve Division 




E. W. Walsh 
ftAssistant Director 

r‘" 
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UNITED STATES GO^kNMENT 




Memorandum 



J. P, Dunphy 

O 

J.JED.GAEJHOOVER F.B.I. BUIEDING 
MOVE matI^rTTSssembi^^^^^ 




May 27, 1975 
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AttM« j 

AD A4m. 
D«». AO tev. 

C«m^ $ysf« MW. 

txf. Aff«lrs — 1 -- 
FiUs A C*m. M. 

|AV< 

i-n-r- 

r--_, -TT. ,r 
T II -r 

..Mr 

Cv«1. M* 

Sp«<i Iav. rn^mmm 

Tr«]i^A9 - --- 

T*UpK«f>« Rm. M 


Dlr««l«r $««*y 

The second phase of the relocation of the Identification Division 
was completed on the evening of 5/23/75, when the move of the Assembly 
Section was completed. 


The Technical Section is scheduled to begin their^move in early 
June. The General Services Administration, will make the award for that 
move contract this week. 


RECOMMENDATION: 


None; For information 


1 - Mr. Ash 
1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr, TMTcMichael 
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TO 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Walsh 

FROM ; j. p. Dunphj 

SUBJECTI J^DGAR^JdOVER F.B.I. BUILDING 
'GAFETERIA OPENING 


# 


4 


DATE; 5/19/75 



The purpose of this memorandum is to advise 
that the cafeteria located on the 8th floor will begin operation 
on Tuesday, 5/27/75. 

This facility is operated by Government Services, 
Inc., who will offer a complete range menu including delicatessen 
and fast food items at pick-up counters. Copy: of servingrarea 
layout enclosed. ‘ ^ 

Hours of service for the cafeteria will be: 


Ohr. 

9.,. AD A^m. i. 
0«#. AD Mv. 






nf. $ys«. 

AM«Iri rr 
^iUs & C^m. 

C#A« trtv. I - r 



Mull. 1 


5 p««i - — 

L« 9«1 C^va. 
T«UpS«A« Rm. M 



Breakfast 

Lunch 

Dinner 


6:30 a.m. 
11:00 a.m. 
6K)0 p.m. 


;''8:45.-a»m. 
2H)0‘p.m.' 
7:15 p.m. 


*. A newsletter is being prepared announcing the opening 

which’Vdll^be distributed to all employees prior to the opening date. 

’ ^'*1 

RECOMMENDATION : 

o 

\ T 

'For information. 

* 


Enc. 

1 - Mr. Callahan (Enc.) 

1 - Mr. Jenkins (Enc.) 

1 - Mr. Adams (Enc. ) 

1 - All Assistant Directors (Enc. ) 
1 - Mr. Reep\ (Enc, ) 

1 - Mrs. Mdt^lf i(Enc. ) 
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10 til street Side 
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“E” Street Side 





I HOLLOW SQUARE SERVING AREA 

J. EDGAR HOQ.»F.B'.l. BUILD1I\1G 

8tli Floor^'^'^ • //oLO / 


,v 

9 ' 


/ 



9 til Street Side 





Dear Mr. Ketner: 


1 am writing in reference to my letter to you dated 
May 23, 1975, wherein I req uested American Telephone and 
Telegraph Company to instalLl 


LO 

O'* — 

n 4 


This is to advise you that the aforementioned 
installation order is hereby rescinded. 

Thank you very much for your cooperation. 

i 

Sincerely yours, 


1 - Mr. Barko 
TCK:lad. (3) 




£X 103 




^ KeJley 

Clarence M. Kelley 

IS ' "in' - 

^ OUN 5 T975 
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OpnoNAi roiM NO. to 

MAV tool (DtflOM 

OSA 6IN. «I0. NO. 17 


UNITED STATES GOVERNMENT 

Memorandum 


% 


Mr 




SUBJEbs;^ J, 


J. P. Dunph; 

z> 




DATE: May 30, 1975 


EDGAR HOOVER F.B.I. BUILDING 
OVE MATTERS - RES^RCH SECTION OF !^XTERNAL 
VISION AND QFEICEJDJ^LANNING-ANDTS valuation- 
DIVISION^ A 



V - 

A'. 





n ,T- 

Cv«l, Mw- 
$p«<« Uv« 
Tr«<AlA^ 

Dhr«<f«r S^«V 


The Research Section ot the External Affairs Division moved from 
origin sites in the Justice and Old Post Office Buildings to assigned space on 
the Seventh.floor of the new building on the evenings of 5/28, 29/75, 


The Office of Planning and Evaluation Division moved to their 
space on the Seventh floor on the evening of 5/29/75. 

The relocation of the Research Section also included the move of. 
the Bureau Library from the Justice Building to the; Library facility space on 
the Seventh floor. Operational responsibility for that facility has now been 
assumed by the Training Division. 


RECOMMENDATION: 





■ 5 I97S ■ 
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OPTION Ab PORM NO. 10 

MAY iOlYlON 

OSA ocM. reo. no. %r 


t 


UNITED STATES GOVERNMENT 

Memorandum 



FROM : Heim 


un\ 

SUBJECT: research SECTION MOVE TO 

j. edgarSioover building 



The Research Section of the External Affairs 
Division will, move from its present location in the Justice. 
Building to its new office space in the J. Edgar Hoover 
Building on Wednesday# 5-28-75 and Thursday# 5-29-75# between 
the hours of 6:00 p.m. and 12 Midnight. In connection with, 
the move of the Section Front Office# Special Productions 
Unit# and Research Unit on 5-28-75# SA's Dillard W. Howell II# 
William Earl Whaley# and John Allen Hartingh have assigned 
responsibilities. In connection with the move of the 


f 


Publications Unit (located in the Old. Post Office >^uilding) 
on 5-29-75# SA Thomas PitzPatrick. has assigned responsibilities/ 

It is requested that the above Agents assigned 
responsibilities be authorized to work from 3:>82^ p.m. to 
12 Midnight shift for the one day involved in the move. 

FEC-59 

approval and referral to the Adminis 
Division in connection with the one-day special shift for 
listed, Special Agents of the Research Section# Externab MAY 30 1975 
Affairs 'Division. 


RECOMMENDATION: 


For 



I-' 


1 - Mr, Moore 
1 - Mr. Walsh 

LJH:vag (4) 
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UNITED STATES G^ERNMENT 

Memorandum 


AsftM. Dir. 

ad a^w» 
0«^. AD Iftv. ^ 
As»f^ Div4 
Admits 


Mr. Walsh' 


date-. .May 13j 



J. P. Dunph; 




SUBJECT; ^ EDGAR HOOVER FBI BUILDING 
■T^ykRKING FOR OFFICIAL VISITORS 





$y«f« 

€xY« Af^^iri M 
f il«s & . 

|AV. rn^mm 

\ I -- -- 

Irtspettl^A MM 
* iMrlU wmmimmmm 


MM 

& Cv«l- ■ 

Sp««. lf%V« mmm 

Tn 'MIA^ ^mmmm 
L«44l C«V#. MM 
T«WpK«n« Rm. M 
Dir«<f«f $•«’/ «p 


Purpose of this memorandum is to advise of parking procedures 
that have been implemented to accommodate official visitors to the new- 
building. 

‘My memoranduni of 5/20/74, entitled "J.. Edgar Hoover FBI. 
Building - Parking" advised that official visitors to the new building 
would park on the drive-through ramp located just north of the courtyard. 
This official visitor parking will not be available until all construction^ 
on the first floor level (Computer Center) has been-conipleted. 




As a temporary accommodationior officiaUvisitors to.such 
offices as Foreign Liaison Section, Press Services, -the^Executive 
Complex, etc., a parking area has been set aside in the first basement, 
along the south loading dock. Signs reading ."Official FBI Visitors" 
have been posted. A Security PatrobClerk has been assigned to the 
loading dock area and is available to assist with parking and escort 
arrangements. 

Prior to their arrival, official visitors arriving by automobile 
should be informed to enter the building via the 10th Street ramp. The 
guard. on duty at that location will call the aforementioned Security 
Patrol Clerk who will handle parking and escort arrangements. 

RECOMMENDATION: 


None.'^ For information, 

■ 

REC-19 


j I 

t f 



1 - To each Assistant Director 
LMQreft ^4^ ^ 

i^fs) ^ G\ 

|-8JUK25'975; \A 


MAY 2.0 1975, 



DATSi May 15, 1975 


- UNITED STATES OF AMERICA 
GEI^AL SERVICES ADMINISTRATI^ 

WASHINGTON, O.C. 20405 


'attnot, Director of Investigations (BI) 

SUBJECT) Request for visit approval 


Russell H. Horner 

Room 4847 - JEH Building 

9th and Pennsylvania Avenue, N.W. 

Washington, D.C. 20530 



*2 


1. The following GSA employee(s) will visit your facility as indicated: 


NAMR 


CITIZENSHIP CLEARANCE DATE 


BASIS 








Facility to be visited 


Duration of visit 
Purpose of visit 


Person(s) to be contacted: 


0. Edgar Hoover Building 

Hay 22. 19 ^ 

Inspection the facility. 


2. Approval is assumed in the absence of contrary advice. 


Sincwelyf [/ 

WIUJAM R. SPENCER 
Director of Investigations . 


REC-M’ UL,Hxo/ 


% ' 



m. 


Z2 MAV 




NOTE.-This documentary evidence, of security clearance is valid only for the purpose and date 
set. forth above. Each person named above has been issued identifying credentials. 

Keep Freedom in Tour Future With UJ5. Savings Bonds CS 


6*A DC 

58jun''’^W5. 
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SUBJECT: 
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DATE; 


UNITED STATES GO^RNMENT 

Memorandum 

Mr. Wal^ < 

J, P. Dunph; 

(3 

.J. EDGAR HOOVERiFJaaZTBUILDING 

BtTnnmrPGFul^^ — - 


As an item of interest and for information 
purposes, the personnel assigned to the various Divisions 
now occupying space in the J. Edgar Hoover F.B.I. Building 
is just over 3, 000. This figure represents 42.6% of the total 
population of 7,400 expected when full occupancy is, realized. 




VCy«U 

Tn n-ir -ir 

T*Uph«n« Rm. , 
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r - All Assistant Directors 
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Sra UUN 9 1975 
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Mr. Walsh 


J, P, Dunphy 


J. EDGAR HOOVER F.B.I. BUILDING 
BUILDING POPULATION 

As an item of interest and for information 
purposes, the personnel assigned to ^e various Divisions 
now occupying space in the J. Edgar Hoover F.B.I. Building 
is just over 3, 000. This figure represents 42.6% of the total 
population of 7, 400 expected when full occupancy Is realized. 



RECOMMENDATION : 

For information. 

) % 




1 - Mr. JenkiAs 
1 - Mr. Adams ^ 

1 - All Assistant Directors 
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- UNfTED STATE^^bvERNMENT 

Memorandum 


MR. WA»3 


fl^M 

i 

SUBJECT 




#• 


DATE; 5/29/75 



J. P. DUNPHY 

:'''^IE^ATIONAL.EYE-EOUNDATION 
REQUEST TO USE CAFETERIA 






C«mfr Sysf. 
tnU Aft«)rs 
^iUt & C«m. 

1 aV( m 



lntp««ri^ • 

lAf^lU MMaa 



L«b^f«ry -rnrr, 
fl«A. & Cv«1> w 

${>•<• Iav. - , 1----1 

- j- -,|-~ , 

Cava. -r~^r- 
T«UpHoA« Rm. 
Oir«<VAr S«0*y m* 


On 5/27/75, Mr. George DeFranceaux, telephone 466-8200, 
called 'advising he was making inquiry as to the possibility of having the 
Annual Ball of the International Eye Foundation (lEF) in the cafeteria 
of the Hoover Building some evening during September or October of this 
year. 


He explained IE F is a charitable organization which sponsors 
eye research and eye technology in underdeveloped countries and their 
Annual Ball attracts between 400 and 500 people who pay upwards of $200 
each to attend. He classified the attendees as the best of Washington 
society as well as representatives of foreign governments. As our building 
is just oj^ening, he thought it might be a good location for their Annual Ball 
and was: calling to request permission to view the cafeteria area to ascertain 
if it would be satisfactory. / ^ 

r , Mr. DeFranceaux was advised such a function imthe cafeteria 7 

would conflict with our very stringent necessary security restrictions at 
the building. It was further explained the policies of GSA as to permitting 
such 'a. function in a Government building were not known arid the area 
certainly would not lend itself to having a Ball as the floor' is mostly carpeted. 
He responded that the Foundation could handle any contact with GSA through 
the White House, a portable floor could be installed to cover the carpeting 
where necessary and the security requirements could certainly be worked 




Re: International Eye Foundation 


George DeFranceaux 
Request to Use* Cafeteria 



sounding charitable function as the lEF should be denied because of the 
necessary security restrictions at the new building. To do otherwise 
would only invite other organizations to make requests and place an 
undesirable burden on us. 

RECOMMENDATION : 

That I return Mr. DeFranceaux’s call, advising him the Bureau 
has carefully considered his request and finds it will be unable to accommo- 
date the Annual Ball of the International Eye Foundation because of the very 
internal location of the cafeteria in the building which. creates insurmountable 
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UNITED STATES GOPERNMENT 

Memorandum 

: Mr. 
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This memo is to obtain approval to send'four employees^! 
the Data Processing Section, Computer. Systems Division, to Newport Beach, 
California, to receive training in the preventive and remedial maintenance 
of the UPS System and to participate in the acceptance test. 



who is responsible 

for monitoring the contract has advised that training will start on 6/3/75. 
During 6/5-11/75, the acceptance test will begin and run continually. The 
training was scheduled to coincide with the acceptance test so that trainees 
will receive hands-on training of simulated error conditions. The vendor 
indicated thatthis has proven to be the most beneficial type of training. 

In order for the Bureau to receive full benefit of this critical 
system, qualified personnel have been selected from the Data Processing 
Section. This will insure that a trained employee will be available on the 


En^lpsure^ . 


WM| 

(5) 



EX ^03 REC-Zd 




1 - Mr. Walsh 
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Memorandum Neudorfer to Decker 
Re: TRAINING OF PERSONNEL FOR . . . 


three shifts. 


■b6 

,b7C 

b7E 


Since the cost of training. is paid .for in the contract, the only 
cost will be for per diem and travel. 

RECOMMENDATION : 

That approval be granted for, the above four employees to 
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DATE: May 14, 1975 
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My memorandum dated 1 1/28/75, requested and obtained approval 
for the establishment of caption^ service. The Courtesy Escort Service 
provides information and.furnishes escort service to the many visitors in 
the new building. Referenced memorandum recommended three mature, 
experienced employees to serve in this important function, at that time. 

As a result of the increase in the number of visitors who 
must be escort^, (see enclosed chart) and since the top Bureau officials 
and External Affairs personnel are now in the building, it is imperative that 
there always be personnel available to escort visitors to their destination. 

The temporary Information Center must be constantly manned. 

There has been a rapid rise in the number' of visitofs to the J. Edgar 
Hoover FBI Building as depicted in the attached chart. Therefore, in order 
to prevent long waiting periods on the part of important visitors, it is 
essential that three additional employees be approved for assignment to the 
Courtesy Escort Service. The Courtesy Escorts not only operate from the 
pedestrian entrance, at 10th and Pennsylvania Avenue, but must also go to the 
parking garage where Foreign Liaison Officials, visitors from the press and 
dignataries having appointments with Bureau officials park their vehicles. _ 
Escorts must also respond promptly to Executive Officesdn order to return^ 
visitors to the appropriate entrance of the new Building upon completion 
their business. ' 


RECOMMENDATION: 


. Jt is recommended that^ additional three employees be approved 
to serve in the Exhibits SeM^^as Courtesy Escorts to assiir’^ 'efficient 
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f OBJECT: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS - STATUS AND PROJECTED ESTIMATES 
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Purpose of this memorandum is to provide information about the 
status of the move into the new building and provide estimates about the phasing 
and sequence of the remainder of the move. 


CURRENT STATUS 


My memorandum dated 4/14/75^ captioned as above, indicated the 
following Divisions were in the building: 

Files and Communications 
^Intelligence 
, -General Investigative 

i ‘ -A substantial portion of the Administrative Division 
% ' Inspection 

' ^ ^Computer System Front Office, the UCR Section and a portion of 
'r *"the ^NCIC Section. 

It indicated the Bureau occupied 
and Seventh floors. Further, that the Third Basement housed the auto fleet and 
repair facility of the WFO as well as providing parking for Bureau personnel and 
the FBIHQ auto fleet. 


space on the Fourth, Fifthf^i^m, 


Subsequent to 4/14/75, the following Bureau groups have been moved 
to the new buUding: rE(>. j 04 ^ ^ ^ _ 


I , ' ^ i 

-The’ Director's and Associate Director *s Offices hnd their relatew 


b7E 


support elements to th^ 

-The External ^fair s DiViSidn jeroni ui'fice, J2j^&dS^vic«^ 
Correspondence' and Tours Section, and Rele^arch Section to. the 
Seventh floor. 


1 - Mr. Adams 

1 - Mr. Jenkins 

1' - Each Assistant. Director 

Rlifeeft . 9 ^ 

57JUfl^i^ 19^, 


ESS JUN 12 1975 

1 - Mr. Feeney ' ‘ — — — “ 

1 - Mr. 'Fisher (Attention D. H. Haller) 
1 - Mr. Flynn 
1 - Mrs. Metcalf 
(CONTINUED OVER) 






RE: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS - STATUS AND PROJECTED ESTIMATES 

- The Identification Division*s Fingerprint Correspondence Section, 
Assembly Section, and the Automation and Research Section*s ktt. _ 
Front Office and Data Entry Unit to the| 

floors. 

- The Freedom of Information Act Unit to Files and Communications 
Division space on the Fifth floor. 

- The Typewriter facility to allocated space in the Second Basement. 

- The Correspondence Review Unit of the External Affairs Division to 
space on the Sixth floor. 

- The Office of Planning and Evaluation Division to the Seventh floor. 

- Increased parking has been provided Bureau employees in the 
Second Basement. 

PROJECTED ESTIMATES 

Mechanical and Exhibits Sections - Administrative Division 



Construction delays necessitate that which was to have been a single 
continuous move of these groups earlier in the year, be split into a group of 
phased moves now projected to start in June. Affected elements will proceed to 
move as quickly as construction permits to allocated space in the First Basement. 

IDENTIFICATION DIVISION 

The relocation of Assembly Section to the Tenth floor was completed 

on 5/23/75. 


The next element of the Identification Division to move will be the 
Technical Section scheduled to commence, moving 6/9/75. GSA is awaiting the 
return of bid; solicitations for that ‘move contract. The Card Index Section will 
follow the Technical Section*s move into the building. 

EXTERNAL AFFAIRS DIVISION 


Moving from origin sites in both the Justice and Old Post Office 
Buildings, the Research Section completed its scheduled moves on 5/28, 29/75. 
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RE: J. EDGAR HOOVER F.B. I. BUILDING 

MOVE MATTERS - STATUS AND PROJECTED ESTIMATES 

OFFICE OF PLANNING AND EVALUATION DIVISION 

The Division moved to theiSeventh floor of the new building on the 
evening of 5/29/75., 

LEGAL COUNSEL DIVISION 

The move of the Legal Counsel Division is temporarily being held in 
abeyance pending resolution of their expanded growth needs, 

GYMNASIUM 

• Fabrication and delivery of gym lockers will preclude Bureau use of 
this area. until mid summer. Efforts are underway to accelerate the completion 
of this area for earlier utilization, 

EIGHTH FLOOR CAFETERIA 


The cafeteria opened for business Tuesday, 5/27/75. 

MEZZANINE AND SECOND FLOOR (TOUR ROUTE) 

The above portions of the Tour Route (exclusive of the Laboratory 
area on the Third Floor) is expected to be completed within the next several 
weeks. It will take about six weeks to move and instaU static exhibits on the 
Mezzanine. The target date for starting a partial Tour Route in the new 
building is late July, or early August, 

LABORATORY DIVISION 

The Xaboratory Division is expected to move in August and 
September, That move may commence earlier if their space is completed and 
if the Identification Division move is completed earlier than anticipated, 

SPECIAL INVESTIGATIVE DIVISION AND .ELEMENTS OF TRAINING AND 
ADMINISTRATIVE DIVISION 


The contractor, his sub -contractors and GSA personnel have now 
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RE: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS - STATUS AND PROJECTED ESTIMATES 

vacated space allocated for the above groups in areas of the First and Third 
floors. That vacated space is being readi^ for acceptance by the government. 
Such construction may be completed in early June permitting the Bureau to plan 
on moving into those areas shortly thereafter. This involves some Training 
Division space in "B" Quadraiton the First floor, Administrative Division space 
in "B" and ”C" Quadrants on the First floor, and Special Investigative Division 
on the Third floor. 

All affected personnel will be advised through their respective 
Division Move Coordinators when their projected move dates have been resolved. 

GSA fundii^ considerations have delayed the purchase of auditorium 
seating. It does not now appear that the auditorium will.be available for Bureau 
use prior to late September. 

COMPUTER SYSTEMS DIVISION 

, GSA has resolved funding problems which previously delayed the i.7F 
award of a contract for the construction, of the computer center ini I 


I Tne bureau's move to mat space ;is 
projected for late September and October. 

Ideally, the construction of the computer center should have been 
under contract .many months ago. As mentioned^, funding considerations in GSA 
prevented, construction award. During that time, the Bureau occupied space in 
the new building. Construction' of the computer complex will result in inter- 
ferences to Bureau personnel and space in the building. Construction personnel 
will be required to work extensively in First Basement areas to bring steam, 
electrical, and other utility services to the computer area. 

Divisions affected by such construction have been apprised of the 
extent of the disruption to their areas so as to make plans to lessen the impact of 
same on their daily operations. 

TELE LIFT SYSTEM 


Thirteen stations serving Mail Units within the Files and 
Communications Division on floors Four and Five are expected to be 
operational within a month. The remainder of the system throughout the 
building is expected to be completed in September. 
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(CONTINUED OVER) 



RE: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS - STATUS AND PROJECTED ESTIMATES 

PNEUMATIC TUBE SYSTEM 

Testing of the systemiis expected to begin in the near future. 
It is anticipated the conaplete. system. will be operational in early. July. 

RECOMMENDATION: 

None. For information. 
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uSlTED STATES 

Memorandum 





FROM 


U’ / 


Mr. Walsh 

1/ 

P. Dunphy 


DATE: June 11, 1975 





SUBJECT: ACCESS TO -T KnrrAP HOOVER IS^UILDING 

BYOTSTICE DEPARTMENT EMPLOYES 





The Departmehrof’Jusiice Security Office^Tntends tcT]^^ 
instructions to accompany the special credentials which are being issued to 
cleared employees for access to the J. Edgar Hoover FBI Building. Mr. Jer^ 
Rubino has furnished a proposed draft to give to Departmental employees 
which specifies the limitations placed upon their use of the credentials. Th^ 
proposed instructions are as follows: ^/7 

"You have been issued a DOJ unescorted special access credential'^ 
which authorizes you to enter the J. Edgar Hoover FBI Building subject to ^ . 
the following regulations: ' 

See DOJ Order 2610. 1. J 

1. Your credential is valid during regular wori^^mui?s only, ^ 

i.e. 7 a.m. -7p.m., Monday through Friday. PrearVsfJge^fils should 
made if access is required outside these hours. f ^ 

2. Credential authorizes your admittance only. Other persons^ 
employed by the Department accompanying you will be admitted to the buiSing 
based on the fact that you hold a special credential providing that they sigS 
the visitors' log located at the 10th and Pennsylvania Avenue entrance, g 
according to established procedures. You will then serve as their escortSn the 
building. Non-Departmental perj^ons accompanying you will be subject to 
the same visitors' procedure but will requiefiSSi FBI escort. , . 

^-lOs 

^ 3. Your credential is proof that you have a top security a<rcif 
clearance which permits you to have access to classified national security 
information and material up to and including top secret providing that you 
meet the criteria of the "need to know" principle.^ The special credential is 
intended for your use to gain access to areas within-thl^fBI Buildi ng w ffire 
Departmental business needs to b'e- conducted. Limited access work areas in 
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Memorandum Dunphy to Walsh 

RE: ACCESS TO J. EDGAR HOOVER FBI BUILDING 
BY JUSTICE DEPARTMENT EMPLOYEES 


FBI space such as file rooms, communications center and other areas where FBI 
Security Guards are stationed are limited to assigned FBI personnel- and the 
special credentials issued are not valid for access to these areas, 

4. If you are separated from the Department or transferred from 
your present position and no longer require access to-the building in connection 
with your official duties, you are required, through your superior, to notify both 
the (derations Support St^f and the: Security and Administrative Services Staff, 
Office of Management and Finance. 

5. If your credential is lost, stolen or destroyed, immediately 
notify the Operations Support Staff and the Security and Administrative Services 
Staff. 


Note: Violation of; the restrictions listed above could result in the 
revocation of your special credential. " 

Department of Justice Order 2610. 1, referred to above, contains 
internal instructions as to the procedures by which individuals having a valid 
requirement may obtain special Departmental credentials. At our request, 
the Department is including the following statement in the Order: 

"The Security and Administrative Services Staff will promptly advise 
the FBI Coordinator of any/cf?ln^e in status, assignment or resignation on the 
part of individuals on the special credential list. Special credentials will be 
receipted for when issued and surrendered prior to separation from service. " 

RECOMMENDATION: 
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Hockvilie, Har}^and 20862 
Dearlj'Ir. Cole: 

Tbis vlU confirm the conversatioii between you and 
Social /gent William £. Bai^h, Jr. , of the Federal Bureau of 
InTestigation on June 5, 1975. 

Tour bid on our IFB 998 was the lowest bid. However, 
in your offer, you took exception to the specificatloDs contained 
in IFB 998 making your offer non-responsive. /ccordlngly, I 
am required by Fe^ral Procurement Hegulations to reject your 
bid and award this contract to the next lowest bidder. 


Your Interest in the Federal Bureau of Investigation is 
indeed appreciated. Should any further questtons arise, please 
contact Social /gent William E. Bsmgh, Jr. , at 202-324>4182. 



' At$pt4 P^r. 

P«r. AD A4m. , 
P«p. AD (av. -a 
Astf. D»r.l 
AdmJA, -r-_- 
C«mp. $ytf. ^ 
TCxf, Aff«)ra 
4 Cpm« 

0 *A, (av« 



jT^ 


JL#horv*pry.,^ 
& tv«l. . 
5p«€i lev. ^ 
Trotehvq , 
Cpva. . 
||yT»l#phonA , 

nDtr«cter S««'y 


'1 




V7EB:lsk <3) 


* I 

0 


Very tndy yours, 

(5/ 

Eugene W. Walsh 
Assistant Director 
/dministrative Division 
On^acting Officer 




Based on memo J. P. Dunphy to Walsh, dated 6/3/75; LMQ/mL 
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UNITED STATES ^»ERNME 

Memorandum 

MR. WALSri'^^^^^*’ 


. UNITED STATES ^WERNMENT 




MR. WALSI 


J. P. DUNPH 


DATE: -6/3/75 


J. EDGAR HOOVER F. B. I. BUILDING 
PURCHASE OF STEEL BOX LOCKERS 




Purpose of thi^^emorandum is to ’recommend purchase of 
1304 steel box lockers fronj?J^eel Produc ts Thcorporated r ather than from 
the lowest bidder, , M & D ^fenjhiiref’y'SndlSuppJ^^^^ 


Five suppliers of steel box lockers responded to our, 
solicitation for purchase and installation of 1304 Jockers for employees of 
the Identification Division. The bids ranged from $19, '560.^00 to $60, 896. 80. 
The lowest bidder, M & D Machinery and Supply Company, in furnishing 
its bid of $19, 560.00, took exception to a provision of. our specifications 
calling for a paint finish oLGSA color charcoal. brown, #TTE^9BP3. This X 
color was selected to niatch the building trim as well as the color of 630 
other lockers already purchased and installed. M & D Machinery, and 
Supply Company offered to substitute their coppertone color, #L35. 

A color sample of coppertone #L3 5 was examined; . and it 
was determined it is completely incompatible with, existing building colors. 



Since the lowest bidder was not responsive to a key provision 
of our sjpecifications, consecration should be given to declaring that 
company nonresponsive, and purchasing from the next highest bidder. 

Steel Products Incorporated. Their bid was $20, 668. 40. 


RECOMMENDATIOlf: X 1Q3 a 0 | 

i That the steel box lockers .of Steel Products Incorporated 

/s be purchased for $20, 668.40 in lieu of those offered by M & J>=Macliiner -^ 



and Supply Company for $19, 560.00. 


- Mr. McMichael 



02 JUN 9 1975 


Mr Jv «'■ 
-prcpa OIL hr. 


L 



50)0-»t0« 


OM»Ohai no. 10 

MAV CO«f»OM 
OSA 06N. MO. NO; If 


UNITED STATES G( 


RNMENT 


Memokandum 




Mr.. Wi 



DATE; June 16, 1975 


FROM : J, P. Dunph: 

-Vi 

SUBJECT: J. EDGAR HOOVERl F.B.l kBUlLDINGL 

MOVE MATTERST^ECHNICAL SECTION AND 
IDENTIFICATION DIVISION FRONT OFFICE 




f tUt & 

C«iK |rtv« 

. 14«AV. t- 

It — 


& Cv«L 
Iav. m. 

TtWpH«n« 


The third phase of the relocation of the Identification Division was 
completed on the evening, of 6/14/75, when the move of the Technical Section 
and the Identification Division Front Office: complex to space on the 7th and 
11th floors respectively was completed. 

The Card Index Section is scheduled to begin their move Monday 
evening, 6/23/75. 


RECOMMENDATION: 


None. For 





1 - Mr, Ash 
1 - Mr. McDermott 
1 - Mr. Flynn* 

1 - Mr.. McMichael 
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Memorandum 
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J. E DGAR HOOVE R k B. I.^UILDING 
?teCEVATOR TESTING 


DATE: 0/13/75 
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At 2:00 a. m. on 6/14/75, the Otis Elevator Company will 
^.secure all 35 passenger elevators in the building to test power circuits. 

.'^.^It is estimated that the cars will be shut down for approximately five 
hours. The five freight elevators will not be affected and can be utilized 
throughout the building. v 

On 6/16/75 and 6/17/75, the ^levator recall system” 
will be tested in the^building. If a fire alarm re activated, all the elevators,' x 
in the area of the alarm are automatically dispatched to the ground floors./' 
This precludes anyone from exiting an elevator on a floor where a fire 
exists. Commencing at 6:00 p. m. on 6/16/75. all the elevators on the 
Ninth Street side of the building will be tested to insure the above- / 

^mohtiohed ’^recall system" junctions properl y. The elevators on the 
^enin.bt r_ejdLfiia^£th^eJmIldi SlwiU^^ at eyOO^ixlm 

Testing procedure will be as foHows: 

Initially, fire alarms will be simulated in the northeast 
corner of the building. When the alarm is received, the two banks of 
elevators in that area will be dispatched to the Second Floor and the 
doors automatically opened. When the alarm is cleared, the elevators 
will return to normal service. When this northeast area is satis- 
factorily completed, all the elevators, including the Executive Elevator, 
in the southeast, corner of the building will be similarly tested. It is 
anticipated that testing in this'area will not commence untiLapproxi- 
mately 10:00 p. m. On 6/17/75, the identical procedure will be foUowed . 


Mr. Callahan 
Mr. Jenkins 
Mr. Adams 
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Mr. Reed 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover iF. B; I. Building, Elevator Testing 


with respect to the elevators on the Tenth Street- side of the building. 

HBU personnel will^be present during the entire test 
to coordinate the above-mentioned procedures. 


RECOMMENDATION: 


None. 


For information 
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J. EDGAR HOOVER F. B. I., BUILDI NG 
PURCHASE OF CLASSROOM FURNITURE 


Assoc* Dir< 
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Purpose of this memorandum is to recommend purchase 
of furniture from the Walcott- Taylor Company for use in two class- 
rooms in the J. Edgar Hoover F. B. I. Building. 

Two tiered- floor classrooms located on the First Floor 
of the new building will be provided with audio video equipment with 
built-in student response systems. The student furniture selected for 
these rooms must be compatible with both the tiered risers and the 
audio video equipment. 

The Walcott- Taylor Company manufactures classroom^ _ 
furniture that would be adequate for our operations. This furniture, fj / | 
Clarin Eclectic Unitized Seating System, is on Federal Supply Schedum/ / ■ 

and can be ordered locally through the Walcott- Taylor Companyj^ci4 / ^ 
4925 St. Elmo Avenue, Bethesda^ Maryland 20014 (657-4300). V ^ 

The following furniture components will satisfy our 
requirements in the two classrooms: 

Room' 1060 - (4 rows of 7 seats - Roon^Sap^jcity 28 seats) 

Model No. Description Quantity Unit Price Amount 

9700-502 One seat with table to^^^ 4 $215.^ 

section, tilt & swivel 

right or left / . ijd '^n 


9700-503 


Two seats with table top 
section, tilt & swivel 
right & left j* 


1 - Mr. McMichael 
1 - Mr. Jackson 
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12 , 339.77 4,077.24 

' ■^ 427,0^); 
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Memorandum to Mr. Walsh 
Re: J. Edgar -Hoover F. B. I. Building, 
Purchase of ; Classroom Furhiture 


Room low -,(5 rows of 7 seats - Room capacity 35 seats) 


9700- 500- SI 1 


One seat with table top section, 1 $210. 65 /$ 210. 65 

swivel' right or left, NO TILT 


9700-501-Sll 


Two Seats with table top -section, 3 328.34 

swivel, right ,& left, NO TILT 


-9700-502-sil 


One seat with table top section,. 4 215. 73^ 

tilt & swivel, . ri^t or left 


1985.02 


862192 


9 700- 503- Sir 


Two seats with table top. section, 12 
;tilt &‘ swivel; right. & left 

Deduct 43% - GSA : Contract Discount 


339:'77 4, 077. 24 

Subtotal $li;075.99' 
-4,762.67 

TOTAL $ 6, 313.32 


The. color "white piitty,” should be.specified for the table 
top sections, and' the pedestal* chairs should be color #S-2 10 (black) with 
Clarion Nylon fabric, color #C-3lbi(biack/brown tweed). 


' The; above quoted prices jfor the; classroom furniture do 
not include ihstallationj but Walcott-Taylor '.Company wilLmake arrange- 
ments for installation for-$945. 001 


Training Division'has>udgeted:$21, OOP in FY 75 for 
classroom; seating. They are in agreement with color selections. 


RECOMMENDATION: 


That a purchase order be issued to Walcott- Taylor 
Company, Inc. <fej/purchase and installation of classroom furniture 
as outlined above. ^ y/ 

Oh 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : MR. WALSH 


FROM : J. P. DUNPHY 
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SUBJECT: ACCESS TO J. EDGAR HOOVER ^ F. BTi n BUILDING 
BY DEPARTMENT OF JUSTICE PERSONNEL 




0«r« 

A4m. 

tmmm: 

Cxt, Af^Irs _--i_ - 
FiUs & C^m. 
C**. kiv« 

|rtSP««t^ JMMW- 

U»^ll ^_- _ , 


t«b^T^y -T n - 

& Cv«l. M),- 

Sp«4» lAVtf 

T N ifVlllpf — , 
L«9«I C«v«. — 

Rm. M 


Dir«4f«r S«f*y 


Purpose of- this memorandum is to advise. that effective 
this date credentials have been issu ed to cleared Departmen t of Justice 
personnel. These credentials will entitle them to access to the building 
and may be possibly used this date. Detailed, memorandum follows. 

RECOMMENDATION; 





1 - All Assistant Directors 



f 




V V 




June 13, 1975 






^ Honorable James L. Buckley 
United States Senate 
Washington, D. C. 20510 


Dear Senator Buckley: 


I have received yo\ 
concerning your constituent, 
New York. City. ^ 


latiori of J une 2nd 
lof 


With respect to your cbnstituent's concern over 
the naming of the new FBI Headquarters Building, he nay 
be interested in knowing that Public Law 92.-520 signed by 
^n41ie President on October: 21, 1972, named it the J* Edgar 
t^oover F.B.I. Building. ' ; “ 


Sincerely yours. 


C. M. KelleM 

Clarence M. Kelley 
Director 


Enclosure 
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1 - Office of Legislative Affairs ~ Enclosures (3) 
' Room 1139 

Department of Justice 
1 - New York - Enclosures (2) 

-I - Itc. Walsh - Enclosures (2) 

Attention Mr. Olsen 

1 - Legal Analysis Office - Enclosxxres (3) . 
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'NOTE* Respon se coordi nated with Division 3. 
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MAIL CONTROL 







DATE OF DOCUMENT SUSPENSE OAT^ 

i| 

6/2/75 6/16/75 / 

DATE RECEIVED CONTROL NO. i 


6/5/75 


10,069 
















^ • It * 




- 


Senate 

V— 

JUN 5 197^°” ^fCf /'v'rn 


Congressional Liaison 
Bureau oi Prisons 

Respectfully referred to: 


‘'WJ04ig?5 

0-U. 


Congressional Liaison 
Department of Justice 

Washington, D.C. 20530 AFFAIRS 

'^CE OF UG,=..AiW. Mf 


Because of the desire of this office t^Jbe 
responsive to all inqi ^es aA^^oMunicatioh^ 
your consideration of the attached is AjD 

requested. Your 

duplicate fora, along Wfi reuniTCf the ^ 
enclosure, will be appreciated 


James L. BucJ 


U.S.S. 


Fora #2 
















CA»bC aoo'ac^s 

AMIMCXCO*^ M(WYOl«X 


May 20, 1975 


Cxc'cwTivc Orr»c‘cs 


Senator James Buckley 
Senate Office Building 
Washington, D.C. 



Dear Senator Buckley: 


wire ana i were ariving x 
to Kennedy Center to attend 

:nrou 2 n rvasnineton last ^unGay artemoon en roi 

1 

;^see enciosea pnotocopy or i\ewsweeK’si current 


As we drove along we passed an almost ccmpleted, beige office building and 
I noticed a temporary sign stating it was to be called the *'J. I^dgar Hoover 
Building” (I assime it is the new FBI Building) . 


Hence the reason for this letter. As one of your constituents and sup;^rters-'' 
I.,^ appalled that the Federal Government is contemplating naming a building 
(in effect, a monument) after an individual wiiich the published record follow- 
ing his death has conclusively revealed as a 'self-serving, despotic, intimi- 
datOr and potential if not actual blacknailer* ; a man who perpetuated himself 
in off ice by maintaining secret files, coercing Congress, etc./ 




I seldom write letters of protest, but it seems to me that you and Congress 
can contribute to the reestablishment of the ideals and morality of this COUntiy* 
by forcing a change in the conten^ilated name of this building J 
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June 13, 1975 



1' - Mr. Walsh 
t - Mr. Moore 

Mr. RoyC. Gaboon 
Assistant IHrector of the 
Public Services 
Bureau of the Mint 

15th Street and Pennsylvania Avenue, N.W. 
Washington, D. C. 20220 


Dear Mr. Gaboon: 


Exeoitives Conference personnel of the Bureau reviewed 
and approved on June 9, 1975, the most recent Mint design submission 
of a proposed national medal honoring J. Edgar Hoover. A modification 
to the submission has been discussed with your Chief Engraver, 

Mr. Frank C^sparrc^ by ^cial Agent Robert L. Olsen of my staff . 


The architectural drawii^s for the new J. Edgar Hoover 
F. B.I. Building include a 24>inch circular shaped plaque honoring 
Mr. Hoover to be affixed to a wall approximately 54-inches above floor 
level just Inside the main entrance to the building on Pennsylvania 
Avenue. 
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1 would like to solicit Mint approval to utilize the national 
medal portrait prepared by Mr. Gasparro for use on the memorial 
plaque. If hiint approval for such use is received, may I further solicit 
Mint assistance in coordinating with appropriate Bureau personnel, the 
necessary ^sign modifications, including enlargement of the portrait, 
to make the portrait functionally appropriate for use as a memorial 
plaque? 


I am most appreciative of the consideration you have extended 
the Bureau in participating in this effort to honor Mr. Hoover. 



Sincerely yours. 




Eugene W. Walsh 
Assistant Director 


NOTE: Based on memo 
J.P. Dunphy to Mr. WalsM 
6/12/75 
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Memorandum 
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TO ; Mr. ^1^ 

r 

FROM : J„ P. Dunphy 


DATE: 6/12/75 


idooOdU. 


SUBJECT 

, AN ACT TO ST RIKEWaTIONAL31EDALS 

IN HONOR OF J. EDGAR HOOVER 
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Purpose of this memorandum is to record action 
recommended by the Executives Conference on 6/9/75 with respect to a 
revised medal design submitted by the Bureau of the Mint; to -recommend 
attached letter be approved for delivery to Mr. R. C. Gaboon, Assistant 
Director of the Mint for Public Services, advising him the Executives 
Conference approval of the design with the modification noted, and to 
solicit Mint approval to use the Mint medal portrait for the J. Edgar 
Hoover Memorial Plaque to be affixed to the new building. 

‘V The Executives Conference on 6/9/75 considered and approved 
the second Mint submission of a design for a national medal honoring 
Mr. Hoover subject to a modification. That modification consisted of a 
re\jomm‘endation to the Mint to "soften” a rather well articulated line 
extendingTrom the inside corner of the right eye'(as seen by the viewef) 
down to jiist past the bridge of the nose. A further modification to fill (in- 
what appears to be a slight depression just above the tip of the nose wa 
’•also'suggested. 

Both modifications were furnished telephonically to 
Mr. Frank Gasparro, Chief Engraver, U, S., Mint, Philadelphia, by 
SA Robert L. Olsen on 6/10/75. Mr. Gasparro felt he would be able to 
effect, the changes desired.. 

Mymemo dated 5/8/75 captioned "J. Ec%ar Hoover Memorial 
Plaque" advised of an inquiry from .GSA as to the status of the Bureau's 
planning for>a memorial plaque honoring Mr. Hoover. The memo enclosed 
a letter to Mr. Walter E. Huber, GSA, advising him that the architectural 
dravdhgs for the building included a 24 -inch circular plaque in honor of 
Mr.. Hoover. That same was to be affixed to the wall f approximately 54-inches 
above flpor level just inside the main entrance to the builcyjjg^n^Pefflsylvania 
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By Sfi . O/oT) 


Memorandum to Mr. Walsh 
Re: PUBLIC LAW 93-309 
AN ACT TO STRIKE NATIONAL MEDALS 
IN HONOR OF J. EDGAR HOOVER 


The letter to Mr. Huber explained that as one enters the 
main entrance and turns right, facing an easterly direction, on one side 
of a span of doors will be placed the Hoover Memorial Plaque and on the 
other side, a 24-inch circular cast FBI seal will be affixed. On opposite 
walls facing in a westerly direction, 24-inch castings of the obverse and 
reverse sides of the Great Seal of the United States will be affixed. The 
letter also advised the Mint was preparing a national medal honoring 
Mr. Hoover and noted that if the finished likeness was appropriate, efforts 
would be made to gain authorization from the Mint to utilize that, mold, 
with necessary modifications, for the. memorial plaque to be affixed to the 
building at the location noted. 

Mymemo dated 4/22/75 captioned ’*J. Edgar Hoover Memorial 
Plaque*' received the Director's approval of selected brief^statement 
attributable to Mr. Hoover for placement below the memorial plaque, and 
further authorized the Administrative Division to seek Mint approval for 
use of the medal portrait on the memorial plaque. 

The Executives Conference having approved the Hoover portrait 
prepared by the Mint for national medal puiposes, it seems desirable to 
now institute efforts to gain Mint authorization to utilize that portrait for 
the, memorial plaque: To hot use the same likeness would require the 
commissioning of a sculptor to create a likeness of Mr. Hoover. Such 
action would Involve, searching for a sculptor capable of handling the project. 
Further, it would be time consuming as the sculptor submitted his initial 
eHorts and subsequent revisions to Bureau personnel during the approval 
process. Not clear at this juncture is* whether the sculptor's commission 
would be an expense borne (by the FBI or GSA. Use of the Mint's medal 
portrait would obviate manyproblems andprobable costs to the Bureau. 

I 

Mr. Gasparro, the Chief Engraver at the Mint, has unofficially 
advised that he would be receptive to the use of his efforts on' the medal 
portrait for the; memorial plaque. «He advised there> is past precedent at the 
Mint for honoring such, requests: A similar procedure was followed with a 
Mint medal portrait of President Kennedy for plaque use on a building at 
the Kennedy Space Center in Florida. Mr. Gasparro unofficially opined the 
Mint wouldiinteipose,no objection to such a Bureau request. He advised the 
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Memorandum to Mr. Walsh 
Re: PUBLIC LAW 93-309 
AN ACT TO STRIKE NATIONAL MEDALS 
IN HONOR OF J. EDGAR HOOVER 


Mint has the technical capability of enlarging the medal portrait to the 
increased-24-inch size which would be needed and which a casting foundry 
could then utilize to prepare the memorial plaque. 

The method. of, proceeding is anticipated to be as follows: 

- the enclosed letter to the Mint seeking 
authorization to use the Mint's medal 
portrait of Mr. Hoover for the purpose 
stated would be sent. 

- upon receipt of Mint approval, Mr. Gasparro, 
the Mint's Chief Engraver, would be notified 
of the approval and his efforts solicited to 
prepare the necessary enlargement and design 
modifications necessary to affix the plaque to 
the building structure. 

- upon receipt of Mr^ Gasparro 's mold in the 
appropriate size, same would be furnished to 
GSA forjrdtransmittal to the commercial 
foundry, being used by GSA to prepare the other 
building seals. This to insure that the memorial 
plaque . is made of the same material and color 
for design and architectural consistency. 


RE COMMENDATION : 

That attached letter be signed and sent to Mr. Cahoon, 
Assistant Director of the Mint for Public S^xwices. 
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Purpose is to advise of strike conditions existing at the building. 


Mr. Terry De Biase, Assistant Construction Engineer, GSA, advised 
that the laborers went out on strike at the close of business 6/13/75. Their 
local is having a dispute over hiring practices. ,Mr. De Biase does not 
expect any picketing^ at the building. 

As a result of the strike, the move of the Exhibits Section into, the 
First Basement will be delayed; Also, if it is not settled within a week, 
the completion date of the ADP Center will be affected; 

RECOMMENDATION: 



For information purposes. You will be advised of developments. 


’ J 


1 - Mr. cMoore 
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SUBJECT: Al aBORAT OBY AUDIO-VIDEO STUDIO COMPLEX 

X. EDGAFWHOOVER’TBT"BUIXDTHG"““™*‘^” 
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The purpose of this memorandum is to request that additional 
funds be transferred to General Services Administration (GSA) for 
the construction of captioned space in the Radio Engineering Section 
of the FBI Laboratory/ J. Edgar Hoover FBI Building. 

On 7/11/74/ a sum of $160/000 was committed to GSA to design 
and install an audio-video studio complex in the first basement of the 
or. Edgar Hoover FBI Building. To date the architects/ C. F. Murphy and 
Associates/ have near completion the working drawings and specifications 
for this space. These will be used by GSA for solicitation of bids for^^ 
construction. The architects estimate that completion of this area/ ’ta 
i. e. construction and final acceptance, will cost a total of $413/000.///^ 
This includes $93,026 for additional architectual work, $108,195 for ^ 
mechanical work, and $128,976 for electrica^work. In addition, the / 

contractors overhead and profit would add 92^,803 to the figures just * 

mentioned. Of the original $160,000 GSA now^as in this accotxnt, $40,000 
of this has been spent in design work. ^ 7 i i ^ *1 Q 

Rtc68 O //Qvo/- 

In order to have additional monies available for the pending 
construction, it is necessary to transfer $325,00 0 to GSA f ar work. 


ggCQM^ ^ D AT IO N : ^ ^ ^ 9^5 1 

That the sum of $325,000 be allocated f or the cons tirnei-.-inn of the 
audio-video studio complex in Radio Engineering Se'Ction space in the 
J. Edgar Hoover FBI Building, according to architects design. The 
additional amoxmt required will take care of any escalation and/or pending 
expenses unforeseen by architects. 


y 

1 - Mr. Walsh / \ \ 

1 - Mr. Dunphyf j 
1 - Mr. Cochrary y , _^ 

1 - Mr. Harward 
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Remymemo dated 6/l7/75j captiohed:as above, , advising 
that the laborers were on strike at the building. 


On 6/24/75, Mr. George A. Culfogienis, GSA Construction 
Engineer, reported that the laborer’s strike was as yet unsettled. ;ln 
addition, its resolution did not appear to be imminent. 


As a result of the above, the planned occupation dates of 
the ADP Center, Tour Route, Exhibits Section and Gymnasium, will' be 
affected. However, HBU is presently coordinating efforts with GSA and 
the Blake Construction Company in an attempt to come up with an alternative 
solution to the problem. 


RECOMMENDATION: 
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Mr. Jack William^jGSA, has advised they have been able 
to confirm with the White House the date of 10/22/75, at 11:00 a. m. , 
for the dedication, ceremonies for the new building. 


1 able 


planning. 


.1 will be meeting with him tomorrow/fo begin preliminary 






1 -Mr. Callahan 
1 -Mr. Moore 
1 -Mrs. Metcalf 
1 - Telephone Room 
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DEDICATION CEREMONIES 
J. EDGAR%OOVER F. B. L BUILDING 


Previous memorandum has advised of inquiry by General: 
Services Administration (GSA) expressing interest in having dedication 
ceremony this -Fall. The Director indicated a preference for date of 
October 15, if this met with the President's schedule. 

On June 30, 1975, Mr. Jack Williams, Office of the 
Administrator, GSA, advised they have been informed by the White 
House that the October 15 date is not available and the President's 
schedule is generally free for the week of October 20. GSA is inquiring 
as to what date during that week Mr. Kelley would prefer. The time 
would be at 11:00 a. m. , on whatever date is chosen. a 

RE COMMENDATION : 

That the Director, if his schedule permits, indicate a 
preferred. date during the period October 20-24, 1975. 



1 -Mr. Callahan 
1 T Mr. Moore 
1 - Mrs. Metcalf 
1 - Telephone Room / 
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The relocation of captioned elements of the Mechanical Section was 
completed Wednesday evening ^/2/15, with the exception of a Xerox machine 
and a Xerox Copyflow unit. The move of those remaining two items is being 
handled at the present time through coordination with the Xerox firm. The 
Mechanical Section elements have moved to space in the First Basement of the 
new building. 


The move of the Card Index Section of the Identification Division to 
their space on the 11th Floor which began on , 6/23/75, is proceeding on 
schedule and is expected to be concluded COB Friday night, 7/4/75. 


The Latent Fingerprint Section is scheduled to begin their move 
to space on the 10th Floor on Monday evening, 7/7/75. 


RECOMMENDATION: 


None. 


For information^ 



1 - Mr. 
1 - Mr. 
1 - Mr. 
1 - Mr. 
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Re my memo dated 6/17/75, captioned as above, advising that the 
laborers were on strike at the building. 


On 7/1/75, Mr. George A. Culfogienis, GSA Construction Engineer, 
advised that little pro|;ress had been made in the settlement of the laborer *s 


strike. The major issue in the dispute is the establishment of a Hiring Hall. 
The union wants all laborers at construction sites in the area dispatched from 
a Hiring Hall. Whereas^ the contractors want the right to hire the laborers at 
the site itself. 


Because of the strike, construction of the ADP Center and the Tour 
Route is behind schedule. 


RECOMMENDATION: 


For information. You will be advised of developments. 


xs: 


1 - Mr. Moore 
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DATE: 7/15/75 


FROM : Mr. Jenkins 







SUBJECT ^ DEPARTMENT ^QF JUSTIC 
_CKEBIILUNJ0N (DJFCU) 

,FBI BRANCH: HOOVER BUILDING 
J^JBENING 1975 

Construction, furnishing and staffing, of the DJFCU branch in the 
Hoover Building has been completed. It is tentatively scheduled to open 
on Wednesday, July 23, 1975, for the convenience of our employees. 
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Bureau Agent s. Maylon Miller is President of the DJFCU and 
our employees constitute 65% of its membership. Accordingly, it would 
be a meaningful gesture which would loan auspicion to this opening if 
the Director would "cut the ribbon" on this occasion in the presence of 
the. members of the Executive Conference and other Bureau guests lisle 
below. The DJFCU Board of Directors will also be present. 


R ECOMMENDATION : 



That the Director, me mbers of the Executive Conference and 
individuals noted below attendlEFlormal opening of the Hoover Branch ^ 
of the DJFCU at 10:00 a.m. on Wednesday, July 23, 1975, Room 8676. 


1 - Each Assistant Director 
1 - Mrs. Metcalf 
1 - Telephone Room 
1 - Mr. Reed 
1 - Mr. -Feeney 
1 - Mr. O’Connell 
1 - Mr. Dunphy 
1 - Mr. Morrissey 
1 - Mr. Quick 
1 - Mr. Caijnpbell 
1 - Mr. Malmfeldt 
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SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 
STRIKE CONDITION^ 

Re my memo dated 6/17/75, captioned as above, advising 
that the laborers were on strike at the building. 

On 7/8/75, Mr. George A. Culfogienis, GSA Construction 
Engineer, advised that the laborer*s strike was still unsettled. No 
progress has been made in its resolution. 

Because of the strike, all work has stopped on the Tour 
Route, In addition, construction of the ADP Center has been delayed. 

RECOMMENDATION: r 
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For information. You will be advised of developments. “ 
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GSA Public Information Officer Richard Vawter advises 
VonEckardt desires tour of new building which is being scheduled for 
3:00 p; m.,. 7/8/75. VonEckardt is a local columnist who writes 
'primarily concerning the arts and architectural aspects of the Washington 


area. 


Mri Vawter advises he would anticipate any ^ticle written . 

il be critical of 


by VonEckardt concerning 
'aesign and; construction features. 


ire Wil 


H is interest will be in these areas 

and in all probability will not be concerned with the actual operation of 


our spac'gr 




L 


. It can be anticip ated, however, that VonEckard t may request 
tn see thft Office of th^ Director. K such a request is made and if the 


Director's schedule permits, it would appear worthwhile for Mr. Kelley 
to greet VonEckardt and spend a few moments with him. The Bureau's 
Press Office does not have occasion to normally contact' VonEckardt as 
his areas of writings do not encompass the law enforcement field. 




iffttlOSW 


VonEckardt will be accompanied by GSA Public Information 
Officer Richard Vav*OTl^]|^ SA Thomas D. Haddock of the Bureau's 
External Affairs Dii5Aon*and SA John P. DunpbiLfit 

sfc 27 (fiC- //-^ O/ - I'Eyk 
REv. At ^ JUl23 1975 / ^ 

* (also GSA employees Walter Huber and Claude Bernier) 
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1 -Mr. Callahan 
1 -Mr. Jenkins 
1 -Mr. Moore 
1 - Mrs. Metcalf 
1 - Telephone Room 
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Memorandum J. P. Dunphy to Mr. Walsh 
Re: Wolf VonEckardt 

Reporter, Washington Post 
Tour of New Building 


RE COMMENDATION : . 


That if VonEckardt while touring, the building requests to 
meet Mr. Kelley or to view the Director's Office and if the Director is 
available at that time, he meet briefly with. him. 





ADDENDUM OF THE EXHIBITS SECTION: JPD/ii, 7/10/75 

i " 

VonEckhardt a_rrived*as scheduled accompanied by Ju^tfr Martin, 
a writer also with' the Washington Post. They,' toured the exterioi^f the building 
and at their request were then ’sfibwirthe cafeteria, employee lounge space in 
the Identification Division and apportion of the Executive Offices (the reception 
rooms of the Director, Associate ‘Director and Deputy Associate Directors as 
well as Mr. Callahan 's conference, room). Subsequently a photographer from 
the Post came to the building ahd'topk photographs in the courtyard, the 
second floor plaza, anr'* employee lounge in the Identification Division and a 
shot of employe/^s in a corrido/ area of the Identification Division. 

A/ 
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SUBJECT: J. EDGAR HOOVER F.B.I^J&UILD ING 

MOVE'MATTERSj^ ^aCHIBITS SECTION .MOVE 
JT^FFIC 



FROM OLD POST OFFICE BUILDING 




That portion of the Exhibits Section located on the third 
floor of the Old Post? Office Building is scheduled to move into 
allocated space in the First Basement of the new building beginning 
Tuesday evening, 7/15/75. The move is expected to extend through 
Friday evening, 7/18/75. The relocation includes the Headquarters 
Security and Building Units. 

The, Exhibits Section will maintain its first floor space in 
the Old Post Office Building pending completion of the Tour Route 
facilities in the new building. New exhibits being fabricated and 
stored in the Old Post Office Building location will be moved when 
the new building space is readied to receive them, 

RECOMMENDATION: 



1 - Mr, McDermott 
1 - Mr; Flynn 
1 - Mri-McMichael 
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DATE; July 14, 1975 




J. P. Dunphy^ 

JR h oover! : 

MOVE MATTERg^GYMNASrtJM 



SUBJECT: J. EDGAR H OOVERI F. B. I. ^UILDING 




The Gymnasium equipment will be moved from the 
Justice location to the new Gymnasium in third basement of the J. 
Edgar Hoover F.B.I. Building on the morning of July 16, 1975. 
Since most’ of the old equipment is being left at origin, the move 
will be handled internally by Bureau personnel. 

RECOMMENDATION: 


None. For information. 


1 - Each ^Assistant Director 
1 - Mr. Flynn 
1 - Mr. McMichael 
1 - Mr. Cajigas 
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Recently, a Pre-Bid Conference under the auspices? pf 
the Administrative Division was held at Headquarters to clarify 
the Request' for Proposals (REP) for the instructional technology 
applications in the J. Edgar Hoover FBI Building. Our Audio- 
visual Production Officer, Dr. Charles G. Bollmann, attended thA 
conference to answer technical questions related to the RFP. IxvXo 
addition to a site inspection at the JEH Building, a tour was 
arranged for the conferees at the Academy in the interest of 
assuring compatibility between the systems in place there and 
those to be installed in the JEH Building. ^ \ 

During the tour at Quantico, Bollmann demonstrated the 
‘Didactic Automation Instructional System (DAIS) and explained 
the plans going forward for the installation of the television 
studio and for the composition of an in-house production staff 
to maximize the use of the entire system to support the Academy* 
training programs. 

* 

• Mr. Carl Winsinger, President of Dor on Precision Syste 
Incorporated of Binghampton, New York, attended the Conference 
and participated in. the tour at Quantico as an interested bidder 
on the JEH Building project. Mr. Winsinger has been active for 
many years designing and installing sophisticated technological 
systems for instruction and training and currently heads the 
company which builds the latest generations of the Link Driving 
Simulator, other simulation devices and electronic student 
response systems. , 

It has come to my attention that Mr. .Winsinger made 
several laudatory comments to Bollmann _and other members of the 
tour party to the effect that the DAIS System at the Academy is 
the finest installation of its kind which he has seen in the 
last twenty years and that it is also probably one of the most 


1 - Mr. Walsh 
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STRIKE CONDITIONS 


Re my memo dated 6/17/75,. captioned. as above/ 
advising that the laborers were. on. strike at the building. I 

' Mr. George A. Culfogienis, GSA Construction Engineer, 
reported‘om7/15/75,, that theJaborer*s strike was rstill unresolved. 
No. progress has been achieved in the negotiations between the union 
and'the contractors. 

For every day .the strike is in effect, the. completion date 
of the ADP Center will, be correspondingly delayed. In addition all 
work has*been halted on.the Tour Route and Fu'iiig Range. 

RECOMMENDATION: 

For/: information. You will be ^viseid. of developments.. 
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SUBJECT: M/IrION C. GRIFFIN 
File Clerk 

EOD 7/9/7^, GS-3, $6764 
Files and Coinmunications Division 
Re^^s ^Section, Name Searching Subunit 

STREAMLINING COMMITTEE SUGGESTION 





T«WpK«n« Rm. 

Dtf*if«r $•«*/ 


Employee, through the Division's Streamlining 
^.£3*r, 



maps 
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size and designed to inform the person where they were and 
Indicate rooin numbers, etc, 

/ 

The members of the Streamlining Committee took 
cognizance of the fact that the Graphics Section of the 
Hoover Building Unit has already been charged with, this 
responsibility and is in th:e process of obtaining the. 
desired materials for posting maps of this nature in key 
locations in the Hoover Building,, Therefore, the Stream- 
lining Committee voted not to adopt this suggestion. 

Employee has been orally thanked for his interest 
in bringing this matter to the Bureau's attentionland a let* 
ter of acknowledgment will not be necessary, 

RECOMMENDATIONS ; 

1, That employee's suggestion not be adopted. 


> 1 

2. Refer to the Suggestion Desk, Training Divi- 
sion,. for statistical purposes. 

^ REC22 

0TB:nlm (6) 
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SEE ADDENDUM OF THE TRAINING DIVISION 

AUG 9 1 197b 
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Memorandum W. L. Bailey to Mr. McDermott 
Re: Marion TG. Griffin 


ADDENDUM OF THE TRAINING DIVISION 




14/75 


Since the suggester has been orally thanked for his proposal, the 
Training Division is, listing it for statistical purposes only. 

RECOMMENDATION: That the suggestion not be adopted and a letter not be 

prepared for forwarding to the suggester in this instance. 




- 2 - 


QPTtONAi NO. i9 

MAY CpITlON 

OSA OEM. lEO. NO. t7 


:ote 


T 


TO 


FROM 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Walsh 

J. P. 


t'^suBjECT ; . J. EDGAR H (XIVER>F. B. I.-BUILDING 
OPENING OF CREDIT UNION 




The J. Edgar Hoover branch o Lthe-De partment o f 
Justic^ Federatl Cr<^it Union is scheduled to open on, July, 237 1975. 
A one page.flyer has been prepared announcing the opening date and 
listing some of the available services. 

RECOMMENDATION: 

That attached flyer be forwarded to the M^hanical Sectl 
for printing of 5000 copies. 
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July 21, 1975 




Mr. f^anclsB. 

l>eputy Assistant Director of the Mint for 
^ ">qBUc Sendees 
y P Bureau Of the Mint 

Ill'll 15th Street and Bennsylyanla Avenue, N. V/. 
^ V/ash&^n, D. C. 20220 

Dear Mr. Freret 


This wiU confirm conversation between you and 
Special Agent Robert L. Olsen of my staff with reject to the 
utilization of the National medal portrait prepared by tiie hllnt 
for use as a memorial plaque to htr. Hoover to be affixed in 
the main entry of the new J. Edgar Hoover F.B.I. Building. 

You have indicated the Mint has the technical capa* 
biUtles of modifying the National medal portrait to an increased 
24-inch circular size; further, that hUnt technicians can provide 
a plaster cast of the medal portrait so modified, one inch thlc^ 
to the commercial foundry selected by the General Services -*./ S‘ 
Administration (GSA). 'V‘ 

When completed, the modified plaster porl^rait past i, 
should be transmitted to the aforementioned fomuir)^ - thd-^J'oseph' 

H. hlatthews Company, Bronze Division, 1315 West Liberty Avenue, 
Pittsburgh, Pennsylvania 15226. It should be directed to thi^ 
attention of LSr. Charles P. Sheleby. 

, It is our understanding that the Mint’s cost for making 

/the necessary modifications will be $700. Reimbursement to the 
hlint will be made by GSA* hbr. Donald L. Seckelof GSA will be 
in subsequent contact with you regarding your reimbursement. 
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Based o^;m^^yDunphy to July 16, 1975, RLOreft. 
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Mr. Francis B. Frera 


I am most appreciative of the continuing considera.* 
tion you have extended the Bureau in participating in this effort 
to honor Mr. Hoover. 


Sincerely yours,- 



Eugene W.^ Walsh 
Assistant Director 
Administrative Division 
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FROM j. p. .Dunph; 
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DATE; July 16, 1975 







SUBJECT; PUBLIC LAW’ 93-309 

AN ACT TO. STRIKE NATIONAL MEDALS 
‘ IN HONOR OF MR. HOOVERl 

My memo 6/2 6/75 j^c§ptkyfled as above, advised the 
Bureau of the Mint gave^ppilSv^ to use the na tional medal portrait 
of Mr, Hoover on th^pm^orial plaque for tfieTnew-buildinR. 

Purpose of this memorandum is to recommend attached 
letter be approved for delivery to Mr. Francis B. Frere, Deputy 
Assistant Director of the Mint for Public Services, requesting the 
Mint perform the necessary modifications to the medal portrait to 
permit its subsequent use as a memorial plaque for/ the building. 

I 

Mr, Frere has replaced Mr,.R. C. Cahoon as the Bureau 
contact in this matter. Mr, Frere requested a letter from, the 
Bureau making the request a matter of record. He further advises 
the Mint has already begun the necessary modifications and has been 
■in contact with the commercial foundry selected by the General 
Services Administration (GSA), to fabricate the other building seals. 
The enlarged plaster cast being prepared by the Mint meets the needs 
of the commercial foundry preparing the memoriar plaque. This, 
matter has been coordinated with Donald L. Seckel, GSA, who upon 
receipt of a copy of the attached letter, will institute procedures within 
'GSA to reimburse the Mint for their costs in making the necessary/ 
modifications. ‘ . / T / 

RECOMMENDATION : ST-IOJ 


Afl«lr> 

^iUt A M 

|av« - |_ n 

_ _r_— — r'i 
r-t-ruri- 

L 

I 

Iav. - ' ^ - x: 

- r_ -- 

T«1«ph«n« Rm. 

. Mi. 



That attached letter be signed’ and sent to Mr. Frere, 
Deputy Assistant Director of the Mint for Bublic Servi6^ 
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.^O^JECT: J: EDGAR HOOVERXJB..I.-BUILDJNG 
( BUILDR^G renovations 
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Purpose of this . memorandum is to'request transfer, of 
funds in the amount of $200, 000 to GSA for various renovations and 
maintenance needs in the new building. 


yOAURlfe' 


The appearance of the building is of continuing concern 
to the Headquarters Building Unit (HBU) particularly those factors 
which bear on the morale of our people.* Only until a building is occupied 
does one learn those additional items which not only make ' a building 
functional, .but livable. This is no small task when one realizes the 
vast amount of space involved. Too, the move is bound to have some effect 
on the appearance of the building in various areas. For instance, it is 
apparent that indoor office space in various parts of the building will 
require painting to offset move and occupational experience. Too, 
officials of GSA, attuned to both fine arts and psychologic imjpact on 
personnel of environmental aesthetics, have suggested consideration 
of adding wall color particularly in those areas of concentrated personnel 
such as Files and Communications and IdentMcation Divisions. They 
have reported findings by one agency that pr^ufction which had lagged 
was increased materially simply by adding some color to break a well- 
maintained but mon o chromatic neutral appearance. They suggested a 
vinyl wall or fabric treatment for both color and better maintenance. 

This approach also would add materially to the appearance and comfort 
of our lounges. 66-//^^/- 

There are other things that are needed wh 
described summarily, such as attractive wooden rails in lounges to 
prevent wall damage; the placing of a suitable-spig ot a faucet in 
each ladies restroom to offer capability of containerlfniTng^instaUing 
carpeting in the build^ elevator lobbies asBa maintenance 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover ‘F. B. L 'Building,. Building Renovations 


thought; the-iise of live plants in various parts of the:building, such 
as in the cafeteria area where they can be used; for appearance and 
sound attenuation; selected paintings. from schedule items for certain 
parts of the building; treatment of the telephone booths to enhance - 
appearance and limit abuse; pigeon proofing; special wall treatment 
in heavy .wear areas, such as the First Basement ’loading dock, to 
mention some' items. And, of course,, there will be other items as 
occupancy increases. 

HBU has ejqpressed this concern on various occasions 
to thevBuilding Manager, Mr. Kent Womack, and his staff, and have 
worked out an arrangement to achieve this,, if approved. He will 
handle paintihg of much of our public areas and has budgeted for 
same. jDtiside office space painting, however, under GSA program 
would not be scheduled for some time, and some agencies, because 
of move effects, do this themselves without prohibition, according 
to Mr. Womack. He is of the opinion that our wall color approach 
using selected vinyl or fabrics should materially add to appearance 
and maintenance of the building. The Building Manager would accept 
a transfer of funds for general purposes, would work closely with HBU 
to handle specific items needed and apply vfunds as directed by HBU 
for items which would come up. This would afford a flexibility to get 
many things done, and GSA suggestsithis approach. 

HBU feels this will be money well spent. 


l^eOMMENDATIONS: 

1. That $200, 000 be allocated for minor renovations 

to the building. 


2. That a Reimbursable Work Authorization be issued 
to the GSA Building Manager in the amount of $200,000 to handle minor 
building renovations as directed by HBU. / 
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SUBJECT: J y EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS - EXHIBITS SECTION 
MOVE FROM THE OLD POST OFFICE 
BUILDING 



July<21, 1975 
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Dtr«<ror 


That portion^of the Exhibits Section formerly located 
on the Third Floor of the Old Post Office Building completed its 
move to allocated space in the First Basement of the, new building 
on the evening of July 18, 1975. 


RECOMMENDATION: 


None. For information. 




.1 - Mr. McDermott 
1 - Mr. :Flynn 
1 - Mr. McMichael 
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SUBJECT : J. EDGAR HOOVER F. B. lUBUJ LDING 

SECURITY - PARKim MATTERS 

i^j . 3 - L iM ^ 

-Purpbs^f'thi^^^^^ is to recommend approval 



of attached "notice” to alert employees to parking and/or security 
violations in parking areas of the new building. 



Situations are encountered in the' 2nd and 3rd basement 
parking levels wherein vehicles are parked in violation of parking ^ 
or security procedures. Security patrol frequently observes vehicles v 
parked in-unauthorized areas or parked without display of proper 
parking permit. On occasions, vehicles are also obstructing traffic 
lanes, blocking access to available parking spaces, or traveling at 
an unsafe speed. f 

Attached notice is being recommended k’sia solution to 
above problem. It will serve as a reminder that parking and security 
procedures must be observed for the mutual convenience of all. 

Detailed parking regulations are being prepared and will"tre*submitted-“^ 
by subsequent memorandum. 

at AUG 8 1975 





RECOMMENDATION: 


That attached notice be approved for use in control bf 
parking and security problems in the basement levels of the new 


building. 



losure: 



1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Each Assistant Director 
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FEDERAL BUREAU OF XI 


Mr. Fwwy 
"Mr. Mack 


_^Mrs. MetealX 
*Mis» TJetgea 


_Mr. Hunslnger 
'Mr. Bern# 

'Mr. 

'Mr. Ilyua 
'Mr. Groover 
'Mr. MeMlchael 


__Mrs. Rusi^ 
'Misa HatgUosls 
'Misa ZamperloX 
'Miss G. A<lata» 
'Ml$a Casseos 


Mr. Brownfield 
'Mr. MalwfeMt 
"Mr. Newiorfer 


VESTIGATION: 



Mr. 
'Mr. 
'Mr. 
'Mr. 
'Mr. 
'Mr. 
'Mr. 
"Mr. 
'Mr. 
'Mr. 
'Mr. 
"Mr. 
'Mr. 
'Mr. 
"Mr. 
"Mr. 
'Mr. 
'Mr. 
'Mr. 
"Mr. 
Mr. 
Mr. 
Mr. 
'^Ut. 

^Mr. 

■“"Mr. 

“"Mr. 

~"Mr. 

'"“Mr. 

~“Mr. 

”~Mr.' 

"“Mr. 

'Mr. 

“"Mr. 

"“Mr. 

“~Mr. 

"“Mr. 

Mr. 

Mr. 

Mr. 


Blay 
Brlxey 
CaliilU 
Clynick 
Corlesa 
Crtstlaa 
Davidson 
Davis 
Dawson 
DeLaRosa 
Green ’ 
l&rdock 
Hoverson 
Hnglies 
Kaidasfi 
Knowles 
Landreville 
MidSdft 
Morrissey 
Mouw 
Ndrthnp 
O'Connor 
Olsen 
Orndorfi 
Pence 
Quick 
Rotander 
Sarhatt 
Schulte 
Stoetzel 
Toohey 
Underwood 
VanBalen 
WUliacnson 
Woodworth 


1975 


M iss l>. Adam's 
' . M iss Ayres 
M rs. Bear 
Miss Boorech 
"TMr. Buckmaster 
"“Mrs. Carter 
- Mrs. Crookston 

Mrs. Dove 

Mrs. Foley 
Miss Goode 
"Miss Highfield 
"Mr. Jackson 
'Mr. .Lawless 
Mr. Marsden 
Mrs. Raiidolph 
Miss Roc hat 
"Miss M. Smith 
~"Mrs. S. Smith 
“^Miss Soden 
'Mrs. Stewart 
'Mrs. Stoll 
'Miss Tibbetts • 
"Mrs. Watson 
'Mr. Wyne 


Corres. Review Unit, 6658 
"MaU Room, lB-327 
"Personnel Records 
"Stock Itoom, XB-353 
'Teletyipe Unit,' 6247 


_^SeeMe Call Me 
For t5ut Xnlorn»atlon 
. For Approp. Action 
Note and Return 
"“Please Initial 
Record and Return 


Room 











E. W. WALSH 





Mr. Walsh; 


It would be more desirable to print our own 
5"x8" card for Use in the J. Edgar Hoover F.B.I. - 
Building since the ’’Quantico" citation does not empha- | 
size the violations prevalent in our building. Quantico's; 
"crime prevention warning" is apparently used by their j 
deputiz^ guards who have authority to cite employees * 
for violations. such as unlocked vehicles, keys left in 
ignition, and personal property in view. 


We are recommending a reminder type 
notice that can be left on the windshields by security 
patrol as they encounter carpool vehicles without per- 
mits or vehicles parked in unauthorized areas. Since 
the vehicles belong to our own employees, most of 
whom are Agents, it is felt that the reminder will a- 
chieve the desired effect. ^ ‘ ^ 


SHSLOSOia- ^ 



YEAR MAKE OF VEHICLE LICENSE NUMEEft 

Tirne Date ^ Location ^ ^ 

CRIME PREVENTION WARNING: (Not a traffic citation.) , In the interest of crime prevention^ your 

vehicle was ched<ed by SECURITY GUARD and the conditions noted 

whi<^ are cfiecked below: 

O Unlocked and unattended 
O Personal property Ip view 
O Keys in vehicle 




NOTICE 


« 

This vehicle is parked in violation of parking instructions and/ 
pr security procedures for the J. Edgar Hoover FBI Building 
for the following reason: 

I \ \ NO PARKING PERMIT DISPLAYED 

/ VEHICLE PARKED IN UNAUTHORIZED AREA 

VEHICLE. OBSTRUCTING TRAFFIC LANES 

^ VEHICLE USING OR BLOCKING MORE THAN 

I I ONE PARKING SPACE 

Q! OTHER. 


A RECORD HAS BEEN MADE AND YOU WILL BE; CONTACTED 
' IF FURTHER VIOLATIONS OCCUR 

CONTINUED VIOLATIONS MAY RESULT IN SUSPENSION OF 

PARKING PRIVILEGES 

Inquiries regarding this matter should be directed to the Head- 
quarters Building Unit, Extension 4251. 


PROPOSED FORM 






I 




3^46 (7-15-75) 


NOTICE 






THIS VEHICLE IS PARKED IN VIOLATION OF PARKING INSTRUCTIONS AND/OR 
SECURITY PROCEDURES FOR THE J. EDGAR HOOVER FBI BUILDING FOR THE 
THE FOLLOWING REASON: 

o NO PARKING PERMIT DISPLAYED 
O VEHICLE PARKED IN UNAUTHORIZED AREA 
O VEHICLE OBSTRUCTING TRAFFIC LANES 

Q VEHICLE USING OR BLOCKING MORE THAN ONE PARKING SPACE 
□ OTHER 


A RECORD HAS BEEN MADE AND YOU WILL BE CONTACTED IF FURTHER 
VIOLATIONS OCCUR. 


CONTINUED VIOLATIONS WILL RESULT IN SUSPENSION OF PARKING PRIVILEGES 


Inquiries regarding this matter should be directed to the Headquarters Building Unit, 
Extension 4251. 
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DATE: July 22; 1975 






EDG ARlHOOVER^FTBr O BUILDING 
TRIKE CONDITIONS 





Cxt* aw 

C«A» IrtVl IMM 
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Re my memo dated 6/17/75, captioned as above, advising 

that' the laborers were on strike at the building. , 

^ JT»j 'tP' 

Mr. George A)w»lfogienis, GSA Construction Engineer, 
advised on‘7/22/75, that the laborer’s HnEe^asrstill’mTffecf.“*TKe 
union and the contractors have not been able to reach an agreement 
over the union’s demand for . the establishment of a local Hiring Hall. 

The two sides have been negotiating, but on 7/21/75,, the’laborers 
failed to show up for a scheduled meeting. 

I 

The ADP Center is now about two weeks behind’schedule. 

Work on the Tour Route and Firing Range is also at. ;^a standstill. 

RECOMMENDATION: 
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For information. You will be advised of developments. 
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DATE: July 9, 1975 



o 

E DGAR^OOV ER/F. B. t. BUILDING 

T^tmentI q^Mis tice interest in 

DIO- VISUAL EQUIPMENT 


i'urpose 01 tnis memoranai 
I -rv^meeting with Edward 'V^;!^cott Jr., D 
///'diit- for Administration, at which the topic 

' ^ j • ^ 'LL — « .li '' 



f 




Dif* . 

0*^ AD A4m. •« 
D«^ AD ^v« . 
Assf< DirJ 



) Rm. 
Dir*<f«r S«<*y 

Purpose of this memorandum is to set forth results of a 

D eputy Assist ant, Attorney. General ' 
topic of Audio-Visual equipment was 


discussed. 


On 7/7/75,, Mr. Bollmann, Quantico*s Audio-Visual Produc- 
tion Officer and SA Lee M. Quick, Headquarters Building Unit,- met 
with Mr. Scott at his request to discuss Audio-VisuaL equipment in the u 
new building. He advised that a firm known as^ ^ormation M anagement 
International lncorporated-(lMI ) had recently installed a sophislicateBT™" 
j Aud i o- Visu aLs ystem in the.DOt^^feq!lference ,apcLBrief ing Center. The^ 
^Center is utilized on a daily basis for various group presentations' in- 
cluding budget meetings, briefings, press conferences, etc. He ex- 
plained that IMI!s system has been used most effectively at these pre- 
sentations. I 

Mr. Scott provided a tour of the Coitfergnce and Briefing 

Center and-dembnstrated the capabilities of th^?ftM P Audio- Visual 
equipmen t./ As subject matter, he utilized 35 mm slides of a presen- 
tation e^iaining the Bureau*s proposed NCIC - NLETS record switching 
operation. " ]^. Scott advised that the: same slides would be shown to 
the press and to Congressional representatives on 7/8/75, in an effort 
to gain their support for the NCIC - NLETS program. 




The IMI equipment demonstrated by Mr. Scott consisted of 
two pairs of 35 mm projectors t)rojecting two 5*x5* slides side by side. 
Each pair of projectors was alternatively activated by remote equipment 


1 - Mr. Mooney f. 
1 - Mr. McMichael ' 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 

DEPARTMENT OF JUSTICE INTEREST IN 
AUDIO-VISUAL EQUIPMENT 


building up a step by step multi-image display with each projection 
"dissolving" into the succeeding one. The practical result of this 
arrangement is the visually pleasing effect of one slide ’'blending" 
into the next without the usual hesitant "blackout" between slides. 

All this is controlled by a mini computer which is programmed in 
advance to provide the slide sequence desired. 

After demonstrating the IMI equipment, Mr. Scott advised 
that he was not in any way recommending that the Bureau purchase 
IMI equipment for the new building, but it would be desirable from the 
Department*s standpoint if the equipment in the Bureau’s main audi- 
torium and the Executive Conference room (Mr. Callahan’s Conference 
Room) were compatible with that in the DO J Conference and Briefing 
Center. He felt that our main auditorium could then be used by De- 
partment officials for major, press conferences and other large meetings 
that could not be heW in their Center (seating capacity- 60). He cited 
as an example the. aforementioned press conference at which the NCIC - 
NLETS slides will be shown. He also suggested that materials intended 
for visual display to officials of both the Department and the Bureau 
could be interchanged for the mutual benefit of both agencies. 

It was explained to Mr. Scott that the Audio-Visual equipment 
for the auditorium and the Executive Conference room was a part of a 
large. package of specifications dealing with Audio-Visual equipment 
for seven rear projection rooms in the new building. Further, that many 
companies had expressed interest in bidding on the specifications (including 
IMI) and proposals and -bids were scheduled for return by August 1, 1975. 
He was told that most of our Audio-Visual equipment is used for training 
purposes and that we had made an effort to insure compatibility with the 
equipment at the FBI Academy. He was also informed that any deviation 
at this time from the equipment previously specified would involve.publi- 
cationiof an amendment to our specifications. Mr. . Scott said he was not 
recommending that our specifications be amended to insure compatibility 
with the DOJ Audio-Visual equipment. He pointed out he only wanted the 
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Memo Dunphy to Walsh 
RE: J. EDGAR, HOOVER F.B. I. BUILDING 
DEPARTMENT OF JUSTICE INTEREST IN 
AUDIO-VISUAL EQUIPMENT 


Bureau to be aware that he was most satisfied with the IMI equipment 
and that it would be desirable to DOJ for the aforementioned reasons 
if their equipment was compatible with ours. The discussions were 
terminated with the understandings, that no effort would be, made at this 
time to amend our specifications. 

While most of the equipment specified for the new building 
is used for training purposes and does not have the previously de- 
scribed multi-image and "dissolve" mechanism, it would be possible 
to adapt our system at a later date. By addihg projectors and an electronic 
programmer at an estimated cost of $3000 our system could perform 
similar functions. 


RECOMMENDATION: 
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4 .* 




During previous conversations you have asked to 
be advised when any information is available concerning the 
dedication ceremonies for the J. Edgar Hoover F. B.I. Building. 



While many details are yet to be worked out, 
the ceremony is scheduled to take place at 11:00 a. m. , on 
October 22, 1975. As further information becomes available, 
I will be in touch with you. 

Sincerely, 

Eugene W. Walsh 
Assistant Director 




Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building, Visitor Information Center 


RECOMMENDATIONS: 

1. In view of the above^that $200, 000 be allocated for 
the design and construction of a visitor information center described 
above. 


2. That a. Reimbursable Work Authorization be issued 
to GSA in the amount of $200, 000 to design andi construct a visitor 
information center in the new building. 
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J. P. DONPHY 
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EDGAR HCH3\gE JR>JFaaa^miJ>I^^ 
'Visitor information center 


Purpose of this memorandum is to request transfer of 
funds in the amount of $200, 000 to GSA for design and construction of 
a visitor information center to be located in the main Pennsylvania 
Avenue entrance lobby of the new building. 

The interest in the FBI by the public needs no additional 
proof than the hundreds of thousands of visitors who enjoy our tour 
route annually. You can then imagine what the interest is going to be 
when the new building is finished, formally dedicated, and the new 
tour route with its modern design concept opened to the public. 


Considering too> that the building is monumental, centrally located on 
Pennsylvania Avenue, appealing in its very name, and the first full 
year of operation for the FBI should fittingly begin in the historic 
bicentennial year, visitor interest will probably border on overwhelming. 

The visitors will be routed principally through the main 
entrance leading to the courtyard which is an open area. In view of the 
interest expected, the myriad of questions that will undoubt^cl^y be 
asked, and the tremendous opportunity to further the Bureau image, 
an information center type of arrangement is necessary. This center 
will be manned by several of our people, selected and trained to handle 
the expected questions and distribute literature about the Bureau. While 
not specifically intended for security use, certainly it will be. a corollary 
feature in observing questionable visitors to the building. Its main 



purpose, however ,>js to present the Bureau image>in invitation form, _ , 

This it wui do., A -ii^t nu y 

4760 Qs'-doJ 

1 - Mr. Groover f 

1 - Mr. Jackson " / 

1 - External Affairs Division . JUL 00 1075 
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J. ED3AR HOOVER F.B.I. BUILDING 
DRAPES FOR SECTION CHIEF FRONT OFFICES 


Purpose of this memorandum is to request transfer 
of funds in the amount of $20/000 to GSA to provide drapes for front 
offices of Section ChiefSi^ if approved. 
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AD Inv. 
Ats*. Oir.i 

^ A4mtA. ■ _ j~ — 

C«mf. 

Cx*» Af^irt NMw 
f iU« & C«m. ^ 
Inv. r 

- J 

Inspect^ 



T -- - 

& Cv«L;.^ 

$pe«. 

Tn ^ ^9 .x_L_r.— ir 

T«UpK«<v« Rm. 

0)r«<^ S«<V 


'Am 


Under the original contract, drapes were allowed for 
certain areas, such as Executive Area, Assistant Directors offices^ 
and cafeteria. Drapes have been selected, bids returned on same, and 
installation should start pre sently . 

-Our Section Chiefs and their No. 1 Men are in many cases 
the 'point of initial contact with many visitors td the building. These 
visitors include foreign diplomatic representatives, other government; 
agency representatives of various levels acting in a liaison capacity, 
such as the White House, police officials throughout the country, 
representatives of commercial firms, and prominent visitors. While 
our strength is our people, it is important that the correct office imj 
be also conveyed. Drapes appear to be a normal concomitant of this 

uc^-z/ciLo/ - 

In exploring this thought with GSA, the latter indicated 
there should be ho objection to draping Section Chief Front Offices 
(which includes reception area dnd office of No. 1 Man) in view of their 
ratings. GSA indicated there could be a timely amendment to the bidding 
documents to speed installation if money made available to them. 
Headquarters Building Unit would handle selection and color coordi 

REC-7 n s r a f- 




1 -*Mr. Groover 
1 - Mr. Jackson 
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Memorandum to Mr. Walsh 

Re; J. ED3AR HOOVER F.B.I. BUILDING 

DRAPES FOR SECTION CHIEF FRONT OFFICES 


RECOMMENDATIONS: 

1. That, approval be granted for drapes to be installed in 

Section Chief Front Offices, including;feception area and the #T Man Office. 


2 . If, approved; that $20^ 000 be allocated for installation of 

track and drapes in Section Chief "Front Offices. 


to GSA 

3. That‘a Reimbursable Work Authorization be issued/in 
the amount of $20, ,000 for the installation of track and drapes in areas 
designated by Headquarters ^Building Unit. 
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SUBJECT: J . EDGAR HOOVER F.B.T. ^BUILDIN G 

DEDICATION CEREMONIES - 9/30/.75 
RECEPTION HONORING MR. KELLEY - 9/29/75 
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Dedication of the new building previously scheduled for 
11:00 a. ni., 10/22/75, has been rescheduled for 11:00 a. m., 9/30/75. 
The Murphy Company architectural firm which desired to hold a reception 
evening of 10/21/75, in honor of Mr. Kelley abthe Georgetown Ciub.has 
been advised of the change in dedication date and is checking through local 
contacts to determine if the Georgetown Club is available the evening of 
9/29/75. They, will advise as soon as possible. 

Mr. Bob Ireland, Office of Special Projects, GSA, was 
advised’on 8/13/75, that the Director was agreeable to changing the 
dedication dateirom 10/22/75, to 9/30/75. He thereafter confirmed 
this date with the Office of Administrator, GSA, Mr. Sampson as well 
as the White House. ^ 


RECOMMENDATION: 



As soon as the C. F. Murphy Company advises as to the 
availability of the Georgetown Cli^ on the evening of 9/29/75, you will 

be advised. (If this club is not ^ailable they will select another suitable 
location.) 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 r Mr. Adams 
1 - Mr. Walsh 
1 - Mr. Moore 
1 - Mrs. Metcalf 
1 - Telephone Room 
JPD/jj 
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PARKING/^ 

J. EDGAR HOOVER F. B. i L BUILDING 
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Reference is made to the memorandum from J. P. Dunphy 
to Mr. Walsh dated 6/27/75 attached. In accordance with the Director’s instructions 
I talked to Deputy Attorney General Tyler on July 21, 1975, concerning this matter. 
At that time I advised him that we had received a request from the U. S. Inter- 
national Trade Commission to use our cafeteria, gymnasium and parking space 
in the J. Edgar Hoover Building. At that time Judge Tyler said we should ignore 
this completely. I informed him that we have already done so but wanted to call 
this to his attention and the pressure we are receiving from outside agencies 
concerning our building. 


4 


r informed him that we would like to offer to him an alternate of 

(forty parking spaces in the Old Post Office Building area as a convenient arrangement 
for Department of Justice car pool riders particularly those that have not been 
cleared for special access. Judge Tyler stated this might answer part of the solutiBrr| 
and inquired about the other thirty -five. At this point if we are required to give ujT 
thirty -five spaces to Departmental employees in the J. Edgar Hoover Building we 
would like to have those spaces allocated to those people who already had special 'V) 
access to our building. I inf ormed him we had issued some 92 special access i 
passes to Departmental employees. Judges Tyler stated that he thought this was a ’ 
reasonable request and he certainly appreciated our not wanting people wandering ^ 

' in the building who did not have special access to the building. 
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SUBJECT: ;i .j^GA^QOVKTfF?Bl ', BUILDING 
)f^RIKE CONDITIONS 


Re my memo date^6/l7/75, captme'd as above, 
advising that the laborers v/ereym strike at the ];>mlding. 


.Mr. MichaeJP^chnatterly of 
Com pany » r eported on 7/?^75 that the labo 
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lakeConstruction 


_ _ _ ’’s strike is still out- 

"standing. Although they are presently picketing the Blake Construc- 
tion offices at the Walter Reed Hospital, no picket lines are expected 
at the new building. Meetings have been scheduled this week between 
the union, the contractors and a federal mediator to resolve all 
differences. 

The completion dates of the ADP Center, Tour Route 
and Pennsylvania Avenue entrance are all affected by the strike. 


RECOMMENDATION: 
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J, EDGAR HOOVEd F.B.l 7BUILDING 

SELECTION OF A DATE FOR^EMCSTrON CEREMONY 

The purpose of this memorandum is to set out 
information bearing on the selection of a date for a dedication 
ceremony for the J. Edgar Hoover F.B.I. (JEH) Building. 

Mr. Callahan has been contacted by Mr. A. Frank 
-**4* Duke *^sjBoj?tmann of GSA (formerly with the Department of Justice) 
iifquirmgas to wfien we plan to designate a date for the dedication 
t ceremony of the JEH Building. Presidential attendance a possibility. > 

Throughout recent years our response to GSA and to \ 

the public in general has been toat such a ceremony would be held ^ 
when the building is substantially occupied. Our move to the JEH 
Building is now projected to extend to mid-October, 1975. A dedication 
ceremony could thus be planned for this Fall or 1976. Weather con- 
siderations should be a factor to be evaluated in date selection.' ■ 

Dedication ceremonies and cornerstone settings are 
traditionally,GSA public relation vehicles utilized by that agency to 
insure maximum publicity on its behalf. GSA guidelines published to 
assist their personnel in planning for such events include notification to 
interested Congressional personnel, local officials, invitation issuances, 
etc. Such preparations begin as much as ninety days in advance of the 
event. The ceremony for the new Labor Building in 1974 featured the 
attendance of President Ford. We have been advised that the ;Labor 
Department printed their own programs and invitations in a departure 
from procedures normally followed and permitted by GSA. Bureau 
desires'and interest'should be totally protected and furthered to whatever 
degree possible in connection with our building dedication. / 

1 - Mr. Moore ‘ 

1 - Mr. Walsh 


9 AUG 26 1975 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

SELECTION OF A DATE FOl DEDICATION CEREMONY 


Undoubtedly such groups as the Society of Former Agents, 
National Academy and police officials as well as our press and 
congressional friends should be invited and will wish to be taken on 
Open House type tours of the building. Our best appearance would be 
after all new furniture has arrived and construction totally complete, 
but if we do not have a dedication in the Fall during good weather 
(October) we would have to wait until late Spring, 1976. (Dedication 
ceremonies are usually held outdoor. ) 

There was no formal dedicatory function at our Quantico 
Training facility because of the death of Mr. Hoover at a time when it 
would. have been considered. 

My memorandum of 11/2/74, captioned "J. Edgar Hoover 
F.B.I. Building, Dedication Procedures" described the action to be 
taken when the FBI selected a date for the dedication. GSA Special 
Projects personnel advised when the date was selected, the FBI should 
so advise GSA by letter directed to the GSA Administrator. Further, 
the letter was to identify the Bureau representative who would act in a 
liaison capacity with GSA regarding dedication ceremony matters. GSA 
would then respond in writing and identify their liaison representative. 

Mr. Kelley may invite whomever he desires and the list of these individuals 
will be furnished to GSA who will issue the invitations. 

Award of a contract for the completion of the fountain in the 
courtyard of the JEH Building has been held in abeyance Tor some months 
because of GSA funding considerations. That award has not yet been made. 
The selection of a dedication date at this time for the Fall of 1975 might 
accelerate GSA action in making that award to assure completion by the 
date of the ceremony. GSA might feel an embarrassment if it were 
unfinished. 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER BUILDING 

SELECTION OF A DATE FOR DEDICATION CEREMONY 


RECOMMENDATIONS : 

1. That a Bureau representative be selected to act 
in a liaison capacity with GSA regarding dedication ceremony matters. 




2. That the Director select a date in October for the 
dedication ceremony of the, JEH Building. This will be furnished to 
•GSA who will then undoubtedly coordinate with President’s schedule. 
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J. P. DUNPH'!^ 

REJCEPTION.HO NORING DIREC TQl^^LLEY 
EVENING OF 10/21317 ~ • . . 

O o 

The dedication of the new building is scheduled for 11:00 a.m., 

10/2 2/7^and in connection with this, Mr. C arterl/M^n v. p artner oLt he 
C. r^. ^^7mir phy Companv.-Ch icago. Il linois, called. The Murphy Company, 
'is“llm architectural firm for the new building and Mr. Manny has been 
associated with this project since its inception in early 1963. He .desires 





to know, if Mr. Kelley and the BureaujwpuldJbe_ag^eeable _to a r_ecepJtio 
. in honor otn^fFTTCeile v on t h e-evening prior t o the dedication which would 
hie^parnsOred by the Murphy Company. 


lV^S|p2^" Mr. Manny stated a Murphy employee by the name of 
^k^Tane is a personal friend of a retired Lie utenant General William W. 
^^iijn who is active in Washington circles and is the father of Sally Quinn, 
aTeporter with the Washington Post. Generan^uinn'has offered to host' 
the reception for the Murphv Companv at th^'Geo rgetown Club. 1530 _ 
W isconsin A venue .-i Northwest. U/fl ^ 

Bureau files indicate retired Lieutenant General William W. 
Quinn during active duty was for a period pf time Deputy Director pf the 
Defense Intelligence Agency, The'Bureau had cordial relations with him. 

1 He is a 1933 graduate of the U. S. Military Academy at West Point and is 
listed in the current telephone directory as residing at 2101 Conn ecticut 
' Avenue. JSl oJcthwesUM fisli <]) C, , , ^ 

The Muri^y'Compa^relmsions issuing engraved iivitations 
.and inviting Senatorg ^ercv an^t evensoni rom Illin ois in addition to the 
Director and his wife ai^^well as-officials of the Murphy Company and some 



1 - Mr. Moore 
1 - Mrs. Metcalf 
1 - Telephone 
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Memorandum J. 'P. Duhphy .to Mr. Walsh 
>Re: Recepti6ri:Honorlng Director Kelley 
Eveningjof ’10/21/75 



Bureau and GSA officials . They have ; not thought the matter through 
completely but would anticipate an attendance upwards of 200 with the 
affair consisting of cockfails and hors d'oeuvres. 


Mr,; Manny and the Murphy Company have been very close to 
the Bur eau through the years of the design and construction of the new 
building and lam.sureare sincere. in their:desire to honor ’the' Director, 
They also would probably hope to develop some favorable contacts in the 
Washington area through this reception as well as some favorable newspaper 
j^blicity in the Washington Post, It is an invitation tlmough which the 
Director and the Bureau should receive favorable publicity and personally 
say thanks to many people who have worked’ long to bring the building into 
being. 


RECOMMENDATION: 




That I advise’^. Manny, Mr. .Kelley’s schedule is open 
for the. evening of' 10/21/75, if they-decide;to>invite him to, be the guest 


of Iwnor at a recepUpn at tot time. 
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.B.ri BUILDING 



DEDICATION CEREMONY 


The Director has previously approved and arrange- 
ments have been made for the dedication ceremony at the new building 
to be held on 10/22/75 at 11:00 a. m. with the President scheduled 
to attend. The current Administrator _olGSA, Mr. a rv.pe^^ 

is scheduled to leave that position loAs/75, and GSA desires to ^ 

reschedule the dedication to a date prior to Samson's departure. " " 

Late on 8/12/75, Mr. B.ei^5^eland, Of fice of Special / 

■ ^oiects ,. GSA,. advised that he had checked with the White House 
and determined that the President's schedule would permit a dedica- 
tion of the building at 11:00 a. m. on any of the following dates: 

September 30 
' September 26 

October 1 
October 8 
October 9 



The White House advised GSA they will have to be informed by 2:30 p. m. 
today if a new date for the dedication is selected. The dates are listed 
above in GSA's order of preference. 

The dates of either October 8 or October 9 would be 
preferable from the Bureau's standpoint as it would give us additional 
time to get the building ready for all that will be involved in a dedica- 
tion ceremony. One of the critical fakors will bekhe seating for the 
auditorium which will be used as a back-up facility in the event inclement 
weather does not permit the util^tion of the interior cpurt. Even with 

Callahan 
Jenkins 

Adams c\ 0 0 

Walsh 



1 - Mr. Moore 
1 - Mrs. Metcaft 
1 - Telephone 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building - Dedication Ceremony 


the existing 10/22/75 date, we will be hard pressed to get the, seats 
delivered and installed on time. 


RE COMMENDATION: 

That if the Director's schedule permits, GSA be 
informed, we will agree to the changing of the dedication from 
10/22/75 to either 10/8/75 or 10/9/75 at 11:00 a. m. 




- 2 - 


Q^TIONAl rCKM NQ. 1^ 
MAV It42 fOtVlOM 
^SA OEM. I£0. NO. 27 


UNITED STATES GOVERNMENT 

Memorandum 


TO 




MR. WALSH 


j. p. dunphy|^ 


DATE; 8/15/75 


SUBJECT 





& Cvfl 
$p«€. Iav, 

Tr« Ia 
L«g«l C^vA. 
^T«Wphon« Rm. 
0»r#<«4r $«<*y 


RECEPTION HONORING MR. KELLEY 
9/29/75 ^ ’ y 

vj, 

Mr. Car^ejjf^^anny, C. F. Mu r phy Compan;^ , advised" today 
the Georgetown Club wJtucITthhy”Had'hope(fto reserve for the reception 
honoring Mr. Kelley is not avai| 2 j?l«*the evening of 9/29/75. They are 
now considering utilizingjthe^' ^^jnerican Institute of Architecture Building 
at 18th St reet and NewJY o rk Avenue. Northwest. Mr. Manny intends to 
, come to Washington from Chicago on Friday J 8/22/75, todetermine 
space in this building would be suitable for such a reception. 

RECOMMENDATION: 

You will be kept advised of developments. 




1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 
1 - Mr. Moore 
1 - Mrs. Metcalf 
1 - Telephone Room 
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J. E DGAR HOOVER F. B. I^lB UILDINO^ 
A^E^S MATTERS - NINTH AND E STREETS 
(SECOND FLCKDR PLAZA) ENTRANCE 
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As a result ‘Of the recent move of the Identification 
Division, the number, of employees in the J. Edgar Hoover F. B. I. 
Building has substantially increased. 

Effective Monday '8/4/75, the building entrance at 
Ninth and E Streets (Second Floor. plaza) will be open at the following 
times: 


7:00 a. m. - 9:00 a. m. each workday 
3:15 p. m. - 6:00 p. m. each workday 




1 - Mrs. Metcalf 
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On 6/25/75, a discussion was held in the office of 
Mr. E. F. Foley, Identification Division, concerning the handling of 
government courier material being received and' dispatched by the 
Bureau. Present were representatives of headquarters divisions 
handling the larger volume of this material. 

» 

At present, material for pickup by these couriers[is 
held in the divisions, and government couriers making deliveries or 
picking up material must be escorted to the point where each division 
■holds this material. It is anticipated the number of these- couriers 
will significantly increase with the move of the Identification Division 
into the new building. • ' 

I I 

I 

The Messenger (Courier) Unit in the Files and'Communi- 
cations Division will be the logical transfer point for government 
courier mail' when they occupy permanent space on the north loading 
dock on the First’ Basement level of the new building. However, due 
to construction in this space and the fact that Telelift will. not be in 
operation until Fall 1975, Messenger Uiu^is^able to pr^ 

;;service. 

/ The Administrative Division Headquarters Security^Unit \ 

personnel serving as Courtesy Escorts have been providing ‘eScort 
•service for these couriers which involves considerable time and travel 
throughout the building under the present arrangement. , 1 ^ ^ 

: 

1 - Mr. Ash m 

1 -- Mr. Wannall (Attn: Mr. Flemister) y j. 

Ir.Mr. McDermott (Attn: Mr. J. Ross) xjT^ 

1 - Mr. Gallagher.(Attn: Mr. Hetherin^on) 
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Memorandum to Mr. Walsh 

Re: Pickup and Delivery of Mail By Other Government 
Agency Couriers - J. Edgar Hoover F. B. I. Building 


RECOMMENDATIONS: 

To provWe;a:more efficient handling ot government 
courier material, the following;recommended'action is proposed 
effective 7/3/75: 


1. The divisions having material for delivery to 
government couriers of [other agencies will deliver and pickup from 
•the Security Patrol. Room, IBllO,, on the South loading dock of the 
Hr St Basement, level until Files and Communications Division has 
permanent space on the north loading. dock available for this purpose. 


2. The deliveries and pickups will be made between 
the hours of 8:00 a. m. and 4:30 p. m. on weekdays only. 


3. The Security Patrol or Courtesy- Escort personnel 
in Room IBlld will accept delivery at the. room only, and will main- 
tain a log of all items which must be receipted for. 


4. Couriers will enter the First Basement at the Tenth 
Street Vehicle Entrance where they will be. required to identify them- 
selves. Security Patrol personnel on duty- at that entrance wiir notify 
the personnel in Room IBllO, Extension 5598, of ^e courier*s arrival. 


\jJl' 
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Re my memo dated 6/17/75, captioned as above, advising 
that the laborers were on strike at the building. .. 

On 8/4/75, Mr; George. AT^ulfogienis, GSA Constructio i 

Engine er., advised that the laborer *s strike has been settiai." ^Tulf / 

crew of laborers reported for work at the building this morning. 

Speciai emphasis will be placed on the completion of the Tour Route 
•on the Second floor and Mezanine. 


RECOMMENDATION: 


For information purposes. 
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SUBJECT: j. EDGAR HOOVER F. B. I. BUILDING 
CONTROLLED PARKING 
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On 8/1/75, I attended a Department of Justice (DOJ) 
Parking Committee Meeting accompanied by Special Agent Lee M. • 
Quick. The topics of discussion affecting the Bureau included parking 
in the J. Edgar Hoover F. B. I. Building (JEH) by non- Bureau personnel 
and establishment of a date to implement this parking. 


•s, 


The new chairman of the Parking Committee, Robert F. 
McDermott, Jr., announced that the Deputy Attorney General (DAG), 
after his meeting with you, has decided that a total of 75 Executive - 
Unusual Hours parking spaces in JEH should be allocated to DOJ 
personnel. All remaining spaces would be administered by the Bureau 
for the use of Bureau employees. A report outlining the Bureau’s 
administration of its parking spaces is to be submitted every 60 days 
for review by the Parking Committee to verify our conformance with 
Federal Energy Office guidelines. R was noted that Bureau employees 
would not be allowed to compete for car pool parking in Justice Building 
and that DOJ car poolers would not be allowed to compete for any 
additional spaces in JEH. Clarification was provided that Bureau car 
pools would be eli^ble to compete for parking in Grand Plaza which i^ ^ 
not under the aegis of the Parking Committee. 

After the Deputy Attorney General’s decision was an- 
nounced as outlined above, I pointed out that it was my understanding 
that discussions were still in progress between the Deputy and the 
Director’s Office about the possibility of a smaller number of JEH 
parking spaces being made available for DOJ personnel; further, that 
consideration was being given to accepting 40 spaces at Old Post Office 
(OPO) as one possible alternative. Mr. McDermott stated that it was 
his understanding the number had definitely been agreed upon as 75 
spaces in JEHi He said that number would be considered firm unless 
further clarification were provided by the DAG. _ I 
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1 - Mr. Dunphjr / 
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Memorandum to Mr.. Jenkins 

Re: J. Edgar Hoover F. B. I. Building - Controlled Parking 


The chairman of the Coirimittee also announced that 
8/18/75 had been set as the date to implement Category E parking 
(Executive - Unusual Hours). Later he referred to 9/1/75 as the 
date to implement this type parking in JEH. 

It was pointed out that satisfactory full field back- 
ground investigations would be requiredfon all those assigned to park 
in JEH. The Committee agreed with this stipulation and noted that 
only those who had undergone a complete FBI background investi^- 
tion would be considered for JEH parking. It was also agreed parking 
would be on a ’’stacked" basis and that the Bureau would issue the 
necessary permit and applicable j».rking (instructions: 

The chairmaiii was informed that implementation of 
the parking program on 9/1/75 would result in hardship to existing 
car poolers who would be forced to relinquish their spaces to 
accommodate DOJ personnel. It was ej^lained that Blake Construc- 
tion Company continues to occupy an appreciable percentage of the 
available parking which could otherwise be utilized by Category E 
parking. The chairman made reference to an earlier agreement 
whereby DOJ personnel would occupy whatever parking spaces are 
available now and take control of the others whenever Blake vacates. 
This issue was left to be resolved at later discussions. 

Other matters discussed included qualifica.tions for 
Category E parking, approval of car pool criteria, and administration 
of parking at 1405 ^e Street by the Drug Enforcement Administration. 
Since the Bureau has control of its own parking program, we are not 
affected by these topics. 

The meeting was adjourned with the understanding that 
the Committee would reconvene prior to the 9/1/75 .implementation 
date. 


Subsequent to the adjournment of the above meeting, 

I received a call from Edward Scott, Executive Director of the Parking 
Committee, who informed me that the DAG would send us a letter 
requesting 75 Bureau parking. spaces for DOJ personnel; The 75 
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Memorandum to Mr. Jenkins 

Re: J. Edgar Hoover F. B. I. Building - Controlled Parking 


would be comprised of 50 spaces at JEH and 25 at OPO with the 
stipulation that the 25 would be transferred to JEH if and when they 
were no longer available at OPO. 


RE COMMENDATION: 
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SUBJECT: J «. EDGAR HOOVER- F. B.I. BUILDING 

PURCHASE O F egWESTINGHOUSE PARTITIONING 
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Purpose of this memorandum is to recommend purchase of additional 
60" Westinghouse partitioning for use in, the J. Edgar Hoover FBI Building. 

The recent expansion of the>? dP*^edom of Inforja xatlQU- Unit an d its ^ 
transfer to Files and Communications Division has resulted in fmaTorJ avout 
revisions on the 5th floor of the new building. Freedom of Information person- 
nel have been assigned space in an open area of the 5th floor that has no 
partitions. to divide their various operations. Their "team" concept necessi- 
tates subdivision of the space into several distinct work areas. This can be 
accomplished through use of the type freestanding 60" high Westinghouse 
panels used in other areas of the building. These would provide the required 
work areas as well as. acoustical isolation for the analysts assigned to the 
Freedom;of Information Unit. 


A 


Recent layout changes by the Identification Division, necessitated by 
conyersion.to an < Automated Fingerprint Identification System, has resulted iif^ 
a ne^ for additional Westinghouse components to stabilize their reconfigure^V 
panels. Th'eir present configuration requires additional end panels and \ 

supporjt legs Tor complete stability. 

I 


». J* 


Systems Furniture Incorporated, supplier of all the Westinghouse 
partitions in the building, has surveyed the Freedom of Information space and 
Identification .Division's revised layouts and has furnished a cost proposal^^^ 
corhpleting each area, as outlined above (proposals attached). 




ned above (proposals attached).-**^ . M 
> 6 ¥nlPir fMoI ol'^rmafion'iys 13 1975''^^ 






;ost 


fUst price for the component 

R $23, 034V00. 0st price of Identification Division's components.,!^. $12.: 

A govefmiient'^iscount at 37. 5%.is applicable for orders of this amount, 
of instaliationds $2, 960. 00,’^ and freight is esliMated^at $745.00. . 

(» |V 

The aladve components are not available on*GSA*s Federal Supply 
Schedule, but the purchase is recommended since there is nothing, on schedule 
that would be'compatible with the existing installation., Purchase of the 

nW 

^ 1 - Mr. McMichael 

0/975U .V 

:eft 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER FBI BUILDING 

PURCHASE OF 60" WESTINGHOUSE PARTITIONING 


Westinghouse partitions would insure complete flexibility as our space require- 
ments change since all components are completely interchangeable. Our 
existing panels will not interface with any other manufacturer *s components so 
purchase of any other system is not recommended. In addition efforts have 
been made to insure continuity in appearance of the building, and no other 
product on schedule is similar in appearance to the Westinghouse panel. 

From a cost standpoint, Westinghouse*s 37 1/2% discount makes them 
competitive with the various companies on schedule. These include Panel 
Concepts Incorporated, Rose Manufacturing Company, .Acoustical Screens In 
Color Incorporated, Techniques In Wood Incorporated, Precisio^n Manufacturing 
Incorporated, InterRoyal Products, and General Office Furnitur^ Wholesalers 
Incorporated. 

RECOMMENDATION: 

That approval be granted to arrange for purchase of additional 
Westinghouse 60" partitioning in amounts reflected on attached proposal. 
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increase FA ^3893 as follows: 


Original 


Amend 


Total 

Code 0101 (31)$ 8,368.96 

+ 

$ 37,630.29 

- 

$ 45,999.25 

(25-30) 986.66 

+ 

4,675.44 

B 

5,662.10 

Code 0410 (31) 14,892.9? 

+ 

24,340.34 

B 

39,233.?6->‘ 

(25-30) 1,973.34 

+ 

3,024.56 

B 

4,997.90 

Code 1200 (31) 


190,323.13 

- 

190,323.13 

(25-30) 


23.750.00 

B 

23,750.00 

$26,221.88 


$283,743.76 


$309,965.64 





* 297.^2 

6/19/75 
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UNITED STATES G<^RNMENT 

Memorandum 




FROM 


MR. WALSH' 


J. P. DUNPH 


DATE; 8/7/75 





SUBJECT; J. EDGAR HOOVER jp. B. I;/ BUILDING 

"MOVE MATTEPSTI^ROJECTgDTISTII^TES 


Mr. Callahan has asked that a one page timetable of 
the remaining moves be prepared for the Director’s information.. 
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ADMINISTRATIVE DIVISION 

Photo Shop- early September 
Exhibits Shops - late .October or early 
November 

Applicant interview, Orientation and 
Housing -Tlate "September, or October 

TOUR ROUTE 

Tour exhibits to start moving 8/11/75; 
esqtected to be operational late September. 


TRAINING DIVISION 


^203 


Groups from Old Post Office may move 
in September; Justice location elements 
not moving until GSA and contractor 
vacate their new building space. No 
date set. 

LEGAL COUNSEL 

September move date anticipated. 


RECOMMENDATION: For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - ^r; .Adams 

«i'^0>S[^l21975 


LABORATORY DIVISION 

Move started -8/4/75;. expected to 
conclude niid- September. Does not 
include computer- related groups. 
No date set for Audio- Video groups. 


SPECIAL INVESTIGATIVE DIVISION 
Late August. 


COMPUTER systems DIVISIONI-7 

REC-IO 

Construction anticipated to be 
completed late October; after 
construction, 90 days are needed 
to install power and interface 
distribution networks and tele- 
communication circuitry. Antic- 
ipate move date eS?lynie«irybai';"*" 

£31: AUG 21 1975 . 
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Purpose of this memorandum is to provide information 
about the status of the move into the new building and provide where 
possible, estimates on the phasing and sequence of the remainder of 
the move. 


CURRENT STATUS 

My .memorandum dated 5/30/75, captioned as above, 
indicated the following Divisions or constituent elements were in the 
new building: 





- A substantial portion of the Administrative Division 

- Files and Communications Division 

- Intelligence Division 

- General Investigative Division 

- External Affairs Division 

- Inspection Division 

- Computer Systems Division's Front Office, the UCR 
Section and a portion of the NCIC Section 

- The Director's and Associate Director's Offic,qs._and 
related support elements > 

- Office of Planning and Evaluation ’ Qjj *i.g _ 

- The Freedom of Information Act Unit I 1975 

- The Identification Division's Fingerprint Coifrespondenc e.,^ ^ 
Section, Assembly Section, and the Automation and 
Research Section's Front Office and Data Entry Unit 




1 - Mr. Jenkins 

1 - Mr. Adams 

1 - Each Assistant Director 

(Attention: J)ivisipn Move Coordinators) 


1 - Mr. Feeney 

l-,Mr. Frank (Attn: D. Haller) 
1 - Mr. Flynn 
.1 - Mrs. Metcalf 


> 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B.I. Building 

Move Matters - Status and Projected Estimates 


The memorandum indicated the Bureau was occupying 
space on the Fourth through the Eleventh Floors. Further, that the 
Second and Third Basements housed the auto fleet and repair facility 
of the WFO as well as providing parking for Bureau personnel and the 
FBIHQ auto fleet. 

Subsequent toi 5 / 30 / 75 , the following Bureau elements 
have been moved to the new building: 

- The' Technical Section, Card Index Section, and Latent 
Fingerprint Section of the Identification Division. The 
Posting and Recording Section of the same Division 
recently completed its move. Identification Division 
Civil Files are currently being moved from the Willste 
Building in Silver Springs, Maryland. That move 
should be concluded bn or about 8/17/75 at which time 
all the Identification Division will have been relocated 
to the new building. 

- The Mechanical Section's Print Shop and the Section 
Front Office were relocated to allocated space in the 
First Basement. These elements are attached to the 
Administrative Division. The portion of the Exhibits 
Section formerly located on the Third Floor of the 
Old Post Office Building has moved to assigned space 
in the First Basement. That move included the Head- 
quarters Building and Security Units. 

- Gymnasium equipment and personnel have moved to 
their new facility in the Third Basement. 


STRIKE SITUATION 


V" 

The laborer's trade is still on strike. Construction has 
been delayed in the Computer Center, Tour Route and Firing Range, 
and other incidental areas. Lack of labor personnel has also slowed 
the completion of the building's Telelift System. 
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Memorandum to. Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Move Matters - Status and Projected Estiniates, 


PROJECTED ESTIMATES 


Administrative Division 


Yet to be moved to allotted space in the First Basement 
is the Photo Shop of the Mechanical Section and the Justice Building 
shops of the Exhibits Section. Delay in the construction and installa- 
tion of necessary equipment has necessitated the phased move of 
various elements of the above Sections. Present indications suggest 
the Photo Shop may, move about mid-September. The Exhibits Section 
shops are expected to relocate in late October or early November. 

Laboratory Division 

The exceedingly complex move of the Laboratory 
Division is scheduled to begin 8/4/75. The contractor has erected 
two outside elevators in Courtyard E. of the Justice Building to facil- 
itate the move of Laboratory equipment which, because of either size 
or location, can not be otherwise moved. Close coordination between 
the move contractor, GSA personnel responsible for. handling the 
necessary utility disconnections and, subsequent reconnections, and 
affected Laboratory personnel has been planned in an effort to minimize 
disruption to the Laboratory Division. 

GSA is funding the Bureau's move.. The relocation cost 
of the Laboratory Division alone is nearly $250, 000. That sum does 
not include move- related expenses also borne by GSA, for utility dis- 
connections and subsequent reconnections in the new building. 

Mezzanine and Second Floor. (Tour Route) 

Construction in the. above portions of the Tour Route has 
been delayed by the laborer's strike. It is expected to take about six 
weeks to move and install static exhibits on the Mezzanine after comple- 
,tipn of construction in that area. The target date for starting a partial 
Tour Route in the new building is now mid- September. This assumes 
the immediate settlement of the existing strike. 
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Memorandum to Mr. Walsh 

Re: J. Edgar .Hoover F. B. L Building 

Move. Matters - Status and Projected Estimates 


Special Investigative, and Elements of the Training 
and Administrative Divisions 


To a lesser extent,, the strike situation has delayed the 
completion of allocated space for the above groups in areas of the 
First and Third Floors., Carpeting is now being installed:in those 
areas. When, completed, affected personnel will be ^vised through 
their respective Division Move Coordinators of their projected move 
dates. 


It is believed that the move of the- Special Investigative 
Division, can be accomplished in August. There are minor construc- 
tion changes to be completed in that area prior to establishing a specific 
August move date. 

Additional construction, painting. and. carpeting is 
required in the First Floor‘"C"'Quadrant space which is to be 
occupied by the. Administrative ‘Division's Applicant Interview, 
Orientation andtHousing Unit.. Strike conditions preclude establishing 
a firm move date for that group. 

Both GSAtand the Bl^e Construction Company continue 
to use First. Floor "C" Quadrant space allotted to the Training Division. 
They will continue to do so pending completion, of the Computer Center 
construction -r the* last major construction area'in the building. The 
Bureau elements to occupy -.that space will necessarily be amongst the 
last to move into the new building. It is not yet possible to (establish 
a target date for that move. ■ , 

Training Division space in "B" Quadrant on the First 
Floor may be sufficiently completed in the next few weeks to permit 
the Bureau to approach GSA's Move Contracting Officer about moving 
the Bomb Data Program Unit- GSA.may also be solicited to handle 
the move of portions of the Language and Stenographic Training Unit 
from their Old Post Office Building locations in advance of the remain- 
der of the Training Division move. 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Move Matters - Status and Projected Estimates 


Auditorium 


The auditorium is currently being carpeted. Seating 
is expected to arrive on site for installation during the first week of 
October. 

Computer. Systems Division 

GSA’s original target date for completion of the Computer 
Center was mid- September. The most recent estimate of the Blake 
Construction Company was that the Computer Center won’t be finished 
until mid- October . The -laborer’s strike has already, delayed that 
target completion date by an additional two weeks. K will be delayed 
yet further. as the. strike continues. 

After the Computer Center is structurally finished, 
Computer. Systems Division personnel estimate about ninety days will 
be needed to handle the installation of the power and interface 
distribution networks and the necessary telecominiunication circuitry. 
The move of the Computer Systems Division can not be planned until that 
work is accomplished. The anticipated move date; of computer- related 
elements of the Bureau, whether tliey belong to the Laboratory or 
Computer Systems Divisions, will be scheduled -sometime in the early 
part of next year. 

Legal Counsel Division 

The move of this Division was held in abeyance pending 
resolution of their expanded growthfneeds. Office space in the new 
building contiguous to the Division Front Office not being available, 
’'satellite" offices were located on the Third and Seventh Floors. A 
portion of the Seventh Floor space formerly assigned to Library has 
been reallocated for Legal Counsel use. 'Space layouts have been 
prepared and approved by, the Division. The GSA Building Manager 
has been requested to handle-needed structuraTmodifications. .If he 
can accomplish same during August, a September move date can be 
established. 
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Memorandum to Mr. Walsh 

Re: J. Edgar Hoover F. B. I. Building 

Move Matters - Status and Projected Estimates 


Pneumatic Tube System 

The most recent information from the installers: indicates 
the complete building system is expected to be operational within a 
month. 


Telelift System 


The laborer’s strike has* adversely affected the comple- 
tion of the system since the services of that trade are needed to 
structurally close the shaft penetrations on individual floors. Indicator 
control panels have yet to be fabricated. and installed. The current 
target completion date for the system is now late October. 


1 
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RECEPTION HONORING MR. KELXEY 
EVENING OF 9/29/75 

By letter to the Director 8/14/75, Mr. CharleSTF:^ 
j^phy, Ch airman of the Board of C. F._ Murphy and Associates. 
CJhicag o, Illinois, the architects for the new building^"’has"co^ 
to the Director. and Mrs. Kelley the reception in the Director's honor 
on the evening of 9/29/75. 

lit^ o>c 

Mr. CarteJ^anny, partneirortH^ C. F. Murp hy_Company... 
in addition to attempting to resolve the location* for the function, has 
drawn up the beginning of a guest list for the function. The attached list 
of proposed'guests, which includes some members of Congress, was 
compiled by them based upon suggestions from General Quinn, their local 
contact. Mr. Manny. has asked for the names and addresses of guests 


& Cv«U M 

$p««. 

T*Uj>Kon« 

Dir«««*r f,i 



whom the FBI would like to invite and whether or not we have any thoughts 
concerning the individuals on the attached list. 


Unless some compelling reason exists, it does not appear 
we should offer any objection to those on the attached list compiled by the' 
Murphy Company. Many names are yet to be added as they anticipate a 
total of about 200 in attendance. 



The following are suggested invitees for the reception to be- 
furnished to. the Murphy Company: 


FBI; Personnel 


Executives. Conference 


^ /J6, 






Mr. and Mrs. Nicholas P. CaUahan, 
;Mr. and M^* Thomas J. Jenkins 
Mr.j and James B. Adams 

EnJ. EHClJsHm 
1 -IMr. Callahan 
1 -IMr, Jenkins 
1 - Mr. Adams 
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1 - Mrs. Metcalf 

1 - Telephone Room 
1 - Mr, Moore 
1 - Mr. Mintz 
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Memorandum to Mr. Walsh 

Re: RECEPTION HONORING MR. KELLEY 

EVENING OF 9/29/75 


FBI Personnel (Executives Conference Cont'd) 

Mr. and Mrs. Richard H. Ash 
Mr. and Mrs. Harold N. Bassett 
Mr. and Mrs. William V. Cleveland 
Mr. and Mrs. Jay Cochran, Jr. 

Mr. and Mrs. Andrew J. Decker, Jr. 

Mr. and Mrs. Richard J. Gallagher 
Mr. and Mrs. Herbert E. Hoxie 
Mr. and Mrs. John J, McDermott 
Mr. and Mrs. John A. Mintz 
Mr. and Mrs. William M. Mooney 
Mr. and Mrs. Donald W. Moore, Jr. 

Mr. and Mrs. Ei^ene W. Walsh 
Mr. and Mrs. Raymond W. Wannall 
Mr, and Mrs. John J. O'Connell 

Field Assistant Directors 

Mr. and Mrs. J. Wallace LaPrade 
Mr. and Mrs. Robert E. Gebhai;dt 

SAC'S 

Mr. and Mrs. George T. Quinn Mr. and Mrs. Nick F. Starnes 

Mr. and Mrs. Robert G. Kunkel 

Executive Office Personnel 

Mr. and Mrs. Thomas J. Feeney, Jr. 

Mr. and Mrs. Paul L. Mack 
Mr. and Mrs. John C. Coleman 
Mr. and Mrs. William Lee Reed 

Mr. Kelley's Gues ts 

jv f) 

i.c J. 


Dr . and Mrs. Jac^^^aft 
iJr. Stephen Mark^Craft 
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Memorandum to Mr. Walsh 

Re: RECEPTION HONORING MR. KELLEY 

EVENING OF 9/29/75 


Exhibits Section Personnel 

Mr. and Mrs. John P. Dunphy 
Mr. and Mrs. James F. .Morrissey 
Mr. and Mrs. Robert L. Olsen 
-Mr. and Mrs. Lee M. Quick 
Mr. and Mrs. William E. Kardash 
Mr. and Mrs. Ernest J. Landreviile* 
Mr. and Mrs. 'George Hi VanBaleni 
Mr. and Mrs. William C. Arms 
Mr. J. Bruce Mouw 
‘Mrs. Kathryn Oyler 
■ Mr. and Mrs. Quentin C. Cantrell 



TOTAL 99 
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OVER 


Memorandum to Mr. Walsh 

Re: RECEPTION.HONORING MR. KELLEY 

EVENING OF 9/29/75 


I In conversation with Assistant Director Mintz on 8/26/75, 
the Director advised he wouldiike to invite to the Dedication as his 
personal guests tE^j,^,:Mrs. .JacobvKraft and, son Stephen of Kansas Cify 
who should be seated near the. Director on the platform. /He-wants-to 
invite the Congressional delegation from his home state and further 
si^gested inviting Senators Dole and , Pearsoh^from Kansas. He also 
wishes to invite toHhe dedication as representatives of the SACs, the ^ 

SACs from Baltimore and Alexandria, .as well as the Field Assistant 
Directors LaPrade and Gebhardt. For the Reception on the evening 
of 9/29/75, Assistant Directors LaPrade and Gebhardt are being included 
as welli,as SAC Quinn from.Baltiinbre and SAC Kunkfel -from Alexandria,' 
along with Dr. and Mrs. Kraft and son Stephen: *SAC Starnes, WFO, 

It would seem appropriate to suggest to Mr. Manny that they 
might want to invite Senators Symington and E^leton from the Director's 
home state as well as Senators Dole and Pearson from Kansas. There 
are 15 Representatives from these two states and at this juncture it might , 
appear presumptuous for us to suggest all of these names for the Murphy 
list of invitees. We are presently working with the Legal Counsel Division 
in order that appropriate members of the Cor^ressional delegations from 
these two states are invited to the dedication. ' 

The Murphy Company is most anxious to invite those guests 
the Bureau and the Director may desire. They are hesitant. to put any 
kind of a numerical limitation on the number of our invitees, but 
Mr. Manny did say that if the Bureau list contains around 100 names, this 
would be well within^reasbn and totally acceptable to them. The-suggested 
Bureau invitees in this memorandum (not including those submitted with 
^raf^fam^l'y ' Bureau, Departmental personnel and the 

Mr. Manny advises the list with Mr. Murphy’s letter is only 
the beginning of their invitees and;he will submit additional names to us 
as they are compiled. It is noted. they list Senators McClellan‘S Young, 
and Hruska^from the Senate Appropriations Conimittee but do not list the 
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OVER 


Memorandum to Mr. Walsh 

Re: RECEPTION HONORING m. KELLEY r 

EVENING OF 9/29/15 , 

tr 




EVENING OF 9/29/75 . 

fa corresponding Hou^ Appropriations membersN^ecifically 
^ aod feiacK J In addition, Senators 

KTu Keyf^Mzmiietld. Scott. Robex^ra^ riffin, and Representativee fAfbert.^ A 
^ ^^.J^onnas I^fO'Neill and RH6aes7r^Ir<?ongressional leaders are not 

'-i'^^^^ncluded. These may be on. a. subsequent list they are preparing but i 

in any event' these omissions will be mentioned to Mr. Manny. / 

RECOMMENDATIONS: //«/ o /7^ P ' ' * / 

^ 1- That the i^vite^^ /h(^^m^,^^'^um be"approved for 

IjMo submission to the Murphy Company, with the understanding that we may wish 
to add a few additional names as planning develops. / 


2. That Mr. Manny be infornied the list submitted with 
Mr. Murphy!s letter is satisfactory with the exception of the incorrect 
Assistant Attorney General of the Criminal Division. 


S/WWf” 






3. That it be sugg^ed to Mr. Manny they may wish to ' 
include Senatori^^yjningtojLan4NB^leto^ Director’s home state. 

Mis sour ir" as well as Senator^ ^ole an3?Pearson from Kansas. 

rrioy^f A 
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August 14, 1975 


MirP^larence J^fi^ltelley, pirQ Gjpr., 

Federal JBureau'oJ/Inyestigation W ^ 

IT. “^^^P^art merit of Justice 
Wasliington, D. C. J20535 / 

„ , / 

Dear Mr. Kelley: 

We are pleased to learn from John Dunphy that 
you and Mrs. Kelley have agreed that we hold 
a reception in your honor during the early 
evening of September 29 prior to the dedica- 
tion of the FBI Building the following morn- 
ing. 

Mrs. Murphy and I and a few others from our 
organization who were involved with the build- 
ing look forward to meeting you on the occa- 
sion. As you no doubt have been told, this 
has been a long and sometimes difficult pro- 
ject for everyone, yet there have also been 
several pleasant occasions and some personal 
associations that have ripened to genuine 
friendships. 

We propose to consult with Mr. Dunphy regard- 
ing details and friends of the FBI who should 
be included on the guest list. 

Sincerely yours. 


Charles F. Murphy 

cci^Mr. Dunphy 

Mr. Murphy, Jr. 
Mr. Manny, Jr. 
Mr. Lane 
File 






A^ChlTfCTS-t.\G'Nt*^$ 


; «7r,73CO 


# 


GUESTS 


Eastland (D- Miss. l 


Sen. James/0/Ea 
Chairman 

Committee on the Judiciary, U. S. Senate 
Room 2226 Dirksen Senate Office Building 
W ashington. J D^C. 20510 

/ i 

Sen. Roman S^T^irCska (R-Ne^f ^ 
Committee on the Judiciary, U. S. Senate 
Room 2226 Dirksen Senate Office Building 
Washington, D. C 20510 


Note: Both of above are members of subcommittee on F. B. I. oversight. 


Sen. John isj^7?Icfclellan (D^AikO 
Chairman 

Committee on Appropriations, U. S. Senate 
Room 1235 Dirksen Senate Office Building 
WasMngton D C._ 2051 0 

Sen. Miltonu-RrCYoung 
Committee on Appropriations, U. S Senate 
Room 1235, Dirksen Senate Office Building 
Washington, D. C. 20510 











Sen. John^p^^^l^^ore (D- R. I,_ ) 

Chairman'^ 

Sub-Committee on State, Justice, Commerce, The Judiciary 
Committee on Appropriations, U. S. Senate 
Room 1235, Dirksen Senate Office Building 
Washington, ^,D. C. 20510 


Hon. Feter 35^f;iRodino H) -N. J. i 
Chairman 

s 

Committee on the Judiciary 
House of Representatives 
Washington, D. C. 20515 

Hon. Edwar^Tfotchinson (R- Mich. ) 
Committee on the Judiciary 
House of Representatives 
Washington, D. C. 20515 
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FROM 


SUBJECT: 


iUNITED STATER GOVERI^MENT 

Memorandum 

Mr. Clevelanc 



G, 5. Steel 




DATE: 8/6/75- ' 


CNSTALLATXQIi J3F>^ARE3ST1 NGl lN, ROOM, 3 036B_ 
^THIRDJEI^R ^ 

J. EDGAR HOOVER FBI BUILDING ^ 




Atto<« Ok. - — 
• O«oy AO A4m. 

, O*^ AO lAy. M 
Attf. Olr.i 
A4mtA. 


' MM 

Cxf. Af^lrs - 
- Fi7«i & C«ni. M 
^ 0«A. 4ny. - - - 

-■ ' - 

— --- 

tA»«l la 


ri«n;4. Cy#!.^ 
$P*«. lAy. 

wmm 

Cov<^ 
7 «l«pK«A« 
0tr««4«r S««V — 


It ls< requested that a work order be issued by 
General’ Services Administration (GSA) to have- carpeting 
Installed in room 3036B,, , third- floor, J. Edgar Hoover FBI 
Buldllng,, where two National Crime Information Center- (NCIC) 
Western Union machines will, be in operation,. 

The installation of this carpeting is to contribute 
to sound attenuation Inasmuch as these two . machines are 
extremely noisy during normal working hours. In addition it 
is noted that the room in which these- machines are to be 
installed measure 10 ft, x 15- ft, which will at best create 
very difficult working condition for the personnel .therein, 
employed as well as supervisory personnel located in the 
adjacent room at 3036. 

RECOMMENDATION ; 

That this memorandum be referred to the Procurement 
and Administrative Services Section, Administrative Division, 
so that a. work order can be Issued. 

REfla 





1 - Mr. Cleveland .rviin 

1 - Mr. Steel (pV"ilU 

1 - Mr. G. S„ McMichael, 6823 JEH 
1 - Mr. j..'P. Dunphy,. 1Y089 JEH 
1 - Mr. R. X. .Olsen, 1Y089 JEH 
1 - Mr.. Auger 

NAA;la 
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Assistant Attorney General for Administration 


August 22| 1975 


.Eugene V/. Walsh 

Assistant Director, Administrative Division 
Federal Bureau of Investigation 

f 

ACCESS TO J, EDGAR HOOVER F.B ,1. BUILDING 
BY JlSflCE DEPARTMENT EMPI^YEES 

In accordance with the request received from D. Jerry 
Rubino, Departmental Security Officer, Murray R. Stein, Trial 
Attorney, Criminal Division, and Diana Frost Todd, Special 
Assistant to the Assistant Attorney General for Admln^tration, may 
be granted a special access credential to the J. Edgar^oover F.B.I. 
Building. 




WCA:eft/ko 
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Based on memorandum Dunphy to Walsh, 8/21/75 
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UNITED STATES G( 


PErnment 


Memorandum 


DATE; August 4, 1975 


FROM : j, Dunphy\ 


SUBJECT: 


CBS NEW^QUIRY RE THE 
J. EDGAR-HOOVER F.B.I. B 



COVER F.B.I. BUILDING 


Cpn*f» . 
€xf« An^trt 
f iU« & C«m. , 
Iav< 

tnspeit^ 

; V- - 

MM 

f t«A. & CV«I. 
Sp*<i Iav« 

T*UpK«n« ftm. , 
. Oir«<f«r ^ 


Enclosed is a copy of the questions submitted to the General 
vices Administration (GSA), regarding the new building by Rita 
^feraver of the-Columbia Broadcasting System (CBS), and responses to same 
^'^prepaTed by 


' prepared by uka. y 

Sallj^ichael, Off ice of Director of Inform ation.^GSA, 
“■"Ti^tral Office, Washington, D. C., on 8/4775, furnished the enclosed 
list^f-questlofisffeiainprtKF-X^ Hoover F.B.I. Building. The 
questions were submitted to GSA by Rita Braver of CBS on 8/1/75. 

The responses were prepared by GSA, who made them available to 
determine if there were any objections to the proposed responses. 

SA Robert L. Olsen on 8/4/75, advised Sally Michael that the 
Bureau interposed no objections to the proposed responses. Further, 
that the Bureau was appreciative of the opportunity to review same 
prior to their being furnished to CBS. * 

® I 

It is noted that Question #2b asks, ’*what personal wishes 
(features requested) by J. Edgar Hoover" was properly.responded b 
to by GSA with the answer, "None". 


RECOMMENDATION: 


None . For inf ormaGon 




IgBfi 


♦The answers provided by 
GSA are not contradictory 
to the* appropriations * 

hearings testimony by^^/ 
Mr.^Kelley.V/^ ^ ) 


Enclosures: 

1 - Mr. Moore 


ST 109 






15 AUG 12 1975 



EES 


‘SL2 


ding (Ragiori 3 - j n:iv/ay5 attached) 

1. liho are 2 opcratirvcj cjffk'ials in •'diarac of TBI ruiiding? " 

2. Why fvas r''oject taken lon^ to coi.iplclo? 

0 . What virere protlcCsS inth Peansy ?.v;ani a Avu^ae kedevelopment 
Corparajtiaol ^ 

I 

b. Pcrscridi ^i$hes (f^atjire^S 

c. Total cost 

•d. t<hat changes were made to the builcrkg .par Pei's request? 


I' f' f f 1 , 

n i ' • a i -J 

H'Wr i;"f ' 




.-! nO-h*v.cndfSf?4J t-'rd 63 --Siei 



ENCLOSURE 



6SA - T. M. Zamaria 
FBI - John P. Dunphy 


Area Manager - North Area 
Chief, Exhibits Section 


Construction of the building began in late 1967. While the total project 
was accomplished in 3 phases, the apparent time savings normally found in 
phased construction did not iraterialize due mainly to the fact that the 
project (design) did not originate as phased work. 

Additionally, continuing site redevelopment resulted from changing O.C. 
Government requirements for curb, gutter, and sidewalk elevations. 

i 

Also, during the 13 year history of the project, changes in 6SA design and 
construction criteria (examples include such fire and lifesafety items as 
an automatic elevator recall system and sprinkler and smoke detection changes) 
as well as developing technology in building operations, and changes in the 
FBI's use of mechanized systems resulted in additional construction time. 

a. The Pennsylvania Ave. Redevelopment Corporation's lot restriction 
line, 50 feet off of Pennsylvania Ave. for above ground construction, 
resulted in reduced lot coverage of 30,000 S.F. (600' x 50'), and 
reduced above ground building volume of 30,000 S.F. times 8 floors. 

This loss of building space resulted in the addition of a 3rd Basement. 
The Pennsylvania Ave. Redevelopment Corporation's request for a public 
gathering area, or passage through the building, resulted in the develop- 
ment of the open 2nd floor area. 

While these were not necessarily problems with the Redevelopment Corp., 
they did add to the building cost. 

b. None 

c. Total Cost - $126,108,000 

d. No changes were made to the basic building design as a result of 
FBI requests. The only changes requested by the FBI, and made by 6SA 
related to the functional operation of the building as determined by 
the needs of the Bureau to perform their specific duties. Examples of 
functional changes funded by 6SA are space layout changes (partitioning, 
etc.) and toilet and employee lounge modifications required by FBI 
reorganizations. FBI funded changes resulted from developing technology 
in building operations and changes in the Bureau's .use, of mechanical 
filing and mail handling systems, and advances in the automated data 
processing field. These changes included such things as an automated 
mail handling system, and an uninterrupted power supply for protection 
of the FBI's computer memory banks. 


ENCLOSURE 







Assistant Attorney General 
for Adzsinlstratlon 


I -^r. Callahan 
1 - Mr. Walsh 
1 - Mr. Cochran 
1 “Mr. Harward 

8/14/75 

1. “ Mr. Killion 


Assistant Director Hagene Walsh 




^X)VE OP THE FBI TO THE J, EDGAR HOOVER BGILDIKG 


In connection \?ith tho FBI’s novo to the J* Edgar 
Hoover FBI. Building^, the laboratory is presently contracting 
for construction of an audio, and electronic exaxsination facility 
which will be used for examinations of magnetic tape, voice 
Identification, and audio analysis and testing* *:iSxis facility 
is intended to replace existing space in tho Justice Boilding^ 
and uill provide tho filtered electrical power, air conditioning, 
and radio frequency and sound shielding which is necessary foif 
these hinds of examinations . 


We have been infonred that the anticipated completion 
date of the new facility will be late spring of 1976 - consequently 
tliere will be an interim period after the expected novo of the 
Laboratory in Sopteaher of this year during which no other space 
for these examinations will be available* 


We feel that it would be inadvisable to unncccessarily ( j 
dis rupt our magnetic tape examination facility during the above ’ ‘ 
ihtjsrim period* i^Iany of the case examinations are urgent requests 


^ for magnetic tape enhancement or speaherr identification for ongoing 
g? iwestigations* For cxacfklo, we are presently conducting a 14- 
1/5 d^ doadline magnetic tape exeuaination under a court order. In 
most instoncos. this work Is provided States Attorneys, 

^however we. are receiving an ever IncreasxngMauKher of tape exaedna- 
cs ti^n reqtiests from local law enforcement agcn^c^* 

Transfer of the examination faci:2?t^^to 'to^i^orary 







a 


quarters during the interim period .would incur the additional 
e^spense of a later move into tho p<rci;^nent space and cause delays 
of several weeks to assei^le and retest eqaijaaont. We further 
Af.oc, not believe that any tei:porary space wo could obtain would 

ovido tho necessary environment wo presently have to support » 
Wwork perforoad* , . ^ 

Wo are therefore requesting that the FBI be penaitted 
maintain some space in the Justice Building, Rooms 7312,_7314, 


AP A4m 

As«». Dim 
A 4mii^ 

Ckfi. Al<oir* 






—1318, 7320, and 7322, which will sUppoxrt audio and ele 





I At *11 

PloA/ & fvdi. 
Iav 

Yte lAi^ 
LfO^I Cev4i 
T«l*pHoA* ftm, 
O}r*0*r S««*y 


;e examinations until our new facility is 
tog of 19^6. 



NOTE PAGE TWO 
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finished 
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late 


EtYPn UNIT, CD 


NOTE : 


8/5/75. 
space in 


See memorandum w. E. Harvard 
We are deleting Room 7321 froit 
the Justice Building. 


to .Mr. Cochran dated 
our request to maintain 
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DATE: 7/18/75 

O 




TOGRAPHIC UNIT'S SPACE 

uilBinc — = 
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coNSTRucrrofr matter (doors) 
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Reference is made to the oral discussion 
involving the many problems associated with the five 
sliding doors presently installed in the entrances 
to the darkrooms of the captioned space. 

Attached is a brochure depicting revolving 
door units especially designed for darkroom entrances. 

These doors would correct the problems anticipated 
with the sliding doors presently installed. However, 
in order to install revolving doors, it will be necessary 
to remove the present doors, slightly enlarge the present 
door openings and insert new door frames to accommodate 
the revolving door units. 

Herb Garner, Industrial Photographic Products, 
Silver Springs, Maryland, advised five model 200 S-P 
revolving doors will cost $5,320.00. James A. Maxwell 
Automated Photographic Service, Alexandria, Virginia 
advised the enlargement of six door frames and the 
installation of five revolving doors will cost $2,850.00. 
The, sixth door frcime to be enlarged is located between 
the studio area and the print finish room. This is 
necessary since a revolving door at the entry into 
room 3253E will :partially block the door between the studio 



area and the .print finish* room, 
in the sixth location. . 


No door will be involved 


Mr. Walsh. 
Mr. Cochran 
Mr. Mortimer 
Mr^ Alvarez 
Mr. Delaney 


7v 
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EP24197S 
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SEE ADDENDUM OF EXaM\ 
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15 AUG 13 1975 



;Meitiorandum to “Mr. Cochran 
SPECIAL iPHOTOGRAPHIC UNIT'S SPACE 


Attached' is a' floor plan, of the Special 
'Photographic Unit showing' the location’ of the requested' 
revolving ;doors iand the location of ^the .doorway to be 
ehiarged; Also . ■'is attache'd’'a . brochure ^depicting the model 
200 -S-P .door ’requested. ' 

; RECOMMENDATION : ’ 

‘ ' i ' ' 

1. That ;arrangements';be imade '.with ^Automated' .y 
Photograiphic Services for 'the'* enlargement bf 'sisc doorways/ 

and the installation, of five, revolving dpors. V. 

« > * 

2. That ^authpriti^' be.;granted to order five 

Model 200 S-^P^ revolving doors’ .from T^ IPhotographic 

Products. ■ ' 1 


I ‘ 


Y 




/ 


> 





•» 


ADDENDUM OF HEADQUARTERS BUILDING UNIT, EXHIBITS 
SECTION, ADMINISTRATIVE DIVISION ^^Q/m^/6/75 

Personnel. assigned to the Special Photographic Unit 
have been contacted regarding this matter, and it was suggested to 
them that only four of the six existing door frames: should be removed 
to facilitate installation of the revolving darkroom doors. Revolving 
doors can be installed in the other two door frames with only minor 
modifications; This approach will result ih a savings of space inside two 
darkrooms and will result in less expensive installation costs; Special 
Photographic Unit concurs. 

I 

Mr. Kent Womack, GSA BuildingsManager,, was contacted 
regarding modification of the existing door 'frames and installation of 
the revolving doors; He advised that this was considered a specialty 
item in the nature, of "agency 'equipnient, " and he would prefer if pur- 
chase and installation: were arranged with a local photographic supplier. 

He also noted that due to the pressure of/other outstanding work involving 
the current move of the FBI Laboratory, he could not effect, modification of 
Photo Unit space and installation of revolving doors in time for their 
early September move. 

On 8/5/75 Mr. James Maxwell, Automated Photographic 
Servides, was contacted regarding his original estimate of $2850.00 for 
the necessary building modification and, door installations. He advised 
that his revised estimate for handling the installation as suggested above 
(see attached sketch) .would be $2405.00. 

hi view o f the critical time frame involved for the move of 
the Special Photo Unit to j. Edgar Hoover ,F. B. I. Building, it is 
recommended that a Purchase Order be issued to Industrial Photo- 
graphic Products for purchase of five Model 2005-P revolving doors 
^ ($5320. 00) and to Automated Photographic Services for installation 
($2405. 00) of same, per attached proposals. 
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DATE; August 19, 1975 


FROM 


,iJ2-JDunp: 




SUBJECT r7^ECTRICAL,EOWJERJE:OI^^Y-TO-DISK: 


DATAJSNTRXEQUIPMENT,JDENTIFICATI0N DIVISION 
J. EDGAIOIOQVER^F. B.D BUILDING 


L«W«fo <7 -- - 
Plots & Cvfl. ^ 

$pO<« lOV. ^ T--T 

Troioloo 

Lo 9 o 1 CooO. 
ToUpHono Pm. 
Oiroorof So«'y mmm 


Re memorandum of R. H. Ash to Mr. Jenkins dated 
7/18/75, captioned as above. 


Purpose of this memorandum is to advise of the Head- 
quarters Building Unit (HBU) need for technical information con- 
cerning newly purchased computerized equipment for theK ^utomated 
I dentific ation Division System, ( AID S) to insure availability^o! ^ 
electHcinrservice to the equipment upon its delivery. 




OEIU.. Rtu*b4 Of 

Referenced memorandum advisea a physical layout for the 
CRTs and related equipment would be submitted to the HBU for 
wiring installation or modification recommendations. It furt her. 
requested the Procurement and Administrative Servicei^'S^tion 
approve the issuance of a reimbursable work authorization for^tj^^lSlS 
installation or modification of existing electrical circuit^^to ^accommo- 
date this equipment. _ - — ■ — 




The electrical distribution system in the new building was 
designed and constructed with limited spare capacity in the power 
and lighting panels. In many cases, the available spare capacity has 
already been utilized to service specialized Bureau needs. 


Ash 

Jones 


V 

1 - Mr. 

1 - Mr. 

WEKreftiJX 

( 4 ) f 
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Memo Dunphy to Walsh 

RE: ELECTRICAL POWER FOR KEY-TO-DISK 

DATA ENTRY EQUIPMENT, IDENTIFICATION DIVISION 
J. EDGAR HOOVER F.B.I. BUILDING 



With reference to the 120 CRTs, the four to eight mini processors 
and the associated printers being purchased, it is questionable if 
sufficient spare electrical capacity exists on the 9th floor to accom- 
modate the new equipment. However, additional electrical power 
panels and step-down transformers can be purchased and added to 
the present electrical distribution system to accommodate the new 
equipment. Six to eight weeks may be required to procure and 
install the additional electrical ne^s. 

It is our understanding that the competitive bid procure- 
ment procedure and the lack of uniformity in electrical parameters 
for CRTs and mini processors sold by different manufacturers have 
made it impossible for the Identification Division to provide specific 
technical information until after contract award. However, the HBU 
needs to be advised of the system configuration, voltage and amperage 
requirements, receptacle configuration, grounding requirements, 
heat loss, exact location and delivery date at least 60 days prior to 
equipment delivery. This is to insure availability of electrical 
service at equipment delivery date. It should be noted that review 
of such information by the HBU may also be useful in suggesting 
possible alternative system locations on the 9th floor based on existing 
spare capacity. 


RECOMMENDATION: 



- 2 - 


r 


• OfTlONAl fORM MO. 10 
MAY eOlTtON 

0»A OCN. M6. NO. if 


OTE 


o 


UNITED STATES GOTERNMENT 

Memorandum 


TO : Mr. Wal 

/ 

FROM : J. P. DunphV 



DATE:; August 21, 19'i^ 

0 


suBjEcjKccESSJD.jr.JEDGARJ^ BUILDING 

JUSTICE DEPARTMENT EMPLOYEES 


Enclosed is a memorandum to 'Glen EXPommerening, 
Assistant Attorney General for Administration, I^artment of 
Justice (DOJ). 

V.Memorandum advises that pursuant to a requ^t^by 
D. Jerr^^ubino, Chief Security Section, Office of Ma^^ement 
and Finan^ DOJ, Murray R‘^tein, and Diana^rosOffodd, 

DOJ emplwees, may be issued special access'cr^dera^s to the 
J. Edgar ^ioover FBI Buildin g. Bureau indices checks have been 
dCsmplfilM and there are no known derogatory references contained 
in the files. The total number of special DOJ passes will now 
number 100. 

RECOMMENDATION: 


J 

S 

OiTr . ni ■ 

AD A4m, , 
' D«ih AD btv. w 
Attf« OiM 

AtfmUH -- I-- 



Cxf« Afl«irt • 

MefVf, IT -t.Tjit— r 


& Cv«L , 

5p*4« 

T«l«pK^« Rm. • 
Oir«€f«r m 





That the enclosed memorandum be forwarded. to i 
Mr... Pommerening. 







1 / 


fe..-' 



PSL109 


4 ^ o / 



IS AUG 20 1975 


5GS 


^19 


I9I975 




^^^40. 10 


MAV tOiTtOM 
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TO 
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% 50l0*l0« 

UNITED STATES GOVERNMENT 

Memomrfdum 

. wKi^Sh 


\ 


MR. 




DATE: 8/13/75 


FROM : J. P. DtJNPHY ^ 

SUBJECT: J..JIDGARJH(X)yjSI^ BUILDING 

MOVE MATTERS - STATUS 



LoWo«N 7 

& Cv«li. 
$P«<. Iav« 

C«4M. -r^i- 
T«UpK«n« Rm. ^mc 


Purpose of this memorandum is to provide information 
re pending and. projected moves. 


IDENTIFICATION DIVISION 


.With the exception of a minor amount of metal fume hoods 
and'work benches yet situated in the Identification: Building, the Division 
has been totally relocated. The Willste Building will be vacated by COB 
8/13/75. 


LABORATORY DIVISION 


The Division commenced moving on 8/4/75 those element 
located in the Justice Building. By COB Friday, 8/15/75, 80% of those 
groups will have been moved. Beginning 8/16/75, the move will be halted 
for about three weeks. This is to permit construction previously delayed 
by a labor strike and to permit phone installations. Remaining at Justice 
Building for that period of time will be elements of Radio Engineering 
Section, the Special Photo Unit, and instrumentation of the Instrumental 
Analysis Unit. No move date has yet been established for the Audio- 
Video group of the Radio Engineering Section, norfcr computer- related ' 
elements of the Division now housed at 215 Pennsylvania Avenue, S. E. 



1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Each Assistant Director 
1 - Mr. Feeney 
1 - Mr. Frank (Attention: D. HaUer) 
1 - Mr. Flynn - - 

1 - Mrs. Metcalf 
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Memorandum J. P, Dunphy to Mr, Walsh 
Re: J, Edgar Hoover F.B.I. Building 
Move Matters - Status 


SPECIAL INVESTIGATIVE DIVISION 

The Division is scheduled to^move Friday evening 8/22/75, 
and will continue, as needed, the following two days. GSA estimates the 
move can be concluded on a single weekend. Exact timing to be scheduled . 
with the moving firm selected by GSA. Pertinent move data will be 
.provided on a timely basis to the. Division Move Coordinator. 

RECOMMENDATION: 


For information; 
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Date: 

To: 


Promt 

Subject: 


Septestber 5, 1975 

I 

Chesapeake and Potomac Telephone Company 
930 H Street, Korthwest 
Washington, D. C. 20001 

Attention: Hr. B. G. Hughes 

^John J. McDermott, Assistant Director 


J. EDGAR "HOOVER PBI BUILDING 


b3 HOMELAIxfD SECURITY ACT OF 2 002 



i l£ there aro further questions regarding this matter, 
lease contact our communications personnel on telephone 
D.,. AC ^number 324-4113. 

1 - Mr. Jackson (sent direct) 

NOTE: The. Radio Engineering Section, Laboratory Division, will, 

be moving into the. JEH Building and they require 4 test: line 
loops to be used in evaluating FBI* owned, communications equipment. 
Since, the circuits require special routing in order, to obtain the 
desired line mileage, C&P has asked the Bureau to submit a 
request for these services by letter. Monthly recurring charges 
will be app^ximately $40 with a one-time installation charge of 




Assf,’ Di^.j 

A4m1a>, rj.r-n. 

Com^ iysf. , 
Cxf..Af^4trs ^ 
f iU» C*n», 
|av« 

.T-rn u irn.- 


=a- 

|Ar*II, 

floA, 4* ^ ^ 

Iav4 ,n-.-i $15S.OO. 

-M-r_ 

H ff im' y. 
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September 9, 1975 


to 
2 o 


The Honorable Edvard Levi 
Attorney General 
U. S. Departxnent of Justice 
9th and Pennsylvania 
Washington, D. C. 

Dear General t 

The dedication of the 

F«B,Z. Building vill be held on Tuesday, Septem- 
ber 30th, and Z want to extend a cordial invitation 
for you and Mrs. Levi to join Ih:s. Kelley and me on 
the speaker's platform in the courtyard. 

f The ceremony is scheduled to begin promptly 

at 11 a.m. and Z hope you will deliver an address of 
(about five minutes in length on a topic of your choice. 
1 1 will send you a copy of the program as soon as it is- 
;< available. 

; This is a very special occasion for all of 

jus in the FBZ. Z sincerely hope you will be able to 
I honor us with your presence. 


Sincerely, 

Piarenco 




SEP' 10 1575' 


1 - Mr. Callahan. ^ ■— 

1 - Mr. Jenkins 
1 - Mr. Adams 

1 - Mr. Walsh . . ' ' 

Attention Mr. Dunphy^ , ,, < s > 

1 - Mrs. Metcalf ” 

If - Mr.'. Harrington 

i - Telephone Room d. j ^ ■ 

J \ . 

NOTE: Invitation coordinated with Administrative Divisibn. , 
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Respectfully referred to: 


AUG 1 9 1975 



Awoc. Dir. 
Dfp.*A.D.-AdEQ. I 
D«p.-A.D.JX’Jl 
,A$$t 
A4mi^ 






nspection - . . 
Intell. 


Laboratory ^ 
Plaa & EvaL 
Spec. 1 
•Trainin. 

Legal 
Telepho; 

Director 



ec'y 





THjg,i.P.i^NS YLVANJA STATiMJ N iVERSlTY 

“* RACKLEV. BUILDING * 
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RACKLEV BUILDING 

PENNSYLVANIA 16S02 


College of Education 

Divftioa of ta3uOW(on Policy StvJjcs 


Pp university pare. Penn 


August 4, 1975 


Honorable Richard Schweiker 
Senator fron Pennsylvania 
New Senate Office Suilding 
Washington, D.C. 20510 

Dear Senator Schweiker: 

Let me suggest that the building now being completed for the FBI 
be renamed .the Harlan Fiske Stone Building. He founded the FBI, was 
a champion of justice in Asierica and served with great distinction 
on the Supreme. Court, the^building should not be named for J. E. Hoover 
who did not believe in democracy, subverted it, and- Was scandalously 
inept and egocentric. 

I notice you are doing -everything 'you can to prevent the admin-: 
istratioh from -allowing oil compaaihs to reap enormous additional 
profits. Jhanks! 


Sincerely, 

Patrick D. Lynch 
Professor of Education 


PBLjds 




Eonorablo Hichfird S. SchvQiker 
United Staten Senate 
Kashington^. D* C, 20510 



August 20 r 1975 








Dear Senator Schveiker: X 

Your coiaDunlcation of Au^st 19 th^ with enclosure, 
fron your constituent, Patr i gilg p^Lvneh , of University Park, 
Pexmsylvania , has been receiv§id/^ 

With respect to your constituent's concern over 
the naming of the new PBI Headquarters Building, he isay be 
interested In Itnowing that Public Iaw 92-520 signed ^ the 
President on October 21, 1972, named it the Edgairfloove r 
Building-, '■ 
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In accordance with your request, I aia rettirning 
your enclosure. 


Siiujeroly yours. 


C, M. 

Clarence M. Kelley 
Director ' 


Enclosuro 




I ' D 

Afse«;^ Oir, 

AO A4m. 
D*^^AO Inv. 
Assf. pif.i 
A^mli^ — 

Cjcf. Af^elrs ri- __ 
FjUt & Cam. 

lAv, -^ rT - - r 
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|rtspe«tiee 
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1 - Philadelphia - Enclosures (2) 

1 - Office of Congressional Affairs - Enclosures (2) 
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'UNITED STATES GOVERNMENT 

Memorandum 


.Mr. Walsh 



J. P. Dunph; 






^ DATE: 8/29/75 


SUBJECT: 


iDICAIIONXEREMONX. 

9/W75 - 11:00 a. m. 
PRESmEl^IAin^PEABANCJEaN^^ 




-TT 


L«W«y^ I-- --^- 

& Cv« 1 , 

Sp#i. Imv< wiir^r* 

CovfK vmrnm 
T«Wph«A« Rm. 
Oir#«f^ S«i*y 


Previous, memoranda have advised that the White House 
has indicated to GSA President Ford would attend dedication. This 
memorandum advises uncertainty now in that regard. 


Mr. Robert Ireland, Director of Business Services, GSA, 
with whom we are dealing on this matter, advised>8/28/75 that there is 
uncertainty whether the President will attend the dedication ceremony. 
This he attributed to possible conflict of schedule arising from pressing 
foreign affairs matters. Ireland's office in contacts with the White HoiBe 
is urging his participation if at all possible. They are about 90% assured 
of his presence, are following it and may have a, more positive r^dingl I 
by the middle of next week. Ireland cautions, however, that Whit^iHOj^ 
participation's understandably always subject to change because of 
unpredictable events. 

We are following this matter closely with Ireland and have 
left no doubt in his mind as to our preference for the President's 
appearance. We feel we rate it. 

You will be advised of developments with any necessary 
recommendations. 



For information 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 
1 - Each Assistant Director 
1 - Mr. D. L. bivan 
1 - Mrs. -Metcalf 
1 - Telephone Room 
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September 11, 1975 



^jjorabla^^TseSLP ♦i^stlond 
United- States' Senate’ — 
Uashinoton,.,p, C. 20510 

Dear Senator Eastland t 


A very special occasion for all of us in 
the FBI will occur on Tuesday, September 30th, with 
the dedication of the J . ndrrar hoover / p . b . IX nui Idincr ■ 
You are cordially invited to join Mrs* i;cUeyanSmc^ 
on the speaker’s platform. 

The cermony is scheduled to begin promptly 
at 11 a.m,, and if you are £ible to attend, one of my 
representatives will be in touch with you to make 
final arrang^ents. 

r sincerely hope you will be able to honor 
us with your presence. 


Sincerely, 


Dw« ■ j~ 
AD A^m, ^ 
D4^ AD (rtv, 
A»»f.,DiM 

A<tfnil^ T \n- r-c : 

Afieht — 
FiUs & C«m. 

T 

— - 

.-gCTiTfg 

Mm, t Cv«1. 

Uv. 3-^- 

- - _ — 7 

U«^1 

T«iepKM« KnA 
Dlr«€for $«<*y 



1 ~ Mr , Walsh. 

Attention ; Mr . Dumphy 
1 - Mrs, Metcalf 
1 - Mr, Mintz 
1 - Telephone Room 

1 - Office of Congressional Affairs 

) « 





NOTE: Platform guests were approved by the Director, 

"I^fyjiiij^^coordinated with Administrative. Division and Office 
of Congressional Affairs. 
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iRNMENT 

Memorandum 




■' 'S’* 


MR. 


L. K. York\ 


O 


SUBJECT: J. EDGAR HOOVER FBI BUILDING 

COMPLETION OF IDENTIFICATION DIVISION MOVE 




... 

ft<m. &Cv«l. 
$p*<i htv* 
TroktHto 
L«o«l C^vA. iM 
T«UpKoA« Rm< , 


On the evening of August 13, 1975, the move of our 
Civil File from the Willste Building in Silver Spring, Maryland, 
to the new FBI building was completed, The.completLon of the 
Civil File move brought. to a conclusion the move of the entire 
Identification Division, which started on the evening of April 21, 
1975. The only item remaining is the Latent Fingerprint Section 
Ninhydrin Room in the old Ident Building. This room is < 

scheduled to be dismantled by General Services Administration 
and moved to the new building by Office Movers, Inc. The items 
to be moved consist primarily of fume hoods and custom work 
counters. Approval has been requested to allow Latent Finger- 
print Section to purchase new. fume hoods and custom equipment 
and if approved, the old Ninhydrin Room^will not be dismantled 
and moved. 



i 


RECOMMENDATION; 




1 - Mr. Dunphy, Rm. 1B224 JEH 
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Date: 

Ibx 

£ron: 

Subject: 


August 29, 1975 


1 

1 

1 

1 

1 

1 

1 


1 - 
1 - 
1 - 






Mr. N. JWlallahan 
Mr. J. B. Adams 
Mr. E. W. Walsh 
Mr. T. J. Jenkins 
Mrs. Metcalf 
Mr. D. li. Divan 
Mr. J, p, Dunphy 

B? LZAZSOM 

W. R. Wannall 
Mr. ?. V. Eolombatovlc 
Mr. J. R. Wagoner 


CoBHflAndantt United States Marine Corps 
Clarence M. Kelley, Director 


DEDICATI: 
J. 


or TOS 



8SFTEMBER SO, 1975 





The following will conflrs the oral re4.ucst Co ^ 
August 25, 1975, by Special Agent Liaison Officer * — 

Jwoes R. Wagoner to Colonel Boss L. MUlford of your 
office for the Marine Corps Band to provide music on the 
occasion of the dedication cerenony* 

The ceremony Is scheduled for Septcoiber 30, 

1975, and It would be appreciated if the Murine Corps 
Band could provide music between 10:30 a. at. and 11:00 a.m. 
as well as to conclude the program with ^toloslng musical 
piece. The ceremony Is to be held In the:;;to^tyard of the 
J. Edgar Hoover Building; however, in the evmt of. 
Inclement weather, the auditorium would beji^d^^ 

As a matter of information among those scheduled 
to speak are the X^esldent and Mayor Walter %. ^l^hihgtOn* 
It is anticipated all members of the President's Cabinet 
and the Supreme Court will be invited.. In th©*evcat"ansr^ 
last minute arrangements heed to be made to facilitate 
accoiSBodatlng the Marine Corps Band, contact should- b0‘ . ^ - 
made with the Office of Inspector 4* puni^y, FBI 
Beadquarters, telephone 324^4220 

» . r. ' 


JRWrenJ 


teWetery 

$pa«, l4tv, .1 
Treialsf 
L.«seJ CevA.. 
T«lepKoA« R 
Ut 
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PE UNIT d 


GfO I im O • 


CoMmandant» United Statds Marine Corpe 


WOTl t 

HtMoriuidiui J* P* Ounphjr to X. ir* UHiIeh dated 
8/21/75 captioned **Dedloation Cerenonj, 9/30/75; 11 
a.n*(** requested that the Liaison Section through the 
Office of the Oonnandant> United States IStrine Corps » 
arrange for the Marine Band to perform at the dedication 
cerenonjr. 


5010-»1^6 
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UNITED STATES GOVERNMENT 

Memorandum 


t*f. AO 


TO 


FROM 



SUBJECT: 


Mr. Walsh 


DATE; August 27, 1975 



J; P; Dunphy^^ 

J. EDGAR^OOVER F.B.I. BUILDING 
lOTH STREET RAMP 

On 8/26/75, the general contractor at the new building 
advised that construction work will be in progress on the 10th Street 
ramp.between 1st Basement and 10th Street on 8/27/75, and possibly 
8/28/75. The ramp will be closed to vehicular traffic; 

Arrangements have been made with Federal Protective 
Service guards and FBI Security Patrol to reroute traffic to the 9th 
Street ramp. 


For information. 


f & C«m. , 

hV( rnjT- 

■ ■_ 

h»p*<ri«(v 

I< i._- ■ ~ .r 


L«b^V«ry 

f 1«A. & Cv«1. 

Sp«<» Iav. 

mimmm 

T«UpKoA« Rm. 
Dilr«<V«r $«<*y « 


1 ->Mr. Callahan 

1' - Mr . Jenkins 

1 - Mr. Adams 

11- Mr: Feeiiey 

1 - All Assistant Directors 

1 - Mrs., Metcalf 
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UNITED STATES G^ERNMENT 

Memorandum 

MR'. WALSH 


X! 


DATE; 9/2/75 


J. P. DUNPH 



suBiEcr: J. EDGAR HOOVER F.B.I. BUILDING 

'SECURITY PATROL MATTERS 


Att»<< Dir« MM 
D«^ AD A4m, 
b«^ AD Irtv, , 
Atftf« DiY,i 
AimM. 




C«m#» 5y»f* mm 
CkY< Aff«lri ^ 
& C^m. , 

IftV< -r-i 

M«a«. 

' mmm 

‘ U -iii-ji — IT .ir.- 


Cv«L , 

Iav. 

TtWpK^« Rm. I 

Dir««T«r S««'y «. 


The following Security Patrol Clerks, recently 
assigned to Security Patrol, Headquarters Security Unit, Exhibits 
Section, require non-Agent credentials to replace their clerical 
identification passes, in view of their new duties: 


f. 


CO 

Q 

as os 
— o 

^ C_J 

a 111 

mJ 

£ uj 

C as 

QS 2= 


WILLIAM E. ADAMS 
H. MICHAEL BUTLER 
FLOYD J. DEENIHAN 
DONALD B.. FREEMAN 
JOHN R. GRIFFITHS, JR. 
RICHARD D. HALL 
GARY L. JOHN 
DAVH) L. MAYNARD 
ISAAC M. MOORE 
JOHN M. NOACK 
-KENNETH R. SEGEBARTH 


RECOMMENDATION: 



>- CO 
o- OS 
CT5 UJ 
C_3 Q- 


credentials. 


That the above-listed individuals be issued hon-Agent 
JJEO50 6 ,//.Z<3/- 
STI09 


>1 - Mrs. Bear 

^WCA/mL ^ J 
(3), ^ 
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UNITED STATK 




,ERNMENT 


Memorandum 





TO 

FROM 


MR. WALSH 


J; P. DUNPHY 



DATE: 


SUBJECT: EDGAR HOOVER F. B. I. BUILDING 

^LEVATOR TESTING 


.9/3/75. 



0*^' AO A4m«, 
0 «r- A 01 


Oil. 


AW y 

iO W.y/ 

7'y^ 



y, Af^kt 
' fi\*M & C^rAa 

> C#Av lAy* ai^ 

-j-.— .1 — 

lntpe<li^ 


lAt«1L - .w^-- - — 



> I^Ua. & Cv«l. 

$P«<M lAVa _-■- 
Tr«mtA4 

Cava« — — 
T«WpKaa« Rm, 
PWcfor 


, 'On 9/5/75 and 9/6/75, the Otis Elevator Company 

.wUrsecure all 35 passenger elevators‘in the building between the 
‘hours of/l:00 a.m. and 6:00. a. m. ^During the shutdown, GSA will 
test the elevators for proper ' operation, during emergency power 
conditions. The:five freight elevators will not be affected and can 
be utilized throu^out the building. 

RECOMMENDATION: 




1 -.Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams.- , 

1 - Each Assistant' Director 
1 -jMr. Reed, 

1- Mr. Coleman , , , 

1 - Mrs 1 'Metcalf. 

1 - Telephone ‘Room 
i - Mr. Landreville’'/ / 
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UNITED states GOVERNMENT 

Memorandum 


Aaioci 

D«». 

o.^YO i«». 


FROM 


SUBJECT:. 


MR. WALSH 


J/ P. DUNPHY' 


DATE: 9 / 3/75 


Syc*< ^ 

txT. Affairs ^ 

f n«f & Com. « 
Coo. IaV. wrnmm 

p- 

trtspo«fioo Mp. 
lovoll. 11-- ■■- — 

LoWiofory 
^4 «a. & tvoL I 
SpO<«- toy. 
TfoMIoO -|-r7 

COVO. mmrn 

TolopHono Rm. , 
D)r««for So«*y » 


STEAMFjm TERS^AiaaJBLUMBERS — , 

J. EDGAl fHOOVER F.B.I. BUILDING ; 

The Steamfitters and. Plumbers Union last night voted to 
strike. Depending upon the length of the strike, it could have some 
effect on certain areas of the building yet to be completed such as the 
ADP Center, the fountain, and the Confidential Document Destruction 
System. 

RECOMMENDATION; 


We will follow this matter and keep you advised of developments. 







1 - Mr. Walsh 
1 - Mr. Moore 
1 - Mr. Decker 
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'Memorandum 

TO : MR. WALSH DATE; 

FROM J. p. DUNPH 

SUBJECT 

■STEAMFIT TERS ANELPLU MBERS 
J. EDGARHHOOVER F . B . I . BUILDING 



9/5/75 




^^Atsoc. 

AD A^m, M 

Aiif. 

A^mtA. 

Com^. 5yst* •.xw 
Cm*< Af^Jrs 
f iUs & Com. 


I0<. PM- p- 

tf. AD A^m, M > 
A& 

i*.Dir.i 

fmtA. ,r-i 



0«»« lnv« v"_^- 

— - — _ 

iMSpOillOA -ri- - 

Moll. 1..^...^ 

ff«A. & tv«l. 
Spoo. »*^-T |_^ -■■ 
TcoInfAO 

Lo 9 o 1 Cova. mmim 
T oUpKon* Rm. 
DMc»ot $o<*y MM 


Re my memorandum dated 9/3/75, captioned as above, advising that 
the steamfitters and plumbers* were on strike at the building. 

On 9/4/75, Mr. George A. Culfogienis, GSA Construction Engineer, 
advised that the plumbers and steamfitters would report back to work on 
9/8/75. An interim agreement was reached between the union and the 
mechanical contractor for the building. The strike will be effective, however, 
at other construction sites in the area. 


RECOMMENDATION: 



1 - Mr. Decker 
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_ UNITED STATES ?^/ERNMENT 

'^Memorandum 



TO 


: Mr. Jenkins 


FROM : Mr. Wals 



DATE: 8/28/75 



subject4>BI^ICATION CEREMONY 

.’ ^TEMB ER^'J UTT^ 11:00 A .M. 
^RECEPTION CONSIDERATIONS* 


O .V 



This is. in response to the Director’s inquiry as to 
reception. considerations after the dedication ceremony. 
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Concerning the practice of receptions after dedication 
ceremonies, Mr. Robert J. Ireland, Director of Business Services, 

GSA, who is career experienced in these matters, advised they* are 
generally ignored. Occasionally there are exceptions related to remote 
areas where an outside. source, such as a Chamber of Commerce, might 
sponsor a reception because of a special significance of the buil(Ung, involved 
to the community. In any event, GSA does not supply funds for such purpose 
nor can normally appropriated funds be used in view of the severe criticism 
which would foUow. GSA, however, will handle the nominal cost of coffee 
and doughnuts prior to the ceremony for platform guests. 


It is estimated there will, be about 400 reserved seats. People 
involved run the spectrum of Bureau interest, association, and friendship. 
Preliminary inquiry of our cafeteria management indicates they could handle 
a buffet type of arrangement there on that day. The cost would be approxi- 
mately a few thousand dollars, funds for which, of course, are not available. 
As for the mechanics of assemblage of the group in the cafeteria, this 
could be handled by a concerted effort of the various Divisions to handle the 
group of interest to them. Again, however, there are no funds available. 


Another consideration is that we use the same room as used 
for the recent SAC Conference as an informal reception area where Bureft\^ 
officials could be located to meet various invited guests; These guests 
could be channeled by various Division personnel to that area . The rooni 
could be set up to include availability of coffee^, various punches and tidbits. 
The expense for this arrangement wo\dd be reasonable if funds could be 
located for same; This approach would at least have the personal touch 
that is so effectively the Bureau’s trademark ! *? y 

1 - Mr. Jenkins 1 - Mrs. Melcaif . 

1 - Telephone Room 
OVER 






Memorandum to Mr. Jenkins 
Re: DEDICATION CEREMONY 
SEPTEMBER 30, 1975 - 11:00 A.M. 
RECEPTION CONSIDERATIONS 


The nominal expense involved in having an informal 
type reception in the Major Conference Room on the first floor could 
certainly be absorbed by the various divisions whose invited guests 
will be attending. Thereafter, the Director may wish to consider 
having a private luncheon in the Executive Dining Room. for his special 
guests. 


RECOMMENDATION: 

That an informal reception be established in the Major 
Conference Room, first floor, for use after the dedication, ceremonies 
for the Director and Bureau officials to meet various dedication 
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August 14, 1975 


Mr. Clarence M. Kelley, Director 
Federal Bureau of Investigation 
U. S. Department of Justice 
Washington, D. C. ^50535 

Dear Mr. Kelley: 

We are pl'eased L6 ISarn trom John Dunphy that 
you and Mrs. Kelley have agreed that we hold 
a reception in your honor during the early 
evening of September 29 prior to the dedica- 
tion of the FBI Building the following morn- 
I ing. 

Mrs. Murphy and I and a few others from our 
organization who were involved with the build- 
ing look forward to meeting you on the occa- 
sion. As you no doubt have been told, this 
has been a long and sometimes difficult pro- 
ject for everyone, yet there have also been 
several pleasant occasions and some personal 
associations that have ripened to genuine 
friendships . 

We propose to consult with Mr. Dunphy regard- 
ing details and friends of the FBI who should 
be included on the guest list. 

Sincerely yours. 


Charles F,i^urphy 
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Memorandum 


MR. WALSH 



DATE: 8/28, 


J. P. DUNP 


SUBJECT: DEDICATION CEREMONY 

SEPTEMBER 30^ 1975 - 11:00 am. : 
HONORARY SPECIAL AGENT BADGE 
FOR PRESIDENT 
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The President has indicated he would be at our 


( r dedication. In connection with same, Director authorized that a 
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Special Agent Badge be prepared for presentation by the Director to 
President Ford making him' an honorary Special Agent. 

The presentation item is*attached,.. 

^ i { 

RECOMMENDATION: ' * > . 


That the attache^ presentation item be approved. 



1 - Mr. Walsh 
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:MR. WALSH 


DATE: August 21, 1975, 


FROM :J. P. DUNPH 




SUBJECT; 


DEDICATION CEREMONY 
9/30/75; 11:00a.m. 
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Dedication ceremony for the new. building is scheduled for '** ** 
11:00 a.m. on 9/30/75 in the courtyard. In the event of rain the auditorium 
will be used. Mr. Jack R. Williams, Director of Special Projects, GSA, and 
his assistant, Robert J. Ireland, have advised the following is anticipated. 

I 

The White House has indicated to GSA President Ford will 
attend. This will require coordination with the Secret Service as it relates to 
the security requirements necessary for the President. The -Bureau’s 
Headquarters Security Unit will handle this coordination. » 




Music 


A military band and joint service color guard is normally 
utilized and GSA will make the arrangements for/these. unless the Bureau has 
some preference. They were informed because of our close association with 
the Marine Corps we would prefer their presence if they are available and that 
we would handle the contact with them. Liaison Section is being asked to handle 
these arrangements. The band should begin playing at 10:30 a.m. until the 
beginning of the program at 11:00 a.m. and then conclude the program with a 
closing musical piece. Preliminary inquiry of the Marine Corps Band in 
Washington indicates they have a 10:00 a.m. commitment on 9/30/75. They 
advise, however, that if contact is made with the Office of the Commandant their 
schedule would undoubtedly be adjusted to accommodate the Bureau and the 
President. » 


1 - Mr. Callahan 

1 - Mr. Jenkins 

1 - Mr. Adams 

1 - Each Assistant Director 

1 - Mrs. Metcalf 

1 - Mr. p. L. Divan*\ . 

1 - Telephone Room 
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Memorandum Dunphy to Walsh 
Re: Dedication Ceremony 
9/30/75; 11:00 a. m. 

Program - Speakers 

The program, subject to our approval and any changes we may 
wish to make, will consist of an invocation by a clergyman of our choice. 

(Father Dooley, Chaplain of the D. C. Police and, Firemen is being recommended;) 
Mr. Arthur Sampson, outgoing administrator of GSA, will deliver brief comments 
and act as master of ceremonies. A two-minute welcoming speech will be given 
by Mayor Washington, followed by five-minute speeches by the Director and 
the President. , A ribbon cutting may be included. They are leaving to our 
discretion whether or not we desire to ask the Attorney General to deliver a brief 
address. 


GSA is considering the placement of a dedication plaque in con- 
nection with the ceremony. 

Invitations 


GSA will prepare engraved invitations. They anticipate inviting 

all the members of the Cabinet and the Supreme Court. They have asked if we 

desire to have invitations extended to any of local Federal judges. WFO will be 
contacted on this. 

GSA intends to invite the members of both the House and Senate 
Public Works Committee. The Bureau’s Office of Legal Counsel is presently 
preparing a list of Congressional invitees whom we desire to invite. 

By this memorandum all Divisions are being requested to submit 
the names, titles where appropriate, and mailing addresses of individuals whom 
they feel should.be invited and to indicate whether or not an effort should be made 
to locate these. in- reserved seating. The members of the Executives Conference 
will be located In reserved seating. Mr. C. F. Murphy of. the archectural firm 
and Mr. Mo rtoni Bender, President of Blake Construction Company, will be invited 
by GSA to attend but not speak. 

GSA will rent chairs for use.'in.the courtyard. In the event the 
regular seating ^is>noi^yetr■ .in the auditorium by dedication date, they will also 
rent chairs Tor this location. 
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Memorandum Dunphy to Walsh 
Re: Dedication Ceremony 
9/30/75; 11:00 a. m. 

Invitees for reserved seating. (maximum about 400) will receive 
RSVP invitations, sent out either by GSA or the Bureau instructing them to 
report to a particular entrance where escort will be provided to their seating 
area. It would appear our staff of tour leaders wearing their blue blazers 
could handle this escort function along with distribution of programs to 
attendees. 

VIP Waiting Room 

A room on the First Floor will be designated to receive 
speaker platform dignitaries prior to the beginning of the ceremony. This 
group will then be escorted to the platform prior to the arrival of the President. 
We may wish to have this room provided with coffee and donuts. 

Parking 


Arrangements will be made for guest parking at some convenient 
location in the building, possibly the loading dock area in the First Basement. 
The drive-through from, Ninth Street to Tenth Street on the First Floor probably 
will have to be reserved for'the Presidoitial Party. 

Programs 


The program is being designed by GSA and they have requested 
that we prepare a statement concerning Mr. Hoover for use in the program. 
The length of the statement desired is not yet known. 

Press 


External Affairs Division will handle all Press matters and has 
been in touch with GSA Public Information Office. GSA advises publicity con- 
cerning the event should be closely coordinated with the White House Press 
people. 

Inclement Weather 

If we have good weather on September 30, the program will be 
held in the courtyard. A three or four foot high platform measuring about 16' x 




Memorandum Dunphy to Walsh 
Re: Dedication Ceremony 
9/30/75; 11:00 a.m. 

24’ will be utilized as a speaker’s platform with a smaller platform nearby to 
be used by the press. Chairs will be placed in the courtyard. This setting should 
be ideal for the dedication ceremony particularly if Bureau employees are 
released to watch the ceremony from the courtyard as well as the open Second 
Floor plaza. The presence of Mayor Washington and the President undoubtedly 
will receive advanced publicity and many outsiders will have to be granted access 
to the area. The musical program by the band will in turn invite many off the 
street who would otherwise merely walk by the building. In the event of inclement 
weather, however, the actual ceremony and speech-making will take place in the 
auditorium which under normal conditions will seat about 460. Subtracted from 
this, however, must be the space to be provided for the press and television 
coverage of the President. Probably the most we will be able to get into the 
auditorium will be in the neighborhood of 400. 

Those Bureau employees and guests, then, who will not be able to 
get into the ajlditorium will want'to hear the dedication ceremony and if it could 
be arranged, also see it on closed circuit TV. The Laboratory Division is being 
requested to survey the possibility of locating remote speakers on the open 
Second Floor as well as in the cafeteria. They are also behg requested to deter- 
mine if TV can be located at several locations in the cafeteria for viewing by our 
employees. 

Gift for the President 

It may be appropriate at this ceremony for the Director to use this 
occasion to present the Presidentwith a suitably mounted FBI Agent’s Badge 
making him an honorary Special Agent. This honor has been bestowed on others 
in the past including: Presidents Eisenhower,* Kennedy and Nixon -- Attorneys 
General: Robert F. Kennedy, Robert Brownell, Jr., William P. Rogers, John N. 
Mitchell, andWilEam B. Saxbe. *Johnson 

Coordination Meeting 


To coordinate and implement the dedication ceremony to insure 
the ceremony comes off as smoothly as possible, several Bureau Divisions will 
be involved. To , provide the necessary coordination, a committee should be 
established to work with the Exhibits Section in this effort. It is proposed that 
a .^representative be selected from the following Divisions: External Affairs, 
Legal Counsel, Laboratory and WFO. 




- 4 - 


Memorandum Dunphy to Walsh 
Re: Dedication Ceremony 
9/30/75; 11:00 a.m. 


OBSERVATIONS 


The dedication of our new building is a very definite opportunity 
for the Bureau to benefit from the attendant publicity as well as to be able to 
invite many friends and contacts who would feel honored to be so recognized. 

All Divisions should insure, that the names of those who should be invited to 
reserved seating or otherwise are submitted promptly in order that no 
deserving individual is overlooked. While the courtyard is a large space which 
can accommodate many guests, invitations for reserved seating will be restricted 
by the 400 seats which will be available in the auditorium. Thus, discretion 
should be used in the submission of guests for reserved seating. 

RECOMMENDATIONS: 


1. That the Director deliver a five minute speech at the dedication 
ceremony. This speech is to be prepared by&e^xternal Affairs Division. 

qj ^ 

2. That the Attorney General be invited to deliver a five minute 
speech at the dedication ceremony. If approved, the External Affairs Division 
to prepare such a letter as well as letters inviting the Deputy Attorney General 
and all Assistant Attorneys General to attend. 

0/ ef 

3. That the Legal Counsel Division, External Affairs Division, 
Laboratory Division, and WFO each designate one Agent to a coordination 
committee to meet with the Exhibits Section. 


<k/ 




4. That the Liaison Section through the Office of the Commandant, 
USMG, arrange for the full Marine Band'and a joint service color guard. 




Bandar 


5. That Rev. R. Joseph Dooley, Chaplain, Catholic Police and 





Memorandum Dunphy to Walsh 
Re: Dedication Ceremony 
9/30/75; 11:00 a.m. 


6. That a Special. Agent badge be prepared for presentation 
by the Director to President Ford making him an honorary Special Agent. 




7. That the External Affairs Division prepare a statement con- 
cerning Mr. Hoover for use in the dedication program. The Exhibits Section 
will determine the length of the statement desired from GSA. 


8. Thatth^ 
of invitations to members o| 


jgal C^uns^Division coordinate the issuance 
wxgj?bse'^nd Congressional, personnel. « i .... 

r V. 

schanical Section, Administrative Division,^ 


9. That the Mechanical Section, Administrative 
coordinate the taking of photographs on the day of the dedication. 




( 0 ^ 


10. That the Laboratory Division look into the feasibility of 
establishing closed circuit television in the cafeteria to be used in the event of 
inclement weather by Bureau employees to hear and see the dedication 
ceremony from the auditorium. Also, to determine the feasibility of installing 
speakers on the Second Floor. ^ 




9 ^ 


11. That each Division by close of business 8/27/75 submit 
the names and mailing addresses of proposed invitees indicating which should 
be issued RSVP and be designated for reserved seating. 
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The new J. Edgar Hoover F.B.I. Building is a fitting 
tribute to the man who served with great distinction 
as Director of the Federal Bureau of Investigation 
for almost half a century. 

Mr, Hoover, a native Washingtonian, took cprtwnand 
of the FBI on May 10, 1924, and headed the organi- 
zation until his death on May 2, 1972. During that 
period, he built the FBI into the foremost law en- 
forcement agency in the world. 

Under Mr. Hoover’s leadership, the FBI ^tablished 
standards of excellence emulated by countless 
other agencies in its field. His administrative genius 
and foresight provided the impetus for developing 
investigative expertise, scientific crime detection 
methods and training programs which have proved 
invaluable in professionalizing law enforcement. 
His selfless dedication, integrity, and courage have 
served as a priceless legacy in upholding the finest 
traditions of public service. 

• 

The American people owe an enormous debt of 
gratitude to J, Edgar Hoover for his magnificent 
achievements In law enforcement. This building, 
named in his honor, will stand as a lasting inspira- 
tion to the men and women of the FBI who carry 
forward his legacy, as well as to citizens of this Na- 
tion for whom he gave a lifetime of devoted service. 



Prelude Music , 

UNITED STATES MARINE BAND ' 
W.O. Charles P. Enwin, Conductor 


Master of Ceremonies 
THE HONORABLE ARTHUR F. SAMPSON 
Administrator of General Services 


Presentation of Colors j 
JOINT ARMED FORCES COLOR GUARD 
Military District of Washington f 


The National Anthem 


Invocation . 

MOST REVEREND WILLIAM W. BAUM;'S.T.p. 
Archbishop of Washington 


Welcoming Remarks 

THE HONORABLE WALTER E. WASHINGTON / 
Mayor-Commissioner of the District of Columbia^ 


Introduction of Distinguished Guests . 


Remarks 

THE HONORABLE CLARENCE M. KELLEY 
Director of the Federal Bureau of Investigation • 


THE HONORABLE EDWARD a LEVr 7 
Attorney General of the United States f 


Dedicatory Address 

THE PRESIDENT OF THE UNITED STATES' 


Presentation of Symbolic Keys 


Closing Music 


/ -A 




0 
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Dedication of the new national headquarters building 
for the Federal Bureau of Investigation marks the suc- 
cessful culmination of a well-coordinated and cooper- 
ative effort by the U. S. General Services Administra- 
tion, which supervised construction, the Bureau, the 
building's architect and the construction contractors. 

Named for the Bureau’s late director, J. Edgar Hoover, 
this 2.5 million gross square foot building will con- 
solidate FBI activities from nine scattered locations 
around the Metropolitan Washington area ^ 

The building is situated along Pennsylvania Avenue— j 

midway between the Capitol and the White House. Its . 

prominent location in the Nation’s Capital is reflected j 

in the structure’s dignified design. 

The $126.1 million FBI Building provides work spade 
for more than 7AOO Bureau employees, and includes 
a 450 seat auditorium, a cafeteria, an employee health 
unit, criminal Investigation laboratories, a small arms 
firing range and an open courtyard for pedestrians. 

Varying in height from seven to eleven stories, the 

building is designed to accorrwnodate more thari 500,- ' 

000 tourists annually with a maximum daily volume of 

between 4,000 and 5,000 visitors. 

The building was designed by C. F. Murphy Aswci- 
ates, a Chicago-based architectural firm. The princi- 
pal general contractor for the project was the Blake 
Construction Co., Inc. of Washington, D. C, 







DEDICATION CEREMONY 
J. EDGAR HOOVER F.B.I. BUILDING 

Washington, D. C- 

SEPTEMBER 30,1975 
11. -00 am. 

GERALD R. FORD 
President of the United States 


EDWARD H, LEVI 

Attorney General of the United States 

CLARENCE M. KELLEY 

Director, Federal Bureau of Investigation 


ARTHUR F. SAMPSON 
Administrator of General Services 
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DATE; August 14, 1975 
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M*li. MM, 


Re memorandum T. J. Feeney to Mr. Jenkins, ,7/21/75, 
captioned as above which in part described space needs of new Pri- 
vacy Unit. 
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Logic suggests the new unit be physically located on the 
6th floor of the new building near, personnel and applicant-type files. 





, The 'Identification Division (ID) civil files have been moved 
from the .Willste building to that 6th floor location. That move was 
completed . 8/ 1 3/7 5 . 
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Representatives from the ID, Files and Communications 
Division. (FCD), and Administrative Division (AD) on 8/6, 12/75, 
concluded the space needs of the new unit can be best achieve by 
moving less active, civil files from 6th floor ID space (along 9th Street 
side of the new building) to 1st Basement space now allocated for 
Mechanical Section supply use. The ID will relinquish four.; blocks of 
space, each involving approximately 1200 square ’feet, to the>Privacy 
Unit as the latter’s needs develop. The. 1st Basement. space affected 
is now involved with construction for t^ computer center. to be located 
directly above on the first floor. Compj^on of construction in that 
area is expected within the next week. 



K 


REC-tO 


1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. McDermott 
1 - lVfr.,Still 
1 - ^. Farrington 
1 - Mr. Flynn 

1 - Mr. Frank' (Attention Mr. Haller) 
1 - Mr. Payne 
i - Mr., York 
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^ Memo Dunphy to Walsh 

RE:; PRIVACY ACT OF 1974 - SPACE NEHDS 



t 


The first areas to be release by the ID is room 6256 
(Old Armed Forces.Files) and an adjacent:block of space which' 
will jointly total about 2400 square feet.. It is sufficient in size » 
to accommodate the initial complenieht of Privacy Unit employees,, 
Files presently located there can^not.yet be moved because of the 
1st Basement construction • mentioned^ 


As the new unit needs develop,, the ID wiU relinquish 
remaining blocks of space - each time moving with ID personnel, 
the files so displ^cedftp the 1st Basement area. 


RECOMMENDATION: 




ADDENDUM OF EXHIBITS SECTION, ADMINISTRATWE DIVISION 
8/19/75 ^0/ihl^ 

The ip.advises.that it can agree to the present release of the first 
two blocks of space only (about 2400[sq;*a feet). To now release the 
remaining two blocks of space would impose, an undue hardship on the*lb:; 
That, if and when the FCD needs to expand the Privacy Unit further, the 
ID desires a reappraisal' of FBIHQ space needs to assure that such 
expansion can't be accomplished ‘in a f^i§hion other than, continued inter- 
ruption in ID space; 
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October 1, 1975 
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Federal Bureau of Imret 
Waehingtcm, D. C, 




• 1 have received your suggestioa that suitabLe recepta- 

cles be placed in die halls outside of each eidb^ce to certain i^ce 
where smoking is prohibited in the J, Edgar% Qover_Bui ldin g, It is a 
pleasure for me to advise you this proposal Is being adoi^ed and ex- 
tend^ to other areas where these containers are need^ A survey 
is presently being conducted to ascertain what types of irec^tacles ? 
are available to suit the Bureau's needs. 


The interest and initiative which prompted you to 
submit your idea t^^e are indeed appreciated. 


MAILED 7 

OCTZ 1975, 


Sincerely yours» 


0. M. Kelles 


Clarence M. Kelley 
Director 




1 - Mr. pecker ^ 

IJ - Personnel file of SA l/J \ 

I/- i ,, ‘ , 

(5) (Suggestion 148-76) 

NOTE: Suggestion set forth irt. above letter. 

A f * Administrative Division a^^es this idea has merit. 
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Federal Bureau of Investigation 
Washington, D. C.' 


mentioned by thje suggester. Coordination for the locations will be 
implemented by Headquarters Building Unit personnel with the Building 
Manager . He also intends to provide receptacles (wall -mounted) at: or in 
immediate vicinity of- public, pay phones and is presently conducting a 
survey to find* out what types of receptacles are available to satisfy the 
Bureau’s needs. Due to this action, Training Division agrees the suggestion 
should.be: adopted. ' ‘ 
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Director, FBI 


SUGGESTION 



Division 61 AssloiHjaent 

ComDuter Systems 


It is suggested tha^^h trays^, pc, otjher^suitable receptacles, ^cjllaced Jn,the 
halls outside of eachVentrance to document storage space within the J. Edgar 
Hoo ver Building where smoking’ is prohibited. " “ 



Current proctice or rule (Include monuol cltotlon cs Well os tacts) 


All entrances to Bureau document storage, space have "NO SMOKING” signs 
posted on the doors (e.g. Identification and Files and Communications 




Advontaoes o( su<joestlon and annual savings (Include basis (or estimate) 

Reduce risk of fire by insuring that smoking materials are extinguished in 
suitable receptacles and improve the appearance and maintenance of the 
surrounding space. Employees will more readily comply with the "NO 
SMOKING" restrictions when ash trays are easily accessible. r 


Disodvgntagss ot suggestion 


None known. 




REC 68 


(TTis use by the United States o( my suggestion sball not (orm ths.basi s of a 
assigns upon the. United State#, jl understand that I will be considered 
within two years alter submission.) 

ESjMf, LJMrs. i l m«. 


Recommendations and comments o( Division Head 








suggestion appears to have merit. Favorably recommended. 




L. J. Deckeron^uepmAssi 


Jirector 


(Do not write in this space > (or Bureau use only) 
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1 - Mr. Decker 
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Current practice or rule (continued) 

Divisions’ space). However, there are no recepta'cles near the entrances for 
disposing of the smoking materials. As a result, cigarettes are crushed on 
the floor outside of the doors. 

This practice creates a fire hazard as well as distracts from 
the appearance of the building. The ashes and cigarettes crushed on the 
floor further encumbers the maintenance^ of the surrounding space. 
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sUBiEcr =yq)EDICATIO N, AND R ECE P TION 
SEPTEMBER 29-30, 1975 \2d^ 

DIRECTOR’S INVOLVEMENT — , 


Purpose of this memorandum is to set forth briefly the 
participation by the Director in the various activities to take place in 
connection with the reception and dedication of the new building. 
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RECEPTION - 7^ 


This function is to be held at the Madison Hotel, 15th and M 
Streets, N.W. , Dolley Madison Room, 2nd floor. The time of the reception 
is from 6:30 p.m. to 8:30 p.m. However, th e Director has been invite d to 
'attend a private gathering ^ 6:00 p.m. at the "hotel in the suite of Mr. Charles F 
Murphy, Sr. , c hairman of tne Board onhe~Murphy Company.’ Treseht'af ' 

This gathering will probably be in addition to Mr. and Mrs. Murphy, a few v 
select i^embers of his staff including his two sons, Charles and Robert Murphy. 
We also;anticipate the attendance of Lt. Gen. and Mrs. William W. Quinn, 
loc,abcohtact of the Murphy Company. 

oi'c> rv.' 

" The hotel is most easily reached by proceeding north on 15th 
Street and is located at the southeast corner of M Street. If the Director 
approves, I will meet him in the lobby of the hotel and int roduce him to the 
members of the" Murphy Tjom^ny^in MrTTil After^ the inking 

inMi\Murphy 's suite, the group will then proceed to the reception itself on 
the 2nd floor. The Murphy Company advises they have invited over 200 
dignataries to this affair. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 
1 - Mr. Moore ’ t 

1 - Mrs. Metcailf *v.,, 

1 - Telephone Room ** . 
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Memorandum to Mr. Walsh 
Re: DEDICATION AND RECEPTION 
SEPTEMBER 29-30, 1975 
DIRECTOR’S INVOLVEMENT 


DEDICATION 


Those attending the dedication who will be sitting on the 
platform, including Mr. Kelley and Mr. and Mrs. Callahan, will meet at 
10:25 a.m. in the Major Conference Room on the 1st floor of the building 
where coffee and doughnuts will be available. The other platform guests 
will enter the building at 9th Street and be escorted to this same room. 

The Attorney General and Mrs. Levi, as well as Deputy Attorney General 
Tyler, will be escorted from the Justice Building. Platform guests will 

i depart as a group to the platform about 10:45 a.m. and will be seated prior 
to the arrival of the President at 11:00 a.m. 

The President is scheduled to be driven into the building on the 
drive through ramp from 10th Street exiting his car at a designated point on 

( the east side of the courtyard. The Director, the Attorney General and 
Mr. Sampson, the Administrator of GSA, will leave the platform and greet 
the President as he exits his car and escort him to the platform. 

The program will begin with music by the Marine Corps Band 
followed by a presentation of colors by a Joint Armed Forces Color Guard, 
then The National Anthem and Invocation by the Most Reverend William W. 
Baum, Archbishop of Washington. This followed by welcoming remarks by 
Mayor Washington and introduction of distinguished guests by the Master of 
Ceremonies, Mr. Sampson. (The Krafts will be described as friends of 
Director Kelley. ) The Director will then speak followed by the Attorney 
General and the President. After the President’s address, Mr. Sampson 
will present symbolic keys of the building to Mr. Kelley, Mr. Levi, and the 
President. 


Before.' the presentation of the symbolic keys, the Director will 
I present th e honorary Special Agent’s badge to tne .President. . 

The program will then conclude with music by the Marine Corps 
Band after which the President will depart and the platform ^^ts will 
retire to the Major Conference Room for- an informal i^ejj^n for the many 
invited guests. . i.- . ^ t 
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Memorandum to Mr; WalsK 
Re: DEDICATION AND RECEPTION 
SEPTEMBER 29-30, 1975 
DIRECTOR’S INVOLVEMENT 


PLATFORM GUESTS 

The folipwing: are speakers and other guests for the speakers 

platform:’ 

President 

Attorney Genersd and Mrs. Levi 
Mr. Kelley' 

Deputy. Attorney General Tyler, 

Mr . - and Mrs . . Callahan 
Mayor Washington 
- Archbishop Baum 

Mr. ^ Sampson 
Dr. and Mirs. Jacob Kraft 
Mr. Stephen Kr^t 
Mr. Charles F. Murphy, Sr.- 
Mr. ’Morton Bender j Bl^d Construction Company 
•Senator Pastore 
, Senator Hruska 
Senator 'Montoya , 

. Senator Eastland 
Representative • Cederberg 
Repre sentative , Slack 
-Representative Steed; 

Representative Robert E. Jones 
-Representative William W^sh 

There, is a, possibility that GSA,will have two additionat platform 
{guests. Senator Robert Morganiahd Represientative- William Harsha. 
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October 6, 1975 




Miss Mar^^L^af^^ 

4§^8J&en]^lvania 
i&iasas City, Missouri 64112 

Dear Margaret: J ^ a R [i:6t fd * ^ 


It was indeed a pleasure to receive the message 
from you and your family in regard to the dedication of our 
newlMildii^, and I was touched by your warm remarks* I 
treasure the friendship of all of you and wish you could have 
been here, but, of course^ I tmderstand why you were unable 
to attend. It was, I think, a very nice affair, and, fortunately, 
the weatherman cooperated by giving us a beautiful day. 
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Thanks again for your support and best wishes. 
Sincerely, 


.Handwritten note: "ihn. going to see if I can put one of your brownies 

in the comer stone.- to be enshrined forever. " 
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NY FAMILY JOINS ME IN SENDING SIN^RE CONGRATULATIONS ON THE OCCASION 
OF THE DEDICATION OF THE J, EDQAtB imVER BUJLBI NG TODAY. 

SO SORRY NONE OF YOUR FAMILY COULD SHARE THIS TIME WITH YOU, BUT KNOW 
YOU ARE ASSURED OF THEIR PRAYERFUL SUPPORT, AS V ELL AS OURS. 

I KNOW YOU WILL ACQUIT YOURSELF MOST ADMIRABLY, AS ALWAYS. 

WE CONTINUE TO TAKE PRIDE IN KANSAS CITY'S NUMBER ONE CITiZEN-ON 1^> 
TO WASHINGTON DC. 7 


GOD BLESS 


-MARGARET XRICHAim 
VIRGINIA AND^R 
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Honorable teonardns^Chapraan, Jr. 
Co53a? i3si oner 

libnigration and Naturalization Service 
Department of Justice 
V?g®lTiKgE6nT lT;‘"*^ 




Dear Chappvj r__ 

I would bo honored to hav^you atitcnd the 
dedication ceremony of the J. Edgar lloovcr F.S.t. 
Building on Tuesday, SeptenBer 30th, at id *45 a.m, 
'bncioseci ■ is a ticket for your use. 

It is suggested that you enter tho Building 
at tJio center entrance on Pennsylvania Avenue where 
you will be rset and escorted to your reserved scat. 

If you will be unable to attend, please, have your 
secretary let us know by colling 324-5799. 

I am looking forward to having you with 
us to celebrate this occasion. 


Sincerely 

m 

Clarence 
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DATE: February 27, 1975 



FROM 


^ ^ '^H^UILDING^’^ 


C^m#, Sy§». « 
f xf« Af^«ir« . 
^n«s & C^m. 
^«A. |nv« jif M- 

-..- j -.- 

tri-.-.Li . _- 
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4Cv#U, 
Spec, lev, 

Le^el CpvA. 
TeUpKpne Rm. « 
Oifecfer Sec'y ^ 


On February 20, 1975, visual inspection of the 
two "RF shielded rooms" located in the first basement of 
the JEH Building revealed that they were constructed 
according to the specifications as set forth in "Specifica- 
tions and Bid Forms for JEH Building Project #49920." 

However, it should be noted that these specifica- 
tions do not meet the criteria for effective radio frequency 
isolation required for modem techniques of research and 
development. In that regard, in order for an RF shielded 
room to be truly effective, it must prevent unwanted 
signals from entering the area, and it must contain'; _ 
signals within the area from interfering with othet'" 
equipment. Accordingly, the two above-mentioned "RF 
shielded rooms" as constructed, do not meet the above 
requirements . 

' In view of the obvious deficiencies observed 
during the physical inspection of the rooms, no electronic 
testing was conducted to check the radio frequency shielding 
effectiveness. In order for these rooms to be made truly 
effective, considerable money, time and effort must be 
expended to make them conform to appropriate standards. 

* I 

Appropriate personnel of the Radio Engineering 
Section will evaluate various R.F. shielded enclosures 
which are commercially available, and make recommendations 
for thi’ purchase o^such enclosures for use in the JEH 
Building.!. ■ 

ACTION? illTIone.fr ^ Forn ii^orraation. 

■ 'M . 
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1 - Mr. Alien''’ 





MM 

(3) 


SEE ADDENDUM OF EXHIBH'S SECTION PAGE 2. 
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Memorandum Miller to White 2/27/75 
Re: RF Shielded Rooms, JEH Building 


ADDEND!^ OF EXHIBITS SECTION, HEADQUARTERS BUILDING 
UNIT ^JBM/ml 3/4/75: 

The two above-mentioned "RF Shielded Rooms" were constructed 
in accordance with contract specifications. These specifications 
were reviewed and approved by the Laboratory. Due to recent 
developments in RF Shielding technology and more stringent shielding 
requirements, the two rooms are not adequate for present-day needs. 
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September 15, 1975 


The Honorable Clarence M. Kelley 
Director 

Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 20535 



Dear Director Kelley; 

l.have learned) that yourhave set Tuesde^, September 30, 
as, the. datei to officially dedicate- the., EdgairrHoover FBI 
Building a nd that there wiil be a brief ceremony on that date 
marking the occasion. It would be -greatly appreciated if you i 

would put my name, along with Mr. Warren S. Woodward, Executive f 
Secretary of the. National Society, Sons of the American Revolution, 
on the list to receive invitations. 

You will recall that we met in your office last February^. | ' 
at which time\my client, Mr. Ordw^y P. “Burden, national chairmafK J 
of the- LaWf Enforcement Committee of the Sons of the American' Y 
Revolution, .presented you with our highest award;--- the gold ^ • 
Law Enforcement Commendation; Medal, certificate^ and our limiteavip , 
cast of silver SAR ingot. The picture of us presenting the L 

award whiph I am looking at now on my wall is autographed and 
signed by you dated February 24, 1975. We also visited with you-LJ i 
last November to tell you about the 100 Club Informational Council' ^ 
and the work Mr. Burden is doing as chairman of that ofganizatio:^ ; 
You had carried a feature; of the Clubs and Mr. Burden in your \J 
summer, 1974 issue of the FBI LAW ENFORCEMENT BULLETIN. 



1 Mr. Burden tells me that he has been put on the list to.^ 

I receive an invitation. In* case this has not been done, he wishes, 
also to receive an invitation. Those; of us who wish an invitation 
to the dedication, and our addresses? are; 

^ 




Mrv Ordway- P. Burden; 

250 East 87th Street 
Suite 31G 

New- York, New York 10028 


Mr . WarrejLJ S^^QMW:^ ' 
Ex ecutive S ecretary . 

Sons of the;j)m§r,ipajni..R^^ 

2412 Massachusetts:. Avenue, N.W.. 
Wash-ITJ^onT^Dr'cT'T^ " " 


Revolution ^^^6 1975 








i 



Thank you for your consideration ' of our request to attend 
the 'dedication of the J. Edgar Hoover FBI Building. ' 



FBI file 66-HQ-11201 

Planning And Design of the FBI Headquarters Building 
66-HQ-11201 Rev 28-OCT-14- Section 18 Serial 1 
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UNITED STATES GC^ERNMENT 

Memorandum 


MR. WALSH 
J. P. DUNPHY 


DATE: 9/4/75 
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RECEPTION HONORING MR. KELLEY 
9/29/75 - 6:30 p.m. to 8:30 p.m. 
MADISON HOTEL 






; hilj 






Comp. Syst. , . 

Ext. Affairs 

Files & Com. 

Gen. Inv. - 

ident. — 

Inspection 

Intell. 


Laboratory . 

Plan. & EvaU — . 
Spec. Inv. 
Training 
Legal Coun. 
Telephone Rm. 
Director SecV 



Mr. Carter Manny, C. F. Murphy Associates 
(architectural firm for the new building), advises the reception honoring 
Mr. Kelley on the evening prior to the dedication of the new building will 
be held in the Dolley Madison Room located on the second level of the Madison 
Hotel at 15th and M Streets, Northwest, Washington, D. C. Dress w ill_b-e 
informal, and the reception will last from 6:30 p.m. until 8:30 p.m. 


The Director has approved that the Murphy Company be 
furnished with the names of the Executives Conference, their wives, and 
others as invitees to the reception. The Murphy Company will then be 
issuing formal invitations . 


RECOMMENDATION: 


For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 
1 - Mr. Moore 
1 - Each Assistant Director! 
1 - Mrs. Metcalf 
1 - Telephone Room 
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Mr. Clarence M. Kelley, Director 
Federal Bureau of Investigation 

Washington, D.C. 20535 ^ . n ’ 

cl Vi V ' 

Dear Mr. Kelley: / ‘ ^ 

I thought you and Mrs. Kelley might like to see 
a sample of the invitation we- are sending out for 
the reception. One is enclosed. I also enclose 
a copy of the final guest list. If you have any 
suggestions for additions please let me know. 

I We are looking forward to September 29th, and are 
1 delighted that you and Mrs. Kelley will join us. 


Very truly yours. 





1 ' 
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UNITED ETATES^^VERNMEN'^r 

Memormdum 

■ Mr. \^sl5 


J. P. Dunph 


BUILDING MANAGER'S EFFORTS 
IN ANTICIPATION OF DEDICATION 
CEREMONY 


viT: Sept63mber 16. 1975 

^ if 




The General Services Administration (GSA) Building 
Manager, Mr. Kent A. Womack, ‘has undertaken many steps in 
an effort to ready the new building for the scheduled September 30, 
1975, dedication ceremony. Included are the following: 

Securing the services of a team of painters to 
repaint many public corridors and elevator lobbies. This 
group is working seven days a week. 

Personnel have been assigned to install vinyl covering 
at some elevator lobbies. This in an effort to reduce soil dis- 
figui’ernent in frequently used areas. 

An extra floor maintenance group has been assigned 
to clean areas in the building. 

Additional trash containers have been secured for 
elevator lobbies and courtyard areas. 

In conjunction with the Blake Construction Company, 
gratings are being placed over outside planters. This is to 
eliminate the wooden baracades on perimeter sidewaUcs. 
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Inspection . 
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Legal Coun. .... 
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Director Sec*y — ^ 


RE COMMENDATION: 


None. For information 
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Steptembar 18, 1975 



Mr. Cbarlas 

0r- F. Mu rphy Asswiates 
224 South Michigan Avenu© 
Chicago, Illinois 60694 

Dear Mr. Murphy: 



I appreciate your tlioughtfulness in sending the 


sample invitation and copy of the guest list for the reception 


•vrtiich Mrs. Kelley and I are anticipating v/ith great pleasure, 


particularly the opportunity of being rdth you and Mrs. Murphy 


on this happy occasion. 


Sincerely, 

LUat'M. ]/t 




4 




fV I" 




Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 20535 

Dear Mr. Kelley: 

Many thanks for your recent letter 
and the thoughtful invitation to deliver the invoca- 
tion on the occasion of the dedication ceremonies 
for th e J. Edgar^3oover F.B.I. Building., on Sep- 
tember 30, at 11:00 a.m. It will be a joy to be with 
you again and I look forward to attending the dedica- 
tion and giving the invocation. 

With kind personal 





On 9/30/75 at the Director is scheduled - 
to atteiiKi^dedication cer^onies of the J. Edgar 


Hoover FBI Building. 
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September 12, 1975 



The Honorable Clarence Kelley 
Director 

Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 20535 


Dear Mr, Kelley: 


Many thanks for your recent letter 
and the thoughtful invitation to deliver the invoca- 
tion on the occasion of the dedication ceremonies 
for the J. Edgar Hoover F.B.I. Building, on Sep- 
tember 30, at 11:00 a. m. It will be a joy to be with 
you again and I look forward to attending the dedica- 
tion and giving the invocation. 


With kind personal regards, I am, 


Sincerely in Christ, 





ArcKbisTio^f 'Vfashington 
(signed in the absence of 
Archbishop Baum) 


j Copy made for Tele, 

' 
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J. H. Campbell 
subjec'^^dedication ceremony 


DATE: 9-4-75 




A- O 



9-30-75, 11:00 A.M. 


Laboratory . 

Plan. & Eval. . 

Spec. Inv. . 

Troining . —KIA 




Legal Coun. . 
Telephone Rm. . 
Director Sec'y . 


Reference is made to memorandum from J. P. Dunphy 
to Mr. Walsh, 8-21-75, which recommended that the External 
Affairs Division prepare a statement concerning Mr. Hoover 
for use in the dedication program for captioned ceremony 
on 9-30-75. The statement is to appear on the back page 
of the four-page program. 


Attached is a suggested statement for use as 
indicated. Also attached is a photograph of Mr. Hoover 
which can be reduced for use along with the statement. 


This matter has been coordinated with the 
Exhibits Section. 


RECOMI4ENDATION : 


That the attached statement be approved for 
inclusion in the program for captioned ceremony on 9-30-75. 


i: 


O. 


«ECvjs 


/ / 







Enclosures (2) 

1 - Mr. Cali^han - Enclosure 
1 - Mr. Jenkins - Enclosure 


■’A* 


1 - Mr. Adams/- Enclosure 
1 - Mrs. Metdalf - Enclosure 
1 - Mr. Dunphy - Enclosure 
1 - Mr. Divan - Enclosure 
1 - Telephone Room - Enclosure 
- Mr. Moore - Enclosure 
i"JVA:dss (12) 







The building being dedicated today v/as named the 
j, Edgar Hoover Building j: by.;.- bo Public Law 92'^h20^ 

_ w . •? - — * . ^ ^ ♦ Tr ^ < *•„ - <\*3 


This is a fitting tribute to the man who served as 
Director of the FBI with great distinction for almost a half 
century , 


Mr, Hoover f a native Washingtonian, toolc command 
of the FBI on May 10, 1924, and headed the organisation until 
his death on May 2, 1972, During that period, he built the 
FBI into the foremost lavT enforcement agency in the TTOrld. 

Under Mr. Hoover’s leadership, the FBI established 
standards of excellence emulated by countless other agencies 
in its field. His administrative genius and foresight provided 
the impetus for developing investigative expertise, scientific 
crime detection methods and training programs which have proved 
invaluable in professionalizing law enforcement. His selfless 
dedication, integrity and courage have served as a priceless 
legacy in upholding the finest traditions of public service. 

The American people owe an enormous debt of gratitude 
to J* Edgar Hoover for his magnificent achievements in law 
/ enforcement* This building, named in his honor, will stand 
^ as a lasting inspiration to the men and women of the FBI 
' who carry for\*7ard: his legacy, as v/ell as to the citizens of 
/ this Nation for whom he gave a lifetime of devoted service. 


Assoc. D(r. 

Dep. AD Adm. 

Dep. AD Inv. _ 
Asst. Dir.: 


NOTE: See J. H. Campbell to Mr. Moore memorandum dated 9/4/75 

re the Dedication Ceremony of the new building on 9/30/75. 
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Idont. _______ • 
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‘Laboratory 

Plan. & Eval. 
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Training 
Logoi Coun. _ 
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The building being dedicated today was named the 
J. Edgar Hoover F.B.I. Building by Public Law 92-520. 

This is a fitting tribute to the man who served as 
Director of the FBI with great distinction for almost a half 
century . 


Mr. Hoover, a native Washingtonian, took command 
of the FBI on May 10, 1924, and headed the organization until 
his deafh on May 2, 1972. During that period, he built the 
FBI into the foremost law enforcement agency in the world. 

Under Mr. Hoover’s leadership, the FBI established 
standards of excellence emulated by countless other agencies 
in its field. His administrative genius and foresight provided 
the impetus for developing investigative expertise, scientific 
crime detection methods and training programs which have proved 
invaluable in professionalizing law enforcement. His selfless 
dedication, integrity and courage have served as a priceless 
legacy in upholding the finest traditions of public service. 

The American people owe an enormous debt of gratitude 
to J. Edgar Hoover for his magnificent achievements in law 
enforcement. This building, named in his honor, will stand 
as a lasting inspiration to the men and women of the FBI 
who carry forward his legacy, as well *as to the citizens of 
this Nation for whom he gave a lifetime of devoted service. 
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TO 


MR. WALSH 


DATE: 


9/17/75 
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FROM : J. P. DUNPHl ^ 

J . f ,//a ^ ■■ a J / ■ 

subjectt-t^DICATION CEREMONY 
9/30/^5 - il:00 ,a.m. 

PHYSICAL APPEARANCE OF BUILDING 



fhp. iyst. 

Ext. Affairs 

,-j5^*FUos & Com. 

Gon. Inv, - . 

Idont.'. 


Laboratory _ 
Plan. & Eval. 
Spoc. Inv. __ 
Training ___ 


. This is an appeal for cooperation of our personnel fa 

I maintaining the physical appearance of our new building. 


The presence of various painting crews in the building is part 



Lodal Coun. - - 

Te/ophone Rm. 

Director Soc’y 


of a concerted effort by the staff of the General Services AdminsstfMion (GSA) 
Building Manager’s office to refurbish the building. The painting ef|ort I 
to be supplemented with vinyl fabric wallcovering treatment of |rarioti§''*V / 
lobbies in the building. The vinyl fabric will also be used in selective inner/ 
office space to offer some wall color contrast. In addition, floor crews 
being brought in under commercial contract by GSA to start cleaning the J ^ 
corridors first. GSA is particularly pressing this effort now in consideration 
of the forthcoming dedication of the new building. 


Maintenance of a building during the move of thousands of 
people, the subsequent shakedown stage, and a continuing construction period 
is understandably difficult. It takes extra effort on the part of all concerned 
to keep a presentable appearance. Unfortunately, during such a described 
period of upset, the tendency is talet down and housekeeping suffers. 

We have been consistently preaching FBI image to GSA*; 
pressing them on maintenance needs; that we’re different; that a clean, sharp 
building goes with that image. It is sometimes difficult to hold the line when 
there are obvious building signs of personnel indiffe rence such as seve rely 
marked walls, cigarette containers used as trash containers SiS slEai^ed 
floors and lounges to mention a few. ^ 



SEP 3D 1975 


Pride in self and organization have alwn^*be©n*iradiiional 
hallmarks of an FBI employee. If experience with GSA construction site 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Each Assis|a;nt Director 
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Memorandum to Mr. Walsh 
Re: Dedication Ceremony 

Physical Condition of Building 


personnel and the various trades by the Headquarters Building Unit and 
the Headquarters Security Unit personnel during the last few years is 
any indication, we are considered different, elite among Government 
employees, respected people, people of our word, people who care about 
others as well as themselves. You didn’t tell the trades you were an FBI 
employee. They sensed it; they knew it; it was an attitude that they attributed 
to us thaht in short order conveyed the characteristics described in this 
paragraph. And the trades are right; it is a matter of attitude that in great 
part says what the FBI is all about. That’s why we are asking all our 
people to assist us in maintaining the building. In many instances a little 
thought and consideration is the only thing involved. 

In view of the forthcoming dedication ceremony and the 
importance of conveying the proper FBI building image at all times, it is 
requested that all Divisions ask for the cooperation of personnel in keeping 
the building clean. 

RECOMMENDATION: 


That each Division promptly request cthe cooperation of all 
pei^onnel to insure the maintenance and cleanliness of the building. 


Airtel 




To; SAC, Chicago 
From; Director, FBI 


10/3/75 


DEDICATION CEREMONY 

j: ^dgaiBioover f . b. i. E xmoiNa, 

9/30/75 ~ “ 

LETTER TO MR. AND MRS. CHARLES F. MURPHY 



Enclosed is a letter and memento which should be hand delivered 
to Mr. and Mrs. Charles F. Murphy with my best wishes. A copy of the letter 
is also enclosed for your files. 


2 - Chicago - Enclosures (3) 


I 



Assoc. Dir* 


Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.; ^ 

Admin. 

Comp. Syst. 

Ext. A/folVs» 

Files & C^, y 

Gen. Inv, 

Ident. - 

Inspection ___ 
Intel!. 

Laboratory . 

Plan. & Evai. _ 

Spec. Inv, 

Training 

Legal Coun. 

Telephone Rm. _ 
Director Sec*y 


NOTE: See memorandum 10/2/75 from Mr. Dunphy to Mr. Walsh 
captioned "Dedication Ceremony, 9/30/75, Letters of Appreciation. " 
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A Memorandum 


MR. WALSH 


FROM : J. P.yDUNPHY 


SUBJECT EDICATION CEREMONY 


DATE: 9/19/75 




! 

llAV 


The purpose of this memorandum is to recommend 
that all FBIHQ employees, consistent with the demands of their 
official responsibilities, be authorized to attend the dedication 
ceremony on 9/30/75. 

o 

The dedication of the J. Edgar H oover F . B. I. Building 
on 9/30/75 will be a significant day foFairFBffiQ employeesTT^Iliii^ 
of our employees have ejqpressed an interest in viewing the official 
ceremonies, convening at 11:00 a. m. in the courtyard. Since the i 
Director, the Attorney General, and quite possibly the President will | 
deliver addresses, employee attendance would seem most fitting. 



Approximately 650 persons have been invited to the 
dedication, to date. These invitees will be provided with reserved 
seating in the courtyard. There will not be sufficient room in the 
courtyard for anyone except those holding tickets for reserved seating 

A logical place rgxwe majority of our own employees 
view the ceremonies is the Second Floor Plaza overlooking the court- 
yard. U. S. Secret Service has no objection to this arrangement and 
of course would prefer our own employees standing in the front rows 
at that location rather than the general public. It is anticipated that 
Department of Justice employees and members of the general public 
may also view the ceremonies from the Plaza level. Courtes y Escoj^ 
will be available to assist pedestrian traffic and to arf^^d^fBS'appro- 
priate placement of onlookers. ^ ^ .^975 



1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - All Assistant Directors 
1 - Mrs. Metcalf 
1 - Telephone Room 
1 - Mr. Landreville 




(CONTINUED - OVER) 


Memorandum to Mr. Walsh 

Re: Dedication Ceremony - 9/30/75 


Another excellent vantage point for our own employees 
would be from any of the windows on floors three through seven over- 
looking the courtyard. Many employees will be able to take advantage 
of these positions but Secret Service has requested that all windows 
be kept closed for security reasons. 

All logistical considerations regarding placement of 
seating, crowd control, and building access are being coordinated 
with Secret Service on a continuing basis due to the liklihood of a 
Presidential appearance. 

RE COMMENDATIONS: 

1. That all FBIHQ employees, consistent with the 
demands of their official responsibilities, be authorized to view the 
dedication ceremonies. 


2. That the Assistant Director of each division evaluate 
divisional responsibilities and arrange for as many employees as 
possible to view the dedication. Any employee who intends to view the 
dedication from the Second Floor Plaza should arrive at approximately 
10:30 a. m. to line up along the front rows. 



3. That all employees be reminded that they bear indi- 
vidual responsibility to be alert for any suspicious activity on the part 
of any onlookers in connection with building security and/or Presidential 
protection. Any suspicious activity should be reported to the uniformed 
guards, Security Patrol, or any Secret Service or FBI Agent. 
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Memorandum to Mr. Walsh 

Re: Dedication Ceremony - 9/30/75 


4. That all employees also be reminded that since the 
major networks and local media will be filming the ceremony, it will 
be incumbent on everyone to project a positive FBI image. All 
onlookers at the Second Floor Plaza level should stand in an orderly 
fashion with no sitting on or hanging over the concrete railing. 
Courtesy Escorts and security personnel will insist on strict enforce- 
ment of this restriction. 

V ■ 


5. That all clerical personnel viewing the ceremony 
from the Plaza level be instructed to wear their clerical identification 
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EDICATION CEREMONY 
MeSIDENTIAL 'APPEARANCE INFORMATION 





Laboratory -- 

Plan. & Eval«t 

Spoc. Inv, . \ \ 
Troinlng . 


Legal CounA 
Telephonell 
Director Sec*y - 



This is the latest on the President's possible appearance 
at captioned matter. 

The President’s appearance has been placed on his 
schedule of activities. This is considered as firm a commitment 
as can be at this time. As previously indicated, this could be subject 
to last minute changes, however, due to pressing matters of state. 

GSA also says he’s coming, again with the caveat of a possible last 
minute change. 

Another reassuring development in this regard happ 
yesterday. We had an inquiry from a speechwriter at the White 
who requested background information concerning Mr. Hoover^^^i^ 
building, and details of the ceremony. The purpose of samenlvas f|)J 
anticipated use by the President. It was indicated, however, that mis 
request was not to be taken as confirmatory. ® 

External Affairs is gathering the material together and 
it will be submitted as requested. 

We left no doubt with the caller that we would deeply] 
appreciate the President’s app^rance. C/ ^ 





RECOMMENDATION: 




For information. 


1 - Mr. Adams 
1 - Mr. Jenkins 
1 - Mr. Callahan 


‘"■''( 21 )' 





1 - All Assistant Directors 
1 - Mr. Divan 
1 - Mrs. Metcalf 
1 - Telephone Room 
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' September 29, 1975 


Mr. Charles F. Murphy 
C. F. Murphy Associates 
Architects - Engineers 
224 South Michigan Avenue 
Chicago, niinois 69604 


Dear Mr. Murphy: 





I v/ant to thank you for the silver medal v/hich you 
and your associates sent me commemorating the dedication 
of tee J. Edga^ilo Qver Buil^g. it is most handsome 
and,“^ove jjII, wfiJTfco'a cherished memento o£ a very mean- 
ing^l and happy occasion. Your teoughtfulnoss in having 
this modal specially struck and sending one to me is deeply 
appreciated. 


Again, my sincerest thanks and I am indeed pleased 
to have tlie medal, ^ / 

REC8" o<^ 

d'tv.V'l Sincerely, 

7 0EC3D1975 



VATJ , 

BY — — «--.j 
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Dep. AD Adm. _ 
Dep. AD Inv. _ 
Asst. Dir.: 
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Director’s handwritten notation: ’’And the reception was a pip. 
Let’s build another building. " 
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-RKCEPJrJOH«,HON.ORINGj;^R.«J^XiLE^ 

9/ ^/ ,7-5. 6:30 p. m. to 8:30 p. m. 

MADISON HOTEL - PRELIMINARY AMENITIES 





i 




Reception honoring Mr. Kelley by C. PtAM nroh:sLAsso,ciates 
(architectural firm for the new building) will beTmMJji the Dolly Madison 
Room located on the second level of the Madison Hotel at 15th & M Streets, 
N. W. , Washington, D. C. Dress will be informal and the reception will 
last from 6:30 p. m. until 8:30 p. m. 


A meeting of the principals involved prior to the reception 
appears in order to give it a timely cordial send-off. The reception, of 
course, is the evening before our dedication. After consulting with the 
architectural firm, and after full consideration of the demands on the 
Director, it appears that the best time for such a meeting is just prior 
to the actual reception. The firm advises that Mr. Charles F. Murphy, 
Chairman of the Board, is having a social gathering of his staff in his 
suite from approximately 5:45 p. m. until the reception. They offer 
period for consideration by the Director as an opportunity to handle 
amenities. - The group would then proceed from there to the 


RE COMMENDATION : 



That we advise the architectural firm that the Director and 
designated officials will accept this invitation to meet with Mr. Murphy in 





1 - Mr. Adams 
1 - Mr. Walsh 
1 - Mrs. Metcalf 
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The General Services Administration (GSA) has asked 
to be furnished with the names, of those individuals whom the Bureau would 
like to have seated on the speakers’ platform during the dedication ceremony. 


In addition to the individuals we select, GSA will request some 
members of the Congress to be seated on the platform such as the ranking 
and minority members of the House and Senate Public Works Committees, 
which Committees were involved in the initial approvals of the funds for the 
construction of the building. Mr. Bob Ireland, GSA, has suggested that we 
may wish to limit our Congressional invitees to Committee Chairmen and 
ranking minority members and feels a total Congressional representation 
suggested by the Bureau in the neighborhood of 6 to 8 would be appropriate, 
Othor Congressional invitees will be seated in a VIP reserved seat location 
immediately in front of the speakers’ platform. 


The following Congressional speakers’ platform guests are 
recommended: 


1 

1 

1 

1 

1 

1 

1 



Mr. 

Mr. 

Mr. 

Mr. 

Mr. 


Callahan 
JenMns 
Adams 
Walsh 
Mintz 
Mr. Moore 
Mr. Groover/ 


Senator McClellan -Senate Appropriations Committee Chain 
Senator Young - Senate Appropriations Committee, 
minority member 

Senator Pastore -Senate Appropriations Subcommittee Chairman • 
Senator Hruska -Senate Appropriations Subcommittee, ranking 
minority member 

Representative Mahon-House Appropriations Committee Chairman 
Representative Cederberg-House Appropriations Committee, 
ranking minority member 
Representative Slack-House Appropriations Subcommittee Chairman 

SBS‘29 Lh>-lld.OI 4L 


EX-lOS 


1 -Mrs. Metcalf 
1 - Telephone Room 

5 OCT 1 
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Memorandum to Mr. Walsh 
Re: DEDICATION CEREMONY 
9/30/75 - 11:00 a.m. 


The following are speakers and other guests for the 
speakers' platform seating: 

President and Mrs. Ford 
Mr. and Mrs. Kelley 
Mr. and Mrs. Callahan 
Mayor and Mrs. Washington 
Attorney General and Mrs. Levi 

Archbishop Baum (separate memorandum being submitted re 

delivering invocation) 

Chief Justice and Mrs. Burger 

Mr. Sampson - GSA 

Dr. Jacob Kraft - friend of Mr. Kelley 

Mrs. Jacob Kraft 

Mr. Steven Kraft 

GSA advises they will invite Mr. Charles F. Murphy, Chairman 
of the Board of the architectural firm, and Mr. Morton Bender of Blake 
Construction Company to be seated on the speakers' platform. 


RE COMMENDATION : 


That the above -listed individuals, Congressionals and others, be 
approved for submission to GSA for the speakers' platform. (Selections 
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DEDICATION CEREMONY 
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DATE: 9/17/75 



Logoi Coun. 
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Director Sec*y 


The Director has previously indicated that the members 
of the Executives Conference and their families are to receive formal 
invitations to the dedication of th e J. EdgaMIoover F.B.J. Building. 
Invitations are also being issued to Deputy AssistantDirectors, 

Inspectors, and Section Chiefs to attend the ceremony. 

It is anticipated that numerous requests will be received 
from invitees both within and outside the Bureau who will want to know 
whether their families can attend the dedication. Due to the limited 
amount of space in the courtyard, there will be enough seating only 
for the 650 people who have been invited to date. Non-Bureau invitees 
will be advised all guests are by invitation only; their request will be 
listed and if space becomes available they will be advised. Bureau a fi 
personnel who receive invitations are hereby advised requests for jjf i 

family members, other than those of the Executives Conference, will/N^ 
be considered for reserved seating if enough ’'negative” RSVP''^_§xe^ 
received. Otherwise family members might wish to view the ceremoiw 
from the Second Floor Plaza by entering the middle entrance on E Sti|eet. 

Another memorandum will be submitted recommending attend 
ance procedures for FBIHQ employees not receiving invitations who may 
wish to view the ceremony. 


RECOMMENDATION: 


For information 


1 - Mr. Callahan 
1 - Mr. Jenkin 
1 - Mr. Adams, 

1 - All .^^^tant Directors 
1 -^M^.^^etcaH 
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SUBJECT: DEDICATION CEREMONY () 

9/30/75 - 11:00 a. m. 

BUILDING SECURITY CONSIDERATIONS 
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Director Sec'y 



Purpose of this memorandum is to ask our people for their 
assistance in tightening security in the building, particularly in view of 
captioned ceremony. 

As indicated fh the caption, the dedication ceremony is scheduled 
for Tuesday, September 30, 1975, at 11:00 a.m. The ceremony is planned for 
the courtyard, weather permitting, or for the second floor plaza, tenth street 
side, if inclement weather. 



There is a good possibility that President Ford may attend and 
speak at the dedication. No firm commitment has been made in this respect, 
and his possible presence should not be announced to our people until advised 
or made public. At any rate, several hundred invited guests will be present, 
among whom will be many prominent people from various walks of life. 

_ / 

Headquarters Security Unit (HSU) has overall responsibmiy 
the security of the building. It is gearing its effort to the possibility of Ah 
President's appearance. While the President's commitment's not de^itfe 
as yet and no active participation can be made overtly by Secref'S'SY^^fe, HSU 
has already initiated continuing contact with the Secret Service. HSU |s well 
aware of the devilish appeal to dissidents, extremists, and radicals of a setting 
that brings the President of the United States and the FBI together. By separ- 
ate communication we have requested the field to advise of any information 
received indicating any disruptive activity against the building. Our purpose 
here, however, is not addressed to HSU responsibilities but to what our people 
can do to help from a security standpoint. Where specific security problems 
exist, such as the handling of bomb threats in relation to captioned ma/ter, 

HSU will contact the Division involved to work out an effective progrs 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 


1 - Each Assistant/Director 
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Memorandum to Mr. Walsh 
Re: Dedication Ceremony 

Building Security Considerati ons 

Basically, we ask each Division to carefully examine its 
own internal space security. We ask each Assistant Director to 
advise his people about the dedication ceremony, its historical signi- 
ficance, prominent people attending, the possibility of the building 
as a target for dissident groups, the necessity for security, to challenge 
immediately in a forceful but polite manner unknown visitors, to insure 
cabinets and office space are secure. Emphasize the reporting of any 
strange or questionable activity of a security nature in public areas of 
the building. Be alert for suspicious packages. Watch any activity near fire r 
alarm stations as possible parts of a diversion effort. Inform our people to 
use appropriate discretion in discussing the dedication, participants, or Bureau 
practices. Supervisory Agents should be particularly alert for any information 
or activity covered by the subject matter of this memorandum. 

The above is suggestive, certainly not all inclusive. A review 
of operational practices should be obviously included from the security 
standpoint, for example, the security of Division mail rooms. 

Notify HSU (Extension 4251) immediately of any questionable 
security circumstances or summon the Security Patrol (Extension 5598) as 
circumstances dictate. 


RECOMMENDATION: 


That all Divisions convey the above message to their personnel 
to be particularly alert from the security standpoint in view of dedication 
ce|*emony activities. 
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DEDICATION CEREMONY 
9/30/75 - 11:00 a.m. 
PROGRAM MATTER - MUSIC 



DATE: 9/12/75 





Bxt. Affairs 

Files 8i Com. _ 
Gen. Inv. - 

(dent. . 


Laboratory 

Plan. & Evafl\ 

Spec. Inv. . 
Troining ^ 


Legal Couh. : 
Telephone Rn^ 
Director Sec'y ^ 



Purpose of this memorandum is to ask the Director if he 
has any preference for music to be included in the program at the dedication 
ceremony. 


We have previously reported a desire to have the Marine Corps 
Band play at captioned ceremony but the band had a schedule conflict. Th^ks 
to the Liaison Section, the U. S. Marine Corps Band,*'the President’s own, 
will be there to handle the musical end of the program. They have asked us 
if we have any musical preferences to be included. 

A logical suggestion for consideration is the selection, 

”J. Edgar Hoover March, ” This was composed by SA Albert N. Nencioni. 
presently assigned to the Alexandria Division, an oldtimer. Fittingly 
already been arranged for presentation by the U. S. Marine Corps 
in their repertoire; and, SA Nencioni couldn’t think of a better foruiMQ# 
circumstance for it to be played. X 

RE C OMMENDATIONS : I 

1. That the selection, "J. Edgar Hoover March” be included 
in musical program for dedication ceremony. 


2 . That the Director indicate any preferences for inclusion 
in the program. If the Director has no preferences, the selection of music 
will be left to Conductor of the U. S. Marine Corps Band, but to include^., 

”J. Edgar Hoover March. ” 


1 - Mr. Walsh 










f 



airtei 


September 15, 1975 
1 - Mr. Callahan 


To: SAC, Albany 


r - Mr. Jenkins 

1 - Mr. Adams 

1 - Each Assistant Director 




From: Director, FBI 

J. EDGAI HOOVEr 4.B*I, BTIIIDING 
SECURITY MATTERS 
IB-Miscellaneons 


Personal Attention 


The J. Edgar Hoover F.B.I. Buildii^ is to be dedicated 
on September 30, 1975. Ceremonies will commence at 11:00 a.m| 
EDT. It is possible that President GERALD R. FORD will attend! 
these ceremonies. No publicity should be given Ford*s appearance 
at this time. 



All offices are requested to bear this informatioh in mind . 
and be alert to report by appropriate and expeditious means any in- ' 
formation received as to demonstrations, disruptions, threats or 
other activities directed against tliis ceremony. No active canvass 
of informants is desired. a 

REG- 4%!! / ^ 

In the event information is received indicating influence or 
JniOlvement by subversive or extremist groups, specific information 
Iawled 7 as tp;individual or group affiliation should be set forth as soon as 


1 




/I 



T T “ f;^FB]^oiiisions. 




J 


All communications dealing with this matter should be 
marked, to the attention of the Headquarters Security Unit, Exhibits 
Section of the Administrative, piy|sion. . , 



2 - All Field Office 







Note 


Coordinated with Intelligence Division, and General Investigative 
Division. .yX \ i 

1 - Intelligence Division, Mr. Robert SMckleford 
1 - General Investigative Division, Mr./j. K. Hall 


Legal Coun. - — 
Telephone Rm. ^ 
Director Sec'y . - - - 




/ 


I * 


’'J, 




MAIL ROOM 


iT©^E^XVE-UNlT I I 





TO 


FROM : 


SUBJECT: 


PJIIONAI fC»X NO. 10 
j<RT l?4J EofflON 
CSA GEN. REG. NO. 27 

UNITED STATES G( 


RNMENT 


t 

Memorandum 




Mr. Jenkins 


D. W. Moore, _Jr. 


DATE: 9/23/75 



5edicatji;d.n.^eeemqn.y.--,oe. _ 

J. ed.gar ^ho.ove:^\ tsii. buimi^„ 

SEPTE^ER 30V"19T5., ll:dd'.A7M. 



i^l/ 


Loboratory _ 
Plan. & Eval. 

Spec. Inv. — 

T raining 

Legal Coun. _ 
Telephone Rm. . 
Director Sec'y 


In connection vrith. captioned ceremony, a meeting 
was held on September 22nd in the office of John Dunphy of 
the Exhibits Section. 

In connection with the use of to.ur leaders on 
Dedication Day, it .was determined that the need for 9 0 
individuals will be necessary. A tentative breakdown for 
using these tour leaders is as follows.; 

Middle Entrance - Pennsylvania Avenue — 25 
Ninth and Pennsylvania Avenue Entrance — 3 
Tenth .and Pennsylvania Avenue Entrance — 2 ■ 

Seating area positions' — 10' 

Parking garage area (3rd basement) — 20 
Second floor plaza area — 30 

Over 700 persons are expected to: attend the ceremony 
and be , seated in the courtyard area. The 90 tour leaders will 
have a great responsibility in assisting these people to. their 
seats and in directing them at the. conclusion of the. ceremony. 
It is anticipated that many of them will want .to take a tour 
and provisions for such regues.ts. are being made. 



fe/'i I iy or ~ W|| 

^ - f4fers&nnel^ave advised that 


The Exhibits Section? ■^pfers&nnel *1iave advised that ttre 
exhibits, portion of the tour route, will be completed and ready 
for a tour on 9/30/75. . The Laboratory personnel have advised 
that .the laboratory portion of the tour route will be ready 
for visitors on 9/30/75 and the Training Division is being 
asked to: be prepared for a firearms demonstration on this datg.,,**. 


1 - Mr. Callahan 1 
1 - Mr. Jenkins 1 
1 - Mr. Adams 1 
1 - Each Assistant Director 1 


DLDrasg {2,0). 

5T 3,0 safe 




Mrs. Metcalf . 

Telephone Roomt OCT 3 
Mr. Campbell 
Mr. Malmfeldt . 

CONTINUED - OVER 





D. W. Moore, Jr. , to Mr. Jenkins Memorandum 
Re: Dedication Ceremony of J. Edgar Hoover FBI Building, 

September 30,, 1975, 11:00 a'.m. 


In order to. adequately prepare for this important 
event and to insure that our visitors will be handled in a 
courteous, expeditious manner and with the professional zeal 
for which the FBI has been known, it is felt that the piiblic 
tours should be partially closed down on September 29th and 
30th. This would allow the Tour Unit personnel to prepare 
for the important activities in connection with the dedica- 
tion ceremony . 

The personnel of Headquarters Building Unit will 
brief the tour leaders as to their responsibilities in connec- 
tion with their assignments. 

DEDICATION CEREMONY PRESS KIT 

In order to facilitate, the request .of the members 
of the working pres,s who. will be in attendance, a press kit 
is being prepared. A folder, with an appropriate, cover that 
has been printed by the Exhibits Section, will include such 
items as 8x10 black and white, photographs, of the building; 
biographical sketches of Director Kelley, Attorney General 
Levi and J. Edgar Hoover; a dedication ceremony news release; 
a JEH FBI Building fact sheet; speeches of Messrs. Kelley and 
Levi and President Ford; "Tours of the. FBI" fact sheet; 35 
.mm slides of the building; and a dedication ceremony program. 

MEDIA PRE-DEDTCATIOM COVERAGE 

In a memorandvim from Moore to. Jenkins dated 8/25/75, 
approval was given to allow interested members of the media 
to, film and pho.to.graph .specific areas of our building prior 
to the dedication ceremony. The bulk of these representatives 
will be in the building on September 29th from 10:.00 a.m. to 
12:.00 noon, at which time they will be escorted by External 
Affairs Division personnel. In order to facilitate the weekly 
news, magazines, and in recognition of their deadlines, provi- 
sions have been made for representatives to accomplish their 
photographing needs on Wednesday, 9/24/75, at 10:00 a.m. 
Representatives of "Time," "Newsweek," and "U. S. News & World 
Report" will be in the building for their photographing needs 
and will be accompanied by External Affairs Division repre- 
sentatives . 


CONTINUED 


OVER 


D. W. Moore, Jr., to Mr. Jenkins Memorandum 
Re: Dedication Ceremony of J. Edgar Hoover FBI Building, 

September 30',. 1975, .11:00. .a.m. 

They will be photographing in the following areas : 
courtyard; executive offices.; auditorium; indoor range; 
selected laboratory locations'; tour exhibits.; cafeteria; 
file rooms or identification records rooms. 

Every effort will be made to. get the appropriate, 
filming accomplished as quickly as possible and thereby avoid 
confusion in these .areas. 

■RE COMMEND'AT I.ONS 


(1.) That approval be given to. conducting only 
the previously scheduled tours bn Monday, September 29th, 
and Tuesday, September 30th, in order to have an adequate 
number of tour leaders avail^le for proper, briefing on 
Monday and designated service on Tuesday in connection with, 
the dedication ceremony. 


(2.). That the Tour Unit make available 90 tour 
leaders in their blue blazers for the dedication ceremony. 
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SUBJECT- -/PEDICATK^ Cl^EMONY 

9/30/75, ;/ilL00:a.jn..:“ ^ 

^RECEPTION AND TOURS FOR INVITEES / . 


Assoc. ^'r. _ 

Dex>/AD Adm. 

f 

^op. AD-Inv. 

Confc 

^i^iv*AffffTrs __ 
F lies & Com. 
Gen. Inv, . . - 
Ident. - 

Inspection 

Intell. 

Laboratory ___ 

Plon. & Eval. 

Spoc. Inv, . 
Troining _____ 

Logo! Coun. 

Telephone Rm. ^ 
Director Sec'y 


Purpose of this memorandum is to outline courtesy considerations 
for our invitees immediately after the dedication ceremony. 

As of close of business 9/26/75, almost 600 people have accepted 
their invitation to the dedication ceremony. They include about 30 members 
of the Congress, several judges, embassy personnel, prominent officials of 
various government agencies, the military, police officials. White House 
personnel, many from the Department of Justice, and former Bureau 
personnel, etc. There probably will be more by the time of the dedication. 
Some are coming from ^1 over the country. 

The Director has previously approved an informal reception 
immediately after the dedication ceremony. This will take place in the Major 
Conference Room on the first floor, 9th Street side of the building, adjacent 
to the auditorium. This affords our invitees the opportunity to meet our offi- 
cials and others of the platform guests who may wish to stay at the Director’s 
invitation. 

A tea buffet (coffee, tea, punch, cookies) is planned. 

hi addition to the reception, we will also have the tour faciliMes 
available as of interest to our visitors. ^ ^ . tili ^ 

h-im flid~ 

We feel our effort should be informal. We ask each Division to review 
its list of invited guests and then afford appropriate attention at the dedication 
to individuals of interest, to invite them to the reception or our tour facilities 
as the situation warrants . At the termination of the ce remony ther^is_b ound to 
be some confusion as people prepare to depart. Too, there w'lll'lprobably be a 
tendency for the reception line or area to back up, and ^enaa-ja ne^^|or Atten- 
tion to prevent delay in meeting the Director and others. We ask you to fear 
with this and handle your invitees accordingly. Call Dedjfea^oip©ei*^my 
personnel of the Exhibits Section, Ext. 5799, for any assistance or confirma- 
tion of invitees attending. 

1 - Mr. Callahan , 1 - Each Assistant Director 

1 - Mr. Jenkins ’V ^ ~ Mrs. Metcalf 

1 - Mr., 1 " Telephone Room « 

u 5 (,1rc ! y(M 
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Memorandum J. P. Dunphy to Mr. Walsh 
Re: Dedication Ceremony 

Reception and Tours for Invitees 


It is requested that as much coverage be afforded in this 
regard as possible. We feel this offers the Bureau a tremendous 
opportunity that may never be repeated to solidify the Bureau image among 
our friends. We simply but forcefully want to convey the message, which 
has been the nameless theme of this concerted dedication effort, that the 
FBI is greater than ever — just operating at a new stand. 

RECOMMENDATION : 

That each Division handle attendance of invitees to the informal 
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From. Til© IDeslc: Of 


JOSEPH'vmHjORNTON 


September 24, 1975 

-fh I. 



Chief Deputy 

Douglas County Sheriff’s Office 


Mr. Clarence Kelley, Director 
Federal Bureau of Investigation 
Washington, D. C. 

Dear Mr . Kel ly : 


Your very kind invitation to a^end ^ I 
the dedication of the ,J. Edgar^Ho over c/K.. ’ /r/!., 
F.B.I. Building at 9th & rennsyivanlir — 
Avenue, N.W. on Tuesday, September 30, 

1975 has been received, and it is with 
regret I find I must decline. 

Sheriff Theodore J. Janing has been 
hospitalized and is now convalescing 
at his home and therefore I am minding 
the store. 

It would be a great experience to be 
at the dedication and I sincerely regret 
my inability to attend. 


Kindest personal regards. 



jet/eg 


Joseph E. Thornton, KtC-57 
Chief Deputy 


Theodore J. Janing 

i?°^CfflRT HQUSE/.jg;,\0MAHA, NEBRASf/^^’' ( 



Assoc. Dft'. 

Dep.-A.D.-Adm. ^ 

Dep.-A.D.-Inv_^C 

Asst, 

Admin. 

Comp. Syst. 

Ext. Affairs __ 

Piles & Com. 1 

Gen. Inv. | 

Ident 

Inspection 

Intell. 


Laboratory 

Plan. & EvaL 

Spec. Inv. 

Training 

Legal Coun. 


Telephone Rm. 
Director Se e.^ iZl 
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Reception honoring mr. kelley 
9/29/75 — 





Assoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv. 


ExL Affairs 

F lies & Com. 

Gen. Inv. 

Idont. _____ 

Inspection - 

Intell. 

Laboratory 

Plan. & Evol. 

Spec. Inv. - - 
Training 

Legal Coun. 

Telephone Rm. _ 
Director Sec'y ■ 


have learned that today is the birthday of Mrs. Charles. 


y of 


Ji^urphy, Sr. , wife of the Chairman of the Board of Q.^F i<litur phy Company, 


which is s^nsoring the reception this evening in honor of Mr. itelley''. 

The Director may wish to be aware of this when he meets 
Mrs. Murphy this evening. 

RECOMMENDATION : 


None. For information only. 


JPD/aeh^^ 

(9) 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 
1 - Mrs. Metcalf 
i - Telephone Room 
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^ OCT 3 1975 
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Assoc. Dir. 

Dep. AD Adm. _ 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Idont. 

Inspection 

Intell. 


"'■108 
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September 9, 1975 


//A 0 / 


Hie Excellency 
Most Reverend William W. 
archbishop. o£ Washing.ton 
1721 Rhode Island Avenue # N. W. 
Washington, D, C. 20036 



.m , S * 7 . b . 


Dear Archbisop Baum: 

Dedication ceremonies for the J. Edgar 
Hoover P.B.I. Building will be held on Tuesday, 
September 30, 1975, and xjq would be most honored if 
you could deliver the invocation. This is a very 
special occasion for us and I do hope you can join 
me on the speaker's platform for the 11 a.m, cere- 
mony. I look forv/ard to hearing from you and you 
have my weirmest personal regards. 

Sincerely, 
glarcnce 


MAILED 7 

SEP 101975 




'-FBI 


j 


KeSiey . ^ 


1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 

Attention Mr . Dunphy 
1 - Mrs. Metcalf 
1 - Mr. Harrington 
1 - Telephone Room 


"‘1 



I \ * 

1 

NOTE: Mr. Dunphy to Mr. Walsh memorandum dated 8-29-75 

7 recommends that Archbishop Baum be invited to conduct the 
Plan. 8. iuvocation at the dedication ceremony. Archbishop Baum's 
Spec. Inv. ' title and address obtained through Archdiocese Office. 


Sp. 

Training 

Legal Coun. 
Telephone 
Director Sec 


J J . i 
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TO 


FROM 


SUBJECT; 


MR. WALSH 


J. P. DUNPHY 


DATE: 8/29/75 




j), 


DEDICATION CEREMONY 
9/30/75, 11:00 A. M[. 

PROGRAM MATTER - INVOCATION 



Logal Coun. . 
TolephoneRm,^ 
Director Soc*y _il 


The Director has approved that Reverend R, Josepnp^ley, 
Chaplain, Catholic Police and Fireme n’s Socie t y, Washington, D. 
be~approved to deliver the invocation. He also asked that Bishop Baum ^ 
be considered for benediction. We are now recommending that Bishop / 
Baum handle the invocation and Father Dooley be invited to attend as a .w 
special guest. 


While discussing program arrangements with Mr. Robert Ireland, 
Office of Special Projects, GSA, he advised that normal procedure is to 
have the opening invocation and no closing prayer as surprising as it seems. 
He explains it this way. 


The program should proceed as quickly and as lively as 
possible building up in tempo. In our case, the height of interest will be 
reached aft6r the President’s or principal speaker’s remarks. This 
then is followed by stirring closing music. The combination of the two 
is supposed to leave the departing audience in a desirable emotional, 
exhilarated state which hopefully pervades any following activities related 
to the ceremony. The introduction of a closing prayer with its necessary 
serious moment tends to undo the previously set mood. Ireland feels 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr, Adams 
1 - Mr. Walsh 
1 - Mrs. Metcalf 
1 - Mr. Divan 



Mo.i 
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ai| 


S .fe£iq] ^ : g NUED - OVER 


m 


I 


> 't 





Memorandum J. P. Dunphy to Mr. Walsh 
Re : Dedication Ceremony 
9/30/75, 11:00 A.M. 

Program Matter - Invocation 


that an effective invocation will serve the needs of the Almighty, He 
also feels that one cleric is sufficient on the platform if possible. It 
avoids problems of religious politics. Any additional religious guest 
could be specially seated in the audience. 

Discussions with Ireland and the following recommendations 
bear in mind that strong religious beliefs are cornerstone characteristics 
of Bureau personnel. 


RE COMMENDATIONS : 


1. That Bishop Baum be invited to conduct the invocation at 
the dedication ceremony. 




2. If above approved, that invitation be handled by 
External Affairs Division. 

3. That an invitation be extended to Reverend R. Joseph 
Dooley, Chaplain, Catholic Police and Firemen’s Society, Washington, 
D. C. , to attend dedication and be specially seated in audience. 









bove approved, that invitation to Reverend Dooley 


IN THIS FILE SKIPPED DURING 


SERIiLIZATION. 

iM 5 _J9Z6 




Assoc. Dir. 
Dep.-A.D.-Adm^ 


I 


C^l V E A N S F 


ELD 






18024 13th Avenue Nor thwes tl. 
Seattle Wa sJhingtoilZ9817 7 
’September 25, 1975 



Dep.-A.D.-Inv~ 

Asst. Dir. ; 

Adn\ip 
Comi^^’^st. 

■ Ext. Affairs^ 

Piles & Com, __ 
Gen. Inv. 

Ident. 

Inspection 
Intell. . 

Laboratory 
Plan. & EvaL 

Spec. Inv. Qf 

Training &U 

Legal Conn, 
Telephone Rnx. 



Director eiare'nce M. Kelley 
Federal Bureau'^of Investigation 
900 Pennsylvania Avenue Northwest 
Washington, D.C. 20535 

Dear Clarence: 

I certainly want to thank you for the honor impllcj^ in the , ,, 

invitation to attend the dedication of the J. Edgar~^bover 


FBI Building, September 30, 1975. While I will be unable 
to attend (and have so notified the Bureau’s RSVP number) I 
wanted to take this opportunity to thank you for the cpnsideration 
and to reiterate my support of you and the Bureau in this frustrat' 
ing period. 

! ' It has been particularly gratifying to see the Bureau's traditiona 
persistence culminate in the arrests of such as Patty Hearst, the 
Harrises, and even Leonard Handelsman here in Seattle. 

\ Please don’t wait for another Ex-Agent Convention to visit again 
1 in Seattle. 





Best personal regards. 



EB OCT 3 1975 


Sine 



tf 


Ollie (Mansfield) 
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UNITED STATES ^VERNMENT 

Memorandum 


Mr. Walsh 


DATE: 9/12/75 


FROM 


SUBJECT: 


J. P. Dunphy^^^ 

DEDICATION CEREMONY 
9/30/75^11 :00 A. M. 


Attached for review'and approval by the Director 
is a . pron o.s,edJlstj3f .645 invitees to captioned ceremony. The 
first sheet lists plattorm guests some of whom are repeated in the 
group listing where their names are asterisked to indicate they are 
platform guests. 

It is recognized that additional names will be added to 
the list to cover late submissions. 

Upon receipt of approval, the mailing of invitations will 
be immediately handled. 


RE COMMENDATION; 

That the Director indicate his approval of listed guests. 


A V ■ 






(/(''Enclosu 
' , ^ • 1 - Mr. 






1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Walsh 
1 - Mrs. Metcalf 
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PLATFORM GUESTS 








President and Mrs. Ford 
Mayor and Mrs. Washington 
Chief Justice and Mrs. Burger 
Attorney General and Mrs. Levi 
Archbishop Baum 
Mr. and Mrs. Kelley 
Mr. Sampson 
Mr. and Mrs. Callahan 

Senator McClellan - Senate Appropriations Committee Chairman 
Senator Young - Senate Appropriations Committee 
Senator Pastore - Senate Appropriations Subcommittee Chairman 
Senator Hruska - Senate Appropriations Subcommittee 
Senator Eastland - President Pro Tempore of the Senate 
Representative Mahon - House Appropriations Committee Chairman 
Representative Cederberg - House Appropriations Committee 
Representative Slack - House Appropriations Subcommittee Chairman 
Dr. and Mrs. Jacob Kraft 
Mr. Stephen Kraft 

Charles F. Murphy, Chairman of the Board, C. F. Murphy Associates 

Morton Bender - Blake Construction Company 

Invitation handled by GSA who will also have additional platform 
guests such as cabinet members. 



MR. KELLEY’S FRIENDS 


1. 

Mr. 

and Mrs. Irwin S. Rhodes 

*2. 

Dir. 

and Mrs. Jacob Kraft 


Mr. 

Stephen Mark Kraft 

4. 

Mr. 

Hank Meyer 


tO00-CIO5U1vP>.&0M>-^ 


ASSISTANT DIRECTORS 


A 

11 . 

12 . 

13 . 


ASH, Richard H. 
BASSETT, Harold N. 
CLEVELAND, William V. 
COCHRAN, Jay, Jr. 
DECKER, Andrew J. , Jr. 
GALLAGHER, Richard J. 
HOXIE, Herbert E. 

MC DERMOTT, John J. 
MINTZ, John A. 
MOONEY, William M. 
MOORE, Donald W. , Jr. 
WALSH, Eugene W. 
WANNALL, W. Raymond 


(INCLUDES WIVES) 



i 


DEPUTY ASSISTANT DIRECTORS 
AND 

SECTION CHIEFS 


All Deputy Assistant Directors and Section Chiefs for all 
divisions are included. 



ARCHITECT OF THE CAPITOL 


Paul Pinkus 




ARCHITECTS 

ASSOCIATED WITH C. F. MURPHY CO. 


1. 

Sherwin P. Asrow 


2. 

Mrs. and Mrs. Carter Manny, Jr. 


3. 

Geritt Germeraad 


4. 

James A. Wildenradt 


5. 

Guy Pellegrinetti 


6. 

Daniel Despot 


7. 

Robert W. Baringer 


8. 

William D. Wuerfel (also Mrs. ) 


9. 

Oscar E. Cokliss 


10. 

Mrjj and Mrs. Michael Lane 


11. 

Mr. and Mrs. Charles F. Murphy, 

Sr 

12. 

Mr. and Mrs. Charles F. Murphy, 

Jr 


EX-MURPHY EMPLOYEES 

1. John I. Anderson 

2. Stanislaw Z. Gladych 

3. Mitsuru Otsuji 

4. Carl T. Seaberg 

5. Mr. and Mrs. John Burgee 


BANKS 


1. W. Jarvis Moody, Pres. American Security & Trust 

2. H. Paul Mount, Pres. , Arlington Trust Co. 

3. Quinton N. Marsh, VP, American Security & Trust 

4. Dan R. May, Pres. , Bank of Arlington 

5. Joseph E. Keller, Manager, D. C. NatT Bank 

6. J. Richard Earle, VP, D. C. NatT Bank 

7. Leo M. Bernstein, Pres, and Chairman of the Board, 

D. C. NatT Bank 

8. Hollis Bowers, Dir. , American Bankers Assoc. 

9. Fred Schnider, Chairman of the Board, N. Virginia S&L Assoc. 

10. Martin Schnider, President, N. Va. S&L Assoc. 






COAST GUARD 


1. Admiral Owen W. Siler 



PERSONNEL 








CREDIT UNION 


John E. Lovell (Manager) 
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BOTANICAL GARDENS 


1. Albert DePilla 

2. James Crow 


CUSTOMS 


Vernon D. Acree, Commissioner 


DOD 


1. David O. Cooke 

2. Major General Harold R. Aaron 

3. Major General Kenneth E. Dohleman 

4. Rear Admiral Bobby R. Inman 

5. Joseph J. Liebling 

6. Bernard J. O’Donnell 

7. Captain Barney Martin 

8. Brigadier General Paul M. Timmerberg 



DRUG ENFORCEMENT ADMINISTRATION 


Henry S. Dogin 
Charles Bonneville 


Nelson B. Coon 


EMBASSY PERSONNEL 


1. Inspector Henry Brandes, Canadian Defense Building 

2. Jacques R. De Seresin, French Consulate 

3. Tsutomu Hotta, 1st Secretary - Embassy of Japan 

4. Eberhard Blum, Counselor -• Federal Republic of Germany 

5. Guy M. Brattj Counselor, British Embassy 

6. Donald J. Robertson, New Zealand Embassy 

7. George L. McCully, Canadian Defense Building 

8. Leslie V. Jarvis, Australian Embassy 

9. John Parker, British Embassy 

10. Menachem Navoth, Counselor, Israel 

11. Masao Tachibana, 1st .Secretary, Japan 

12. Pieter P. Taylor, 1st Secretary, Embassy of South Aftrica 


EXECUTIVE FEMALE PERSONNEL 


Miss Gladys M. Tietgen 
Mrs. Erma Metcalf 
Miss Ruth McCord 
Miss Nancy Mooney 
Miss Alta Southers 


Miss Phyllis Downing 



James E. Dow, Acting Adm. 

Richard Lally, Dir. , Civil Aviation Service 


FBI EXECUTIVE PERSONNEL 


1. Mr. Callahan 

2. Mr. Jenkins 

3. Mr. Adams 

4. John J. O'Connell 

5. Thomas J. Feeney 

6. Paul L. Mack 

7. John C. Coleman 

8. William Lee Reed 


INCLUDES WIVES 



FBI PERSONNEL ASSOCIATED WITH BUILDING 


All personnel in Headquarters Building Unit, Headquarters Security 
Unit - Exhibits Section 

Front Office - Exhibits Section 


Edward M. Alvarez, Laboratory Division 
Robert L. Gleason, Laboratory Division 
James P. Flynn - Mechanical Section 

James W. Awe - Files and Communications Division 

David H. Haller, Files and Communications Division 

Harry F. Lo uderback. Files and Communications Division 

Ronald W. Witzel - Files and Communications Division 

Lawrence K. York, Files and Communications Division 

Earl G. Poleski, formerly assigned to Headquarters Building Unit, RA 
Jackson, Michigan 

Frank Underwood, formerly assigned to Headquarters Building Unit, 
Commendation Unit - Administrative Division 

Lee F. Laster, formerly assigned to HBU, ASAC Philadelphia 

Richard H. Blay, formerly assigned to HBU, ASAC Memphis 


FEDERAL PROTECTIVE SERVICE 


(Submitted by Headquarters Security Unit - Exhibits Section) 

1. Captain John Behlin, Commander 

2. Col. Frank McKetta, Assistant Commissioner 

3. James H. Maddock, Chief, Enforcement Branch 

4. Walter J. Burns, Director, Operational Services Div. , FPS 


FOREIGN INVITATIONS 


(Submitted by Laboratory Division) 

1. Don Cassidy, Vice-Chairman, National Harbours Board, 

Ottawa, Canada 

2. Jacques Dansereau, Institute De Medecine Legale et de Police 

Scientifique, Montreal, Quebec 

3. Pierre Boulanger, Biologiste en chef, same as above 

4. Bernard Peclet, Directeur Adjoint, same as above 

5. Dr. Alan Curry, Dir., Central Research Establishment, 

Berkshire, England 

6. Dr. Ray Williams, Dir. , Forensic Science Lab. , New Scotland Yard 

London, England 

7. Douglas Lucas, Dir. , Centre of Forensic Sciences, Toronto, Can. 

8. A. M. Headrick, Assistant Commissioner, RCMP, Ottawa, Can. 


/ 


FOREIGN SERVICE INSTITUTE 


Howard E. Sollenberger, Director 



FORMER FBI EMPLOYEES 


Cartha D. DeLoach 
Miss Helen W. Gandy 
Louis B. Nichols 
John P. Mohr 
Quinn Tamm 
Eugene W. Whitwam 
Leland Boardman 
Alex Rosen 
Allen Belmont 

Edna M. Holmes 

Mrs. Dorothy S. Skillman 


GENERAL SERVICES ADMINISTRATION 


People associated with the building in construction, design, and 
liaison capacities: 

1. Robert D. Anthony 

2. John A. Brown 

3. Harry Bokow 

4. Bernard W. Adamec 

5. Forrest Andrews 

6. Russell Connors 

7. William T. Burton 

8. Ernie Coleman 

9. Lemuel Buckingham 

10. Miss Norma Carey 

11. Ralph B. Harris 

12. Stanley Dambroski 

13. John F. Galuardi 

14. George A. Culfogienis 

15. Terry A. DeBiase 

16. Joseph F. O'Hern 


General Services Administration Continued: 

17. Walter E. Huber 

18. Walter Magi 

19. Lawrence Hoffman 

20. David A. Lingrell 

21. Godwin G. Rogerson 

22. Andrew F. Przekopf 

23. Ezell Silver 

24. Alfred W. Peters 

25. Donald L. Seckel 

26. James F. Steele, Jr. 

27. William A. Schmidt 

28. Lawton Saunders 

29. Marice Shaw, Jr. 

30. Kent Womack 

31. Mrs. Ann Whitcomb 

32. Thomas M. Zamaria 

33. James E. Sorg 

34. IraR. Meyers 


35. Karel Yasko 


General Services Administration Continued: 

36. George Jorgensen 

37. George W. Johnson 

38. Ronald A. Golliday 

39. Edward M. Kidwell 

40. I. Jack Gural 

41. Matthew J. Long 

42. Frank B. Lopez 

43. Henry S. Huntt 

44. Roger Thomas 

45. Kenneth A. Jaacobson 

46. William A. Russell 

47. Walter A. Meisen 

48. Theodore C. Leininger 

49. John J. Province 

50. Terry West 

51. Robert Schwanner 

52. Dick Zimmerman 

53. William B. Fisher 


54. William R. Campbell, Jr. 


General Services Administration Continued: 


55. Donald P. Martin 

56. Gilbert C. Stoessel 

57. Raymond A. O'Brien 

58. Ed McGinnis 

59. Thomas Peyton, Jr. 

60. Loy M. Shipp, Jr. 

61. Harold J. Morton 

62 . Kenneth A . McDow 

63. Robert E. Hughes 
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GOVERNMENT SERVICES, INC. 


1. James Robert Hanna 

2 . William J . Virts 

3. M. T. Allen 

4. Clifton M. Truesdale 
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HESS AND EISENHARDT CO. , 
CINCINNATI, OHIO 

(Submitted by John P. Dunphy) 

1. Mr. Willard C. Hess 

2. Mr. James L. Centner 

3. Mr. John T. Kraus 

4. Mr. Albert J. Schaerges 

5. Mrs. Helen H. Schmitt 




• • 

• 




1. 

HOUSE OF REPRESENTATIVES 
Carl Albert 


2. 

Bella S. Abzug 


3. 

Mark Andrews 


4. 

Bill Alexander 


5. 

Richard Bolling 


6. 

Yvonne Braithwaite Burke 


7. 

Omar Burleson 


8. 

Bill D. Burlison 

• 

9. 

Garry Brown 


10. 

Samuel L. Devine 


11. 

Don Edwards 

* 

12. 

Elford A. Cederberg 


13. 

George E. Danielson 


14. 

Garner J. Cline 


15. 

M. Caldwell Butler 


16. 

William L. Clay 


17. 

William Leonard Hungate 


18. 

3bhn J. Flynt, Jr. 


19. 

( 

David N. Henderson 

• 

20 . 

A. Searle Field 


CONTINUED 


HOUSE OF REPRESENTATIVES - CONTINUED 


21. 

Kenneth F. Harding 

22. 

Jerry L. Litton 

23. 

Martha Elizabeth Keys 

24. 

Kenneth N. Klee 

25. 

Richard H. Ichord 

26. 

Robert W. Kastenmeier 

27. 

Keith F. Mainland 

* 28. 

George H. Mahon 

29. 

Clarence E. Miller 

30. 

Robert Me Clory 

31. 

Dempsey B. Mizells 

32. 

Alan A. Parker 

33. 

John G. Osthaus 

34. 

Melvin Price 

35. 

Thomas P. O'Neill, Jr.' 

36. 

Otis G. Pike 

* 37. 

John M. Slack 

38. 

Garner E. Shriver 

39. 

Joe Skubitz 

40. 

Harold L. Runnels 


CONTINUED 


HOUSE OF REPRESENTATIVES - CONTINUED 


41. Keith G. Sebelius 

42. Michael Reed 

43. John J. Rhodes 

44. Peter W. Rodino, Jr. 

45. Tom Railsback 

46. William J. Randall 

47. Sam Steiger 

48. Gene Taylor 

49. Leonor Kretzer Sullivan 

50. Larry Winn, Jr. 

51. James Wadsworth Symington 

52. Neal Smith 


IMMIGRATION AND NATURALIZATION SERVICE 


1. Leonard F. Chapman, Jr. (Commissioner) 

2. James F. Greene (Deputy Commissioner) 




INTERNAL REVENUE SERVICE 


1. John F. Hanlon (Assistant Commissioner) 

2. Donald C. Alexander (Commissioner) 

3. Rex D. Davis, Director, Bureau of Alcohol, Tobacco, and Firearms 




INSURANCE 


Robert E. Hampton, CSC 

Carl F. Goodman, CSC 

Thomas A. Tinsley, CSC 

Frank L. Wright, Wright and Company (SATI) 


JUDICIAL PERSONNEL 


1. Rowland F. Kirks, Director, Administrative Office of the U. S. 

Courts 

2. William B. Jones, Senior District Judge for the District of 

Columbia 

3. Earl J. Silbert, Acting U. S. Attorney for the District of Columbia 

4. Lawrence S. Margolis, U. S. Magistrate 

5. Harold H. Greene, Senior Judge for Superior Court of the District 

of Columbia 

6. Howard F. Corcoran, Acting Senior D. C. Judge 

7. Arthur L. Burnett, U. S. Magistrate 

8. William E. Foley, Deputy Director, Administrative Office of the 

U. S. Courts 

9. JeanF. Dyer, U. S. Magistrate 

10. Arlin M. Adams, Judge, U. S. Court of Appeals for Third Circuit 

11. Fred D. Lewis, Executive Director, The American Judicature 

Society 

12. William B. Cummings, U. S. Attorney, Eastern District of Virginia 

13. Frank M. Hepler, Marshal of the Court, Supreme Court of the 

United States 




JUSTICE DEPARTMENT 


1. John J. Buckley, Jr. , Spl. Asst, to AG 

2. Robert H. Bork, Solicitor General 

3. Leonard F. Chapman, Jr. , Comm. , INS 

4. Norman A. Carlson, Dir. , Bureau of Prisons 

5. Scott P. Crampton, Asst. AG, Tax Div. 

6. Robert J. Havel, Dir. , Office Public Information 

7. Wayne B. Colburn, Dir., U. S. Marshals Service 

8. Henry S. Dogin, Drug Enforcement Adm. 

9. Wallace H. Johnson, Asst, AG, Land & Natural Resources Div. 

10. Warner Koehler, Assistant to the AG 

11. Benjamin F. Holman, Dir. , Community Relations Service 

12. Thomas E. Kauper, Asst. AG, Antitrust Div. 

13. Edward H. Levi, AG 

14. Rex E. Lee, Asst AG, Civil Division 

15. Robert F. McDermott, Jr., Assoc. Deputy AG 

16. Douglas R. Marvin, Counselor to AG 

17. Glen E. Pommerening, Asst. AG for Adm. 

18. David L. Milhollan, Chairman, Board of Immigration Appeals 

19. Antonin Scalia, Asst. AG, Office of Legal Counsel 

20. J. Stanley Pottinger, Asst. AG, Civil Rights Division 

CONTINUED 


JUSTICE DEPARTMENT - CONTINUED 


21. Maurice H. Sigler, Chairman, Board of Parole 

22. Lawrence M. Traylor, Pardon Attorney 

23. Edward W. Scott, Deputy Asst. AG for Adm. 

24. Richard L. Thornburgh, Asst. AG, Criminal Division 

25. Michael L. Uhlmann, Asst. AG, Office of Legislative Affairs 

26. Togo D. West, Jr., Assoc. Deputy AG 

27. Harold R. Tyler, Jr. , Deputy AG 

28. Richard W. Velde, Adm. , LEAA 

29. Mark L. Wolf, Spl. Asst, to AG 

30. William Lynch, Chief, Org. Crime & Racketeering Section 

31. John C. Keeney, Deputy Asst. AG, Criminal Div. 

32. Howard M. Livingston (Dr. ) , Dir. , Police Info. Network 

33. Jack W. Fuller, Spl. Asst, to AG 

34. Philip H. Modlin, Exec. Asst, to Deputy AG 

35. Kevin T. Maroney, Deputy Asst. AG 

36. Mark Richard, Exec. Dir. , Atty. Gen. White Collar Crime Comm. 

37. Douglas R. Marvin, Spl. Asst, to AG 

38. Michael E. Shaheen, Spl. Counsel for Intelligence Coordination 


MARINE CORPS 


1. Louis H. Wilson (General) (HQUSMC) 

2. Joseph C. Fegan, Jr. (Lieutenant General) 


MEDIA 


1. William Carpenter (WTTG) 

2. James G. Bellows (The Washington Star News) 

3. Grant Dillman (United Press National) 

4. Ward Chamberlin (WETA) 

5. Marvin L. Arrowsmith (The Associated Press) 

6. Frank J. Jordan (NBC News) 

7. John W. Heffernan 

8. John F. Lynch (ABC News) 

9. David J. Kelly (WMAL - TV) 

10. Mrs. Katherine Graham (The Washington Post) 

11. Bruce MacDonell (WRC-TV) 

12. Sanford Socolow (CBS News) 

13. James L. Snyder (WTOP) 

14 . Don Whitehead 

15. Sanford Ungar (NPACT) 



MEDICAL 

1. Robert Bernstein (Major General) 

2. Earl D. Brown, Jr. (Rear Admiral) 

3. William M. Cornish (Director) 

4. Thomas A. Jarvie (DR.) 


MISCELLANEOUS 


1. Robert W. Cogswell, Goodyear 

2. James H. Zinn, Capital Cadillac 

3. Geoffrey Ob er dick 

4. Joseph Tait 

5. Professor James Q. Wilson 

6. Harry P. Sanders, Pres. , OK Storage & Transfer Co. 

7. Col. Richard C. Froede, Chief, Forensic Sciences Div., Armed 

Forces Institute of Pathology 

8. George H. Fishman 

9. Frank J. Rogers, Commissioner, New York State Division of 

Criminal Justice Services 

10. Lee Wells, Executive Secretary, NatT Exchange Club 

11. Nathaniel E. Kossack, Project Director, NatT DAs Association 

12. Dr. :Jabies Luke, Chief Medical Examiner for DC 

13. C. Neil Benson, Chief Postal Inspector 

14. John O. Sullivan, Manager, Forensic Sciences Programs, 

NatT Institute of Law Enforcement and Criminal Justice 

15. Ferris E. Lucas, Executive Director, NatT Sheriffs Assoc. 

16. Ordway P. Burden, Chairman, Sons of American Revolution 

17. William A. Anders, Chairman, Nuclear Regulatory Commission 


MISCELLANEOUS - CONTINUED 


18. Frank A. Stanton^ Director of Investigations & Security, 

Department of Transportation 

19. Col. J. P. McConnell, Command Security Officer, Defense 

Supply Agency 

20. Robert C. Seamans, Jr., Adm. , Energy Research & Development 

Administration 

21. Clarence M. Mitchell, Director, NAACP 

22. Leon David Harmon 

23. Robert S. Smith, Director, Personnel and Training Staff, 

Department of Justice 

24. Sam R. Broadbent 

25. William Boleyn 

26. Jay Howe 

27. Joseph J. Eigenmann 

28. Harold Merrick 

29. Joseph T. McDonnell 

30. William Kennedy 

31. Kenneth Sprankle 

32. Thomas J. Scott 

33. Lou Cimaglia 

34. Maceo W. Hubbard 


MOVIES 


1. Efrem Zimbalist, Jr. 

2. Quinn Martin 


NATIONAL SECURITY AGENCY 



1. Jack Butlej 

2. Lew Allen, Jr. (Lieutenant General) 

3. James E. Leer (Director of Security) 

4 . Benson K. Buffham (Deputy Director) 



NATIONAL WAR COLLEGE 



1. James S. .Murphy ( Major General ) 

2. Marmaduke G. Bayne (President) 



OFFICE OF MANAGEMENT AND BUDGET 


1. James T. Lynn (Director) 

2. Paul H. O’Neill (Deputy Director) 

3. David M. Bray 

4. Calvin Collier (Associate Director) 

5. James N. Purcell, Jr. 

6. Eugene B. Tryck 

7. Nathaniel Scurry 




OSI 


1. Col. Roy C. Tucker 



POLICE - FEDERAL 




1. Franklin A. Arthur, Deputy Chief, National Park Service 

2. James M. Powell, Chief, Capitol Police 

3. Captain J. O. Blackston, U. S. Capitol Police 

4. Earl L. Drescher, Sr. , Chief, Executive Protective Service 

5. Jerry L. Wells, Chief, U. S. Park Police 



POLICE - LOCAL 



1. John F. Heaphy, Assistant Director, Police Foundation 

2. Patrick V. Murphy, President, Police Foundation 

3. Jervis S. Finney, USA, District of Maryland 

4. W. Laird Stabler, Jr., USA, District of Delaware 

5. Donald D. Pomerleau, Commissioner, Baltimore PD 

6. Col. James L. Ford, Jr. , Superintendent, Delaware State Police 

7. Col. Richard A. King, CP, Fairfax County PD 

8. John B. Holihan, CP, Alexandria, Va. 

9. Vernon L. Jones, CP, Vienna, Va. 

10. Col. H. W. Burgess, Superintendent, State Police, Va. 

11. Maurice J. Cullinane, Chief, MPD 

12. George T. Owens, Cp, Manassas, Va. 

13. Col. John W. Rhods, CP, Prince Georges Co. 

14. Robert Rabb, Deputy Chief, Spl. Operations Div. , MPD 

15. Col. Kenneth W. Watkins, Superintendent, Montgomery Co. PD 

16. Col. Thomas S. Smith, Superintendent, Maryland State Police 

17. Roy C. McLaren, CP, Arlington County PD 



POLICE ORGANIZATION 


Glen D. King, Executive Director, lACP 



POLICE - OUT OF STATE 


1. James C. Parsons, CP, Birmingham, Ala. 

2. CarlV. Goodin, CP, Cincinnati, Ohio 

3. Rocky Pomerance, CP, Miami Beach, Fla. 

4. Clyde Pattison Klaumann, CP, Carmel, California 

5. Col. Walter E. Stone, Superintendent, R. I. State Police 

6. Eli Yovetich, CP, Kansas City, Kansas 
Richard C. Clement, CP, Dover Township PD 
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RCMP 


Maurice J. Nadon, Commissioner, RCMP 



RELIGION 




1. Rev. R. Joseph Dooley 

2. Archbishop William W. Baum 

3. Monsignor James G. Gillen 


SACs AND ASACs 


1. J. Wallace La Prade (Mr. and Mrs. ) 

2. Nick F. Starnes 

3. Robert G. Kunkel 

4. Robert E. Gebhardt (Mr. and Mrs. ) 

5. George T. Quinn 

6. James Healy 

7. Gary L. Watt 


8 . 


Cornelius G. Sullivan 


SAMBA 


1. John J. Donovan, Office Manager 

2. Robert C. Winters, Senior VP, Prudential 

3. John G. Adelhelm, Dir. , Group Underwriting, Prudential 

4. William U. Meier, Jr. , VP, Group Ins. , Prudential 


SECRET SERVICE 


1. Lilburn E. Boggs, Deputy Director 

2. Gary McLeod, Spl. Agt. in Charge, Liaison Div. 

3. H. Stuart Knight, Director 


SENATORS 


* 1. John L. McClellan 

2. Warren G. Magnuson 

3. Michael J. Mansfield 

4. Henry M. Jackson 

5. J. Bennett Johnston, Jr. 

6. Walter D. Huddleston 

7. Ernest F. Hollings 

* 8. Roman L. Hruska 

9. Thomas D. Hart 

10. Mark O. Hatfield 

11. Strom Thurmond 
*12. Milton R. Young 

13. John Tower 

14. Robert P. Griffin 

15. John T. Elliff 

16. Hiram L. Fong 

17. Thomas F. Eagle ton 


* 18. James O. Eastland 


Senators Continued: 


19. Robert J. Dole 

20. James R. Calloway (Chief Counsel & Staff Director, Committee on 

Appropriations) 

21. Frank Church 

22 . Edward W. Brooke 

23. Robert C. Byrd 

24. Herman E. Talmadge 

25. Ted Stevens 

26. Stuart Symington 

27. Gerald P. Salesses (Staff Assistant, Senate Appropriations Subcommittee) 

28. John Sparkman 

29. John C. Stennis 

30. Terrence E. Sauvain (Staff Assistant, Senate Appropriations Subcommit- 

tee) 

31. Hugh Scott 

32. William Miller 

33. John O. Pastore 

34. James Blackwood Pearson 


35. Peter M. Stockett 
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SOCIETY OF FORMER SPECIAL AGENTS 

1. Warren L. Love, President, local chapter 

2. Paul E. Ertzinger 

3. Robert H. Paul 

4. Lewis H. Bunker 

5. Norton R. Schonfeld 

6. Charles M. Noone 

7. William A. Murphy 

8. Dale I. Stoops 

9. James L. McGovern 

10. Joseph W. Lucca 

11. Ralph H. Jones 


STATE DEPARTMENT 





1. Willaam G. Hyland, Dir. , Bur. of Intelligence & Research 

2. Miss Frances G. Knight 

3. Victor H. Dikeos, Deputy Asst. Secretary for .Security 

4. Robert A. Fearey, Cabinet Committee to Combat Terrorism 

5. William C. Jones, HI, Director, Office of Intelligence Liaison 


TELEPHONE COMPANY 


Raymond T. Russell 
Clayton E. Smalling 


UNIVERSITY OF VIRGINIA 


Frank L. Hereford, Jr. 
Bruce W. Nelson, Dean, 


School of Continuing Education 


WHITE HOUSE 


1. Wheaton B. Byers, Executive Secretary, President's Foreign 

Intelligence Advisory Board 

2. Miss Jane Dannenhauer, Staff Assistant (Security) 

3. Kenneth A. Lazarus, Associate Counsel to the President 

4. Admiral George W. Anderson, Chairman, President's Foreign 

Intelligence Advisory Board 

5. William O. Baker, President's Foreign Intelligence Advisory 

Board 

6. Lt, Gen. Brent Scowcroft, Deputy Assistant to the President 

7. Philip W. Buchen, Chief Counsel to the President 


WATERGATE FORCE 


Henry S. Ruth, Jr. , Director, Watergate Special 
Prosecution Force 

Thomas F. McBride, Watergate Special 
Prosecution Force 


VETERANS ORGANIZATIONS 


1. Thomas C. Walker, Commander-in-Chief, VFW, KCMO 

2. Julian Dickenson, Adjutant General, VFW, KCMO 

3. Harry G. Wiles, National Commander, American Legion, 

Indianapolis, Indiana 

4. William F. Hauck, National Adjutant, American Legion, WDC 


VETERANS ADMINISTRATION 


1. Richard L. Roudebush, Administrator of Veterans Affairs 

2. Blake Turner, Deputy Chief Benefits Director 


USIA 


Robert D. Barber, Asst. Director, Security 
James Keogh, Director 
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UNITED STAIEES GOVERNMENT 


Memorandum 


TO 


Mr. Walsh 


FROM : J. P. Dunphy 
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'4-B. 
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^ ./^SUBJECT :'-;^^APERIES 












^ ~Ksscz, Dil 


DATE; September 17, 1975 


On 6/27/75, the GeneraPServices Administration (GSA), 
awarded a drapery fabrication and installation contract for the hew 
building to Washington Draperies Incorporated. That firm was to 
have installed draperies in the building (including the Seventh floor 
executive office area) by 9/27/75, (90 days after receipt of notice 
of the contract award). 


.dm. . 


Dop. 

A Dep.<Ci^ Inv 

if Asst DjV: 


Com(£ Syst. 


Ext. Affairs 

F iles-& Com. 
Gen. Inv. 

Ident. ■ 



Loborotory - . — 
Plan. & Eval. _ 
Spec. Inv. ■ — 
Training 


Legal Coun. 
Telephone Rm. _ 
Director Sec*y ■ 




Fabrication is being delayed due to the failure of the 
contractor to obtain fabric from his suppliers. At Bureau request, 
GSA procurement personnel are trying to rem'edy the problem. 

It appears doubtful at this time that drapes will be avail- 
able in the executive offices by the 9/30/75, dedication date. 

RE COMMENDATION: 



None. For information. 
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FROM 


SUBJECT: 



J. E DGAR_H00VER FBI_BUILDING 

SEP^TEMBER_2 9 ^ _1J.75 
10:00 A.M. - 12:00 NOON 






Comp. Syst. 

Files & Com. _ 

Gon. Inv, 

Idont. 

Inspoctlon 

Into 1 1. 

Loboratory 
Logoi Coun. ___ 

Plan. & Evol. 

Spec. inv. 
Training . 
Telephone Rml 
Director Sec'y^ 



The dedication ceremony for the J. Edgar Hoover FBI 
Building (JEH Building) has been set for September 30,, 1975, 
at 11:00 a.m. In conjunction with this ceremony, and in 
response to numerous requests from the media to film and photo- 
graph our new facility, September 29, 1975, would be considered 
a good date to allow such filming and photographing. It is 
believed that the filming on the day before would provide 
valuable additional visual material for the anticipated news 
coverage of the ceremony. 


All representatives of the media will be invited to 
this tour by External Affairs Division officials. These tele- ^ 
phonic invitations will be supplemented with reminders to both \ 
the Associated Press and United Press International wire ser- I 
vices who will make the information available to their subscrib|^,*«,-^" 
ers. Because of the unusual interest in the JEH Building and 
the many requests to film inside, and because the dedication 
ceremony is occur ing the following day, it is anticipated this 
invitation to the media will result in a considerable turn out. 

I External Affairs Division officials will accompany the media 
I representatives on this controlled tour. 


Specific areas in the building will be utilized for 
this project. The following locations would be considered 
suitable and acceptable for the media representatives to 
accomplish their purpose: ^ Q ^ Q / 

Courtyard 




V 

5 NOV 


1 

1 

1 

1 

1 

1 

1 

1 

1 

1 


- Mr. Ash 

- Mr . Cochran 

- Mr . McDermott 

- Mr . Moore 

- Mr. Walsh 

- Mr . Brownfield 
-Mr. J.H. Campbell 

- Mr . Dunphy 

- Mr . Malmf eldt 

- Mr. Millqf 
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S OCT 8 1075 



(CONTINUED-OVER) 


Moore to. Jenkins Memo (cont'.d) 

Re: J. EDGAR HO.OVER BLDG. 

PRE-DEDICATION TOUR 

Executive Offices 
Auditorium 
Indoor Range 

Selected Laboratory Locations 

Tour Exhibits 

Cafeteria 

File Rooms or Identification 
Records Rooms 

It should be noted that the tour route area of the 
JEH Building may be in use at the time of this media tour. 
Every effort will be made to avoid undo delay or confusion in 
the tour route area. 

Media representatives will be briefed in full by 
External Affairs Division officials as to what to expect to 
see on the tour and as to the limitations in connection with 
their filming. To coordinate this project with the Dedication 
Ceremony, the media representatives will __be_aske d to a d here t o 
a re lease _date_ of S eptember_3_Q.,_J,.97-.§.r. at 11 : 00 a. m . External' 
'Affairs Division officials will accompany all members of the 
film crews during the entire time they are in the building. 

RECOMMENDATIONS : 

(1) That authority be given to External Affairs 
Division officials to invite all media representatives to the 
J. Edgar Hoover FBI Building on September 29, 1975 , _ 10.;.Qi)_a .iil. 
to 12:00 noon , for purposes of filming and photographing in 
selected areas of the building. 


(2.) That, upon approval, this memorandum be returned 
to. the Press Services Office of the External Affairs Division 
for appropriate action. 
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Memorandum 


SUBJECT; 


MR. WALSH 


DATE: 


J. P. DUNPH 



BUILDING OPERATION 
^MAINTENANCE MATTERS AND 




As^t. Di^.: V 

Conp/Syst. 

I 

W gPl 


Laboratory . 




SERVICE CALLS 

" t ' C’ 


Plan. & EV0I4 
Spec. Inv. 
Training 

\J Telephone Rtrr 


/I Jju> ^ d' '* 

Purpose of this memorandirm is to provide information 
concerTfing request of the General Services Administration (GSA) Building 
Manager that certain routine and emergency building service inquiries 
relating to construction ’Defects and Omissions, ” building modifications 
and maintenance matters be furnished him from a single Bureau source 
rather than from individual Division representatives. Further, to recommend 
policy establishing such centralization as an ancillary function of the -! 

Headquarters Building Uriitj(HBU). 


DEFECTS AND OMISSIONS 


The FBI has assumed occupancy of the new building .on a S 

phased basis, moving into space as it has been completed by the contractor -j 


and subsequently "accepted” by the General Services Administration. 


m 


GSA has "accepted" our space with ’Defects and Omissions" 
(D’s & O’s), in construction. This is normal procedure, particularly in 
buildings the size of ours. The contractor is obligated to remedy the 
"D’s and O’s" noted by GSA during the "acceptance" process. Typic 
examples are leaking valves, loose or missing base mold or damage^xeilin^- 


S3 

St? 


and floor tiles. 




Our building is large; there are many outstanding "D’s & O’s” 
needing attention. If such items functionally impair our operation, the 
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- Mr. McMichael 

- Mr. Frank 

- Mrs. Metcalf 
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-Mr. Adams 

- Each Assistant Director (Att: Division Move Coordinators) 

- Mr. Feeney 
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Memorandum to Mr. Walsh 
Re: Building Operation 

Maintenance Matters and Service Calls 

contractor can and has been asked to correct same immediately. If not, 
they will be handled by him when major construction nears completion. 

This customary procedure permits the government more time to identify 
occupancy-related problems. It is beneficial to the contractor in that he need 
not dilute his work forces in particular construction areas by repeatedly 
siphoning off personnel to remedy minor defects noted by the tenant agency. 

As the various divisions have assumed occupancy of their building 
space, individual Division representatives are contacting the GSA Building 
Manager, Kent Womack, directly regarding these items. Those persons 
are not necessarily aware (1) that these *'D’s & 0*s” were noted by GSA during 
their ''acceptance'* of building space, (2) that the contractor, and not GSA, 
is responsible for the corrections, and that (3) the contractor traditionally 
processes outstanding "D's & O's" at the conclusion of his construction 
process. 


Mr. Womack advises his office personnel get frequent calls : 

about these matters. Questions on these items should be directed to ^ 

Headquarters Building Unit (HBU) personnel for information and resolution 
rather ‘than to the GSA Building Manager. 

MODIFICATIONS TO BUILDING SPACE 


During the move process which has necessarily extended over 
a long period, a specific Division may have changed program functions, or 
undergone expansion requiring building modifications in their assigned space. 
Partition additions and deletions and telephone and electrical service changes 
are typical. Such remedial work is done by shop personnel in the GSA 
Building Manager's Office on a reimbursable basis. GSA does the work when 
issued a work order from the Bureau's Procurement and Administrative 
Services Section. 

Mr. Womack advises his shop personnel are also performing 
extensive renovations for the Justice Department in space vacated by the 
Bureau. That work, together with the remedial work sought by the Bureau 
Divisions in the new building, is severely taxing the resources of his shops. 
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Memorandum to Mr. Walsh 
Re: Building Operation 

Maintenance Matters and Service Calls 

He advises that individual Division personnel are contacting his staff and 
shop foremem directly in an effort to have their work orders handled more 
expeditiously. He requests that this practice be discontinued. He asks 
that he be provided with but one Bureau contact with whom his office staff 
and shop personnel can deal. This is to assure his personnel provide the 
work priorities of overall value to the Bureau and not to the benefit of a single 
Division only. 

GSA's comments are particularly apt during the move process. 

For instance, during the move of the Laboratory Division, the services of 
the GSA electrical and plumbing shops are being extensively utilized for 
utility disconnections and reconnections. To keep the Laboratory functioning 
with minimal "down time, " it may be necessary to postpone remedial alteration 
work for other Divisions. HBU personnel', being responsible for the move 
as well as Division remedial work requests, are best able to afford the 
Building Manager with the direction and aassessment of priorities he solicits. 

MAINTENANCE MATTERS 

The GSA Building Manager is currently trying to reorganize his 
maintenance programs. He seeks to discontinue squad type cleaning 
operations in favor of defined work responsibilities which can be assigned 
to individuals. This is to provide more efficient cleaning service and make 
it easier to affix responsibility should service prove lacking. 

Mr. Womack advises his office staff is receiving cleaning 
and maintenance matters requests from individual Division personnel on an 
ever increasing basis. In the past. Division Move Coordinators were advised 
by HBU to phone emergency calls (leaks, stopped toilets, etc.) directly to 
the Building Manager's Office. They were requested to furnish all other routine 
maintenance and cleaning requests to the HBU for referral to GSA. Experience 
is showing that in some instances service calls are being made by various 
Division representatives to both the HBU and the Building Manager for correct- 
ive action. In other instances, routine Division maintenance service calls are 
being placed directly to GSA. 
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Memorandum to Mr. Walsh 
Re : Building Operation 

Maintenance Matters and Service Calls 

Centralization of maintenance service calls would provide an 
additional benefit to the Bureau. For example, calls regarding excessive 
heat coming from the same general area, although from occupants on 
different floors, might suggest a building system malfunction. A particular 
supply fan, serving multi-floor occupants might have an excessive discharge 
temperature. This situation would not necessarily be apparent to individual 
complainants calling to GSA on their own behalf unaware of a commonality 
of interest with other callers . Centralization would also reduce the number 
of calls to the Building Manager on the same problem. 

Requests for emergency GSA maintenance service should be 
handled in the same manner. Notification regarding stopped toilets, water 
leaks, stopped elevators, etc. , should be directed to a central Bureau source 
to, in turn, contact the Building Manager. This is to avoid overtaxing the 
Building Manager with many calls dealing with the same situation. 

Size or multi-floor occupancy may dictate the desirability for 
large Divisions to assign a person with the responsibility of coordinating 
maintenance service calls or structural modification requests with HBU 
personnel. That person, however, should furnish Division emergency 
and routine maintenance service requests of the Building Manager through 
HBU personnel rather than dealing directly with the Building Manager against 
his expressed wishes. 

Division requests for issuance of work orders to the GSA 
Building Manager should continue to be directed f3t?rprocessing to the 
Procurement and Administrative Services Section. That Section will continue 
to submit same to the HBU for coordination and evaluation. HBU will establish 
the order of priorities with the Building Manager. Requests for servicing 
of Bureau owned or leased equipment should continue to be directed to the 
Procurement and Administrative Services Section. 


RECOMMENDATIONS : 


1 . That individual Divisions discontinue direct contact with 
the office of the GSA Building Manager. 



Memoraadum to Mr. Walsh 
Re: Building Operation 

Maintenance Matters and Service Calls 


2. That all requests for routine and emergency maintenance 
service requests of the GSA Building Manager be submitted to the 
Headquarters Building Unit. 
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Assoc. Dir. .1...— - 

Dep. AD Adm. 

Dep. AD Inv. 



NOTE; See memorandum dated 10-2-75 from Mr. Dunphy to 
Mr. Walsh captioned "Dedication Ceremony, J. Edgar Hoover 
F.B.I. Building, September 30, 1975, Letters of Apprecia- 
tion," WCArko. 
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Attached is a proposed press release in connection 
with the Dedication Cermonies. The release date for this 
nev7S item is contingent upon the White House Press Office. 

Upon approval, we will make it available for national dissemi- 
nation after the White House press release. 

RECOMMENDATIONS ; 

(1) That proposed news release be approved. 




(2) That, upon approval, news release be returned 
to the Research Section, External Affairs Division, for . 
appropriate handling. ^ 
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FOR IKIHDIilTE ??SLEIi\SE 
^TUESDAY, SEPT-2iiB):;E 30, 1375 


President. Gerald R, Ford \/ill bo the principal 
sitjoabor at Dedication Cererionies of the J. Edgar L'oovor FBI 
Building in VJaDhington, D. C. , today, FBI Director Clarence £1. 
Kelley announce d» 

Lhr. Kelley said the ceremonies will be held in the 'J, 
coiirtyard of the new FBI headquarters Building, and ’;;ill begin. . 
promptly at 11:00 a,ra» The program -will be presided over by ; ; 

t ' 

t t 

Administrator Arthur F. Sampson, S, Genaral Services hdirlh^. . 
istration, and will include brief isossagas from hayor V?altcr_^^ , 
VJashington of V/ashington, D. C*, Attorney General Levi, and i. 
Director Kelley, follo.?ed by the Dedicatory Address by She 

r. 

President. i ^ ' 

Invited guests from all branches of Governident are • v 

f ‘ . 

expected to be in attendance at the massive nei? FBI structure ; 

i, • J > 

located at Ninth Street and Pennsylvania .Avenue, across fro4_- ' 

f-. • 

the Depar-tment of Justice Building that was Headguarbers for 
the FBI for nearly 41 years. 

fully occupied by tho FBI, the building 
house approximately 7,400 eisployees, plus an additional 305 
GSA loainterianee and operating personnel. It \;ill consoiidc^o 


tho Bureau's Uashington operations (except the i;ashingto: 





Y'i.. 


— DLD:mrs 

. MAIL ROOM □□ TELETYPE UNIT □□ 




Field Office) and will hotise many new' features, such as a 
large automatic data processing facility, a 4S0-seat audi- 
tori mn, an open second floor pedestrian plaaa, an eighth floor 
employee cafeteria, a modem and enlarged FBI laboratory 
designed to, permit public tours without interruptions to its 
etaff, and a streamlined indoor range to be used for tour 
demonstrations as well as firearms training for Headquarters 
Agents. The buff-colored concrete building, seven stories 
high on the Pennsylvania Avenue side and rising to eleven 
stories on its 'S' Street border, is scheduled for completion 
in Novea^er, 1975, 
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We have indicated 11:00 a. m. as the time for the ceremony 
to start. This is still correct, but note the following carefully, please: 

The invitations state that the dedication is scheduled for 
10:45 a. m. The purpose of this, particularly with the anticipation of a 
Presidential appearance, is to insure that everyone will be in their seats 
by 10:45 a. m., including platform guests. The President is scheduled 
to arrive promptly at 11:00 a. m. and the ceremony will begin. 

With respect to the platform guests, they are requested to 
be in the "holding area " at 10: 20 a. m. This affords time for them to / 
mingle briefly and then"Be‘omSiF^^^rm by 10:45 a. m. The "holding 
area" is the Major Conference Room, First Floor, Ninth Street side of 
the building. All of our platform guests will be advised of the above. 


RE COMMENDATION: 
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SUBJECT DEDICATION CEREMONY 
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We met with the Secret Service representatives and White 
House personnel this morning in connection with the dedication ceremony, 
and they furnished us with a copy of their proposed schedule for the dedication, 
a copy of which is attached. We also obtained a copy of the Program which will 
be distributed to all attendees . 


hi discussing the attached schedule with White House personnel, 
they advised of several changes which affect information previously submitted 
to the Director and are as follow: 



1. The platform guests, including the Director, will depary / ' 
from the Major Conference Room at 10:53 a.m. (The Director 
and other platform guests are to arrive in the Major Conference 
Room at 10:25 a.m.). 

2. The Director, the Attorney General, and Mr. Arthur F. 
Sampson, GSA, will go directly to the point where the 
President’s car will arrive at the east end of the drive-through 
ramp to meet the President and escort him to the platform. 

This meeting point will be designated by a roped off area, and 
Mr. Jack Williams of GSA will escort the Director and the 


other two officials to this point. // // n ^ / 


3. The box containing the honorary Special Agent’s Badgel 
fofc presentation by the Director to the President will be on a 
taMe next to the podium, which will also contafrnshter'tOl'TK^ 

M OCT 8 1975 I 

4. The presentation of the honorary Special A gentls 

to the President should be performed by the Director at the 
conclusion of the Director’s remarks. 



Enclosures (2) 


1 - Mr. Callahan 
.1 - Mr.-Jenkin^ ,/7 

JPD/aeh'lg) 




1 - Mr. Walsh 
1 - Mr. Moore 
1 - Mrs., Metcalf 
1 - Telephone Room 

OVER. 





Memorandum J. P. Dunphy to Mr. Walsh 
Re: Dedication Ceremony 


5. TheJ. Edgar Hoover March, composed by SA Albert Nencioni 
of the Alexandria Office, will be announced and played by the 
Marine Corps Band at 10:45 a. m. 


RECOMMENDATION: 

For information. 
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9/29/75 
8:15 am 


PROPOSED SCHEDULE 

THE PRESIDENT'S PARTICIPATION 
IN THE DEDICATION CEREMONY FOR 
THE J. EDGAR HOOVER FBI BUILDING 

Tuesday, September 30, 1975 


\ 

V 

\ 


f©:55 am The President boards motorcade on South Grounds. 

MOTORCADE DEIA RTS South Grounds en route 
J. Edgar Hoover FBI Building. 

[Driving time: 5 minutes] 

11:00 am MOTORCADE ARRIVES J. Edgar Hoover FBI Building 

(Court Yard entrance). 

11:00 am "Ruffles and Flourishes" 

Announcement 
"Hail to the Chief" 

The President will be met by : 

' Edward H. Levi, U.S. Attorney General 

Clarence M. Kelley, Director of FBI 
Arthur F. Sampson, Administrator, General 
Services Administration 


OPEN PRESS COVERAGE 
ATTENDANCE: 1, 500 

The President, escorted by the aforementioned, 
proceeds to the platform and remains standing. 

11:05 am Presentation of Colors. 

11: 0 8 a-m National A nthem. 

11:11am Invocation by Archbishop William W. Baum. 

Welcoming remarks by Walter E. Washington, 
Mayor of District of Columbia. 


11:13 am 


11:15 am 


11:18 am 
11:23 am 


Introduction of distinguished guests by Master 
of Ceremonies Arthur Sampson. 

Remarks by Director Kelley. 

Remarks by Attorney General Levi concluding 
with the introduction of the President. 


11:28 am 


11:35 am 


Presidential remarks. 

FULL PRESS COVERAGE 
Remarks conclude. 

The President returns to his seat. 


11:36 am 


Presentation of Symbolic Keys by Arthur 
■Sampson to the President, Attorney General 
Levi, and Director Kelley. 


11:36 am 


11:38 am 


11:40 am 


11:45 am 


The President proceeds to podium to receive 
Symbolic Key. 

NOTE ; N o res ponse is requiredj__— 

^While artEe”'podium7~^^ 

will present the President with an 
honorary FBI "Special Agent" plaque 
an^badge. 

The President, escorted by Attorney General Levi, 
Director Kelley, and Arthur Sampson, departs 
platform en route motorcade for borarding. 

MOTORCADE DEPARTS J. Edgar Hoover FBI Building 
en route South Grounds. 

[Driving time: 5 minutes] 

MOTORCADE ARRIVES South Grounds. 







The new J. Edgar Hoover F.B.I. Building is a fitting 
tribute to the man who served with great distinction 
as Director of the Federal Bureau of Investigation 
for almost half a century. 

Mr. Hoover, a native Washingtonian, took command 
of the FBi on May 10, 1924, and headed the organi- 
zation until his death on May 2, 1972. During that 
period, he buiit the FBI into the foremost law en- 
forcement agency in the world. 

Under Mr. Hoover’s leadership, the FBi established 
standards of exceilence emuiated by countless 
other agencies in its field. His administrative genius 
and foresight provided the impetus for developing 
investigative expertise, scientific crime detection 
methods and training programs which have proved 
invaluable in professionalizing law enforcement. 
His selfiess dedication, integrity, and courage have 
served as a priceiess iegacy in upholding the finest 
traditions of public service. 

The American people owe an enormous debt of 
gratitude to J. Edgar Hoover for his magnificent 
achievements in law enforcement. This building, 
named in his honor, wili stand as a iasting inspira- 
tion to the men and women of the FBI who carry 
forward his legacy, as well as to citizens of this Na- 
tion for whom he gave a lifetime of devoted service. 


PROGRAM 


Prelude Music 

UNITED STATES MARINE BAND 
W.O. Charles P. Erwin, Conductor 


Master of Ceremonies 
THE HONORABLE ARTHUR F. SAMPSON 
Administrator of Generai Services 


Presentation of Colors 
JOINT ARMED FORCES COLOR GUARD 
Military District of Washington 


The National Anthem 


Invocation 

MOST REVEREND WILLIAM W. BAUM, S.T.D. 
Archbishop of Washington 


Welcoming Remarks 

THE HONORABLE WALTER E. WASHINGTON 
•Mayor-Commissioner of the District of Columbia 


Introduction of Distinguished Guests 


F^0m3rks 

THE HONORABLE CLARENCE M. KELLEY 
Director of the Federal Bureau of Investigation 


THE HONORABLE EDWARD H. LEVI 
Attorney General of the United States 


Dedicatory Address 

THE PRESIDENT OF THE UNITED STATES 


Presentation of Symbolic Keys 


Closing Music 





Dedication of the new national headquarters building 
for the Federal Bureau of Investigation marks the suc- 
cessful culmination of a well-coordinated and cooper- 
ative effort by the U. S. General Services Administra- 
tion, which supervised construction, the Bureau, the 
building's architect and the construction contractors. 

Named for the Bureau’s late director, J. Edgar Hoover, 
this 2.5 million gross square foot building will con- 
solidate FBI activities from nine scattered locations 
around the Metropolitan Washington area. 

The building is situated along Pennsylvania Avenue- 
midway between the Capitol and the White House. Its 
prominent location in the Nation’s Capital is reflected 
in the structure’s dignified design. 

The $126.1 million FBI Building provides work space 
for more than 7,400 Bureau employees, and includes 
a 450 seat auditorium, a cafeteria, an employee health 
unit, criminal investigation laboratories, a small arms 
firing range and an open courtyard for pedestrians. 

Varying in height from seven to eleven stories, the 
building is designed to accommodate more than 500,- 
000 tourists annually with a maximum daily volume of 
between 4,000 and 5,000 visitors. 

The building was designed by C. F. Murphy Associ- 
ates, a Chicago-based architectural firm. The princi- 
pal general contractor for the project was the Blake 
Construction Co., Inc. of Washington, D. C. 


\ 
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GERALD R. FORD 
President of the United States 


EDWARD H. LEVI 

Attorney General of the United States 

CLARENCE M. KELLEY 

Director, Federal Bureau of Investigation 


ARTHUR F. SAMPSON 
Administrator of General Services 
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J. EDGAR HOOVER F.B. I. BUILDING 1 Trli 

PARKING 0^^ tT' 

DirecI 

In connection with our discussions about parking in the 
new building by the Non-Agent employees assigned to the Director’s 
Office, the following arrangements have been finalized: 

Mr. Coleman - Parking permit issued based on GS-16 
status. 

Mr. Reed - Parking permit issued based on GS-16 status. 

Mr. Leahy - Temporary permit issued for parking as 
needed. 

Mrs. Metcalf - Parking permit issued based on GS-16 
status. 

Miss McCord - Uses Mrs. Metcalf’s permit. i 

^ Mr. Moten - Parking permit issued due to imusual and i 

irregular hours. y i 

Mr. Cabacar - Parking permit issued due to unusual /L/’ 
and irregular hours. 

Mr. Winters ( Telephone Room) - Parking permit issued 
- c due to unusual and irregular hours. 

^Miss Mooney - No permit issued and no application received. 
'Miss Saylor - No permit issued and no application received. 
•Mr. Murphy (Telephone Roorii) - No permit issued and no 
, application received. 

Mr. Jones - Application received, but fails to qualify. 

Mr. Thompson (Telephone Room) - Application received, but 
fails to qualUy. _ /Ma/- ! 

RECOMMENDATION: rv nc liftEC-SU) 
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None. For information purposes. 
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The purpose of this memorandum is to recommend that 
External Affairs Division prepare letters of appreciation for each of the 
platform guests who participated in the dedication ceremony. 

The Exhibits Section has prepared special mementos for 
each of the platform guests who participated in the dedication ceremony on 
9/30/75. Letters of appreciation on behalf of the Director should 
accompany each gift as it is delivered to the honored guests. The names 
of the recipients together with the recommended method of delivery is 
set forth below. 

President Ford (Delivery by Liaison Section, Intelligenc 

Division. ) 



Attorney General and Mrs. Levi (Delivery by S|pecial 

Messenger. ) 


Deputy Attorney General Tyler (Delivery by Special Messenger. ) 

Senator James O. Eastland, U. S. Senate, Washington, D. C. 
20510 (Delivery by Legal Counsel Division. ) 


Senator Roman L. Hruska, U. S. Senate, Washington, D. C. 
20510 (Delivery by Legal Counsel Division. ) i 

//P o/-^]i 


1 - Mr. Callahan ' 

1 - Mr. Jenkins 
1 - Mr. Walsh 
1 - Mr. Moore (Sent Direct) 

1 - Mr. Wannall (Sent Direct) 

1 - Mr. Mintz (Sent Direct) 

1 - Mr. McDermott (Sent Direct) , 


REC-9 


MTO/ml.iA' 


Hi 
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Memorandum to Mr. Walsh 

Re: Dedication Ceremony, 9/30/75, Letters of Appreciation 


Senator John O. Pastore, U. S. Senate, Washington, D. C. 
20510 (Delivery by Legal Counsel Division. ) 

Congressman Elford A. Cederberg, House of Representatives, 
Washington, D. C. 20515 (Delivery by Legal Counsel Division. ) 

Congressman John Slack, House of Representatives, 
Washington, D. C. 20515 (Delivery by Legal Counsel Division. ) 

His Excellency, Most Reverend William W. Baum, S. T. D. , 
Archbishop of Washington, 1721 Rhode Island Avenue, N. W. , 

Washington, D. C. 20036 (Delivery by Slpecial Messenger. ) 

Mr. Nicholas Panuzio, Commissioner, Public Buildings 
Service, General Services Administration, 18th and F Streets, N. W. , 
Washin^on, D, C. 20405 (Delivery by Slpecial Messenger.) 

Mr. Arthur F. Sampson, Administrator of General Services, 
General Services Administration, 18th and F Streets, N. W. , 

Washington, D. C. 20405 (Delivery by fecial Messenger. ) 

Mr. and Mrs. Charles F. Murphy, C. F. Murphy Associates, 
224 South Michigan Avenue, Chicago j Illinois 60604 (Delivery by SAC or 
ASAC, Chicago Division. ) 

Mr, Morton Bender, President, Blake Construction Company, 
1120 Connecticut Avenue, N. W. , Washington, D. C. 20036 (Delivery by 
Slpecial Messenger. ) 

Arrangements have already been made for presentation of 
the special mementos to the other platform guests (the Director, 

Mr. and Mrs. Callahan and the Krafts), and no further action is necessary. 

Preparation and delivery of the letters and mementos should 
be coordinated with SA Lee M. Quick, Exhibits Section. 


RECOMMENDATIONS - OVER 


Memorandum to Mr. Walsh 

Re: Dedication Ceremony, 9/30/75, Letters of Appreciation 


RE COMMENDATIONS: 


1. That External Affeirs Division prepare letters of 
appreciation for each of the aforementioned platform guests who 
partimpated in the dedication ceremony. 



2. That the letters and special mementos be delivered 
to the indicated guests by representatives of Files and Communications, 
Intelligence and Legal Counsel Divisions. The letter and gift for 
Mr. and Mrs. Charles Murphy, Chicago, Illinois, wiU be forwarded 
to the SAC, Chicago Division, for personal delivery. 
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^i^iles & Com. 
Gen. Inv. 

Idont. 


Laboratory - - 
Plan. & Eval. 
Spec. Inv. --- 
Training 
Legal Coun. 
Telephone Rm. 
Director Sec'y 


Since there was an urgent need to hawe^ourtesy escorts 
available for duties connected with the dedication jj^remony, the following 
employees were requested to be available at 8:30 a. m. on 9/30/75. Their 
usual working hours are 9:00 a. m. to 5:30 p. m. 


Files and Communications Division 


5 


Douglas W. Deedrick 
James F. George 
Robert S. Halter 

Intelligence Division 

Robert D. Baird 
William E. Burrows 
John E. Cloonan 
Robert Joseph Cordier 
David J. Greb 
John H. Hawken 
Thomas C. Keyes 
David V. Kitchen 
Thomas F. Lang 
Earl G. Morris 


Special Investigative Division 

Edward R. Brzezowski 
Robert Eliot Childs 


RE COMMENDATION : 


22 


Jerry L. Hays 
Kenneth G. Hittmeier 
Glenn Martin Prinsze 


Michael F. Mott 
Daniel G. Newman 
Daniel J. O’Connell 
Jerome A. Poore 
Michael L. Scott 
Walter Lee Shows 
Lindsay S. Stott 
John Lee Werner 
Howard David Williams 

^ //A 0/xt^ 


i/ 


J 

-i- 






J- OCT 6 1975 


I® 


■3 * 




ir'r' 


, That each of the above employees be paid one-half hour 

^ Qj^dv^time (8:30 a. m. to 9:00 a. m. ) for overtime work performed on 
the day"-ofSp^T dedication ceremony, 9/30/75. 

1 - Miss Rochat 4‘5|MQ/mr (3) /M ^ 


/2s 


WILFRED F. RICE, JR. 






September 23, 1975 


Mr. Clarence M. Kelley, 

Director 

Federal Bureau of Investigation 
U. S. Department of Justice 
Washington, D. C. 20535 


Dear Director Kelley: 


Mrs. Rice and I will be very pleased to 
attend the dedication of the J. Edgar^oover 
FBI Building on Tuesday, September 30. 


We sincerely appreciate the invitation ^ 
and the honor to be present at the dedication. 


Very truly yours. 



IS, OCT 7 1975 



October 3* 1975 




BY SPECIAL MESSENGER 


. r^ortpfy Bender 
Preside^it 

Blake Construction Company 
1120 Connecticut Avenue, N, W. 
X'?ashington , D , C « 

Dear Mr . Bender : 


All of us in the FBI were pleased that you 
could be v;ith us for the dedication of the J. Edgar 
^Hoover P.B.I. Building. Our association with you has 
been a pleasant one and, of course, this was a day 
which v;e had eagerly anticipated. To comnemorate the 
dedication, I am sending v?ith this letter a special 


MAILED 15 


OCT 31975 


occasion. 


Sincerely , 


^'■^'44 C 7/ ' V- 



Assoc. Dir. ^ '• 

Dep. AD Adm. -^inclosure 

Dep. AD tnv. 

Asst. Dir.: u— — j 

Admin 1 - Mr. Walsh 

Comp. Syst. __ 

Fiies^r clm^OTE : See memorandum 10-2-75 from Mr. Dunphy to Mr. Walsh 

Gen. inv captlonsd "Dedication Ceremony, 9-30-75, Letters of Appreci- 

ideni ation . " 

Inspection \ 

Intell. , 

Loboratory mhb:dsh (4) ^ 

Plan. &Evol. _ ^ / / \ \ f J 

'ZZ-— I. 7\/ -NfW. w 

Legal Coun ^ ^ Vr^ IXS^i ' \ \ 

Si«l=Pj>9nf V A 




^LETYPE UNIT [!□ 


GPO : 1975 O - £ 



Octobor 3r 1975 


BY SPECIAL MESSENGER 


Ki s EKCelI enc?y y 

Jlost Havere'ncl_t;?illlara S.T.D. 

Arcbbii5bop-of--4JaoHxs^^ ^ 

1721 Rho,??p_lsla ad Av anuCf ??- 
Wasbirigfcon^^D , C. 20&36 


Dear Archbishop Baa?a! 


lly associates and I indeed appreciate 


your delivering the invocation at the dedication 


cereinonies of the J. Fdpar Hoover Building* 


Your participation contributed greatly to the 
occasion and^ as a snail token of our thanics, X 


an having a special aenento delivered to you. 


MAILED 15 


Sincerely j 


OCT 31975 


. / / .. 


Enclosure 
1 - Mr. Walsh 


RES 44 


4 6" 


NOTE: See Memorandum, dated 10-2-75, from J. P. Dunphy 

Assoc. Dir. to Mr. Walsh, captioned "Dedication Ceremony? 9-30-75? 

Dop. ADAdm. _ better s of Appreciation." 

Dep. AD Inv 

Asst. Dir.: 

Admin. — mn:bak (4) 

Co.pSys,._ ■ . 3 ^ 

Ext. Affairs ^ 

Files & Com. — 

Ident. 

Inspection , ^ 

rJ- \fV<4 ' ■ > 

1 A-/ Tr 

Training y /\i( ^ v\ 

Legal Coun. / , f ' \ 'f \ \\ 

Teleph6ne"Rn>. K \ \) 

Di, after ^ac^ ' ' MAIL ROOM Cffl TELETYPE UNIT d] 


mail room 








TELETYPE UNIT CZD 




GPO : 1975 O - 569-920 



f 


1975 


October 3 



rir. and !lrs. Charles JP^^ilurphy 
A-_Fjt_XuxphY_Asspci^ 

224 South Michigan Avenue 
ChJcago , t IT xn6Tg~"^ — - 


Dear lir. and *^s, Murphy: 

My associates and I were pleased that both 
of you could be vrith us for the ceremony dedicating 
the J. Ed gar Hoov er Bu ildin g ■> This v;as indeed 

a special occasion** and~T* ain“l5endih^ vrith this letter 
a memento to commemorate the event. 

With kindest personal regards/ 

Sincerely, 




/ 


Enclosure 

1 - Chicago (detached) 
1 - Mr. Walsh 




Laboratory , 

Plan. & Eval. _ 

Spec. Inv. 

Trolning . , — 

"Xjy:^/2.vWb 


Director Sec'y 


V O" V 

\ ■^ 4 '-! i 

■i'iy " 1 3/ *j I — £ 

i Mail room 03 


REe44 

fA'-lU 


^ ^ ^ o / 



NOTE: See memorandum 10-2-75 from Mr. Dunphy to fir. Walsh 

captioned "Dedication Ceremony, 9-30-75, Letters of Appreci- 
Assoc. Dir! — ation . " 

Dep. AD Adm. _ 

Dep7-AD Inv. m n ' n i f a \ 

AssVW’-. .J mhb:dsh (4) 

Admin. ^ \ ^ 

Comp. Syst, 

Ext. A«o irs 

Files & Com. — 

Gen. Inv. 

Idont. 

Inspection 

Intell. , 
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October % 1975 

zy. f I, zxr- /4-C€>.''C. 


r y ; 


X. / 1 


X/ / 


/ 


y 


■Vj 

Assoc. Dir. 

Dep. AD Adm. 
Dep. AD Inv. . 
Asst, Dir.: 

Admin. - 

Comp. Syst. ^ 

Ext, Affairs 

Files & Com. . 
Gen. Inv. , , „ „ 
Ident. 
Inspoction 

Intell. 

Loborotory — 
I Plan. & Evol. . 
Spoc. Inv. 

Training . 

Legal Coun. 
Telephone Rm. ^ 
, ^ trector Sec'y 


Ilr. William Moody 
Director 

The House of Representatives 
Recording Studio 
Rayburn Building 
Washington, D, C. 20515 

Dear tir. Moody: 

I take this manner of expressing my 
heartfelt appreciation to you and to your Chief 
Engineer, Hr. Ovren Stoeffel, for your excellent 
assistance in permitting the FBI to uso your 
special photographic lens in connection v?ith the 
dedication ceremony of the J, Edgar Hoovor P.B.I. 
Building. This was a particularly significant 
day for all of us in the FBI and we are grateful 
for your cooperation. 


Sincerely, 
ifence Kelley 





■/J 3-6/ ~ 



0^1 


1 - 14r. Walsh 

NOTE; See memorandum dated 10-2-75 from Mr. Dunphy to 
Mr. Wal six '-'captioned "Dedication Ceremony, J. Edgar Hoover 
F.B.I. Building ,VSeptember 30, 1975, Letters of Apprecia- 
tion," l'^A:ko. ' ^ 
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OPTIONAt fORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG. NO. 27 


UNITED STATES GOVERNMENT 

Memorandihn 




TO 


Mr. 





DATE: October 8, 1975 


FROM : J, Dunph; 










SUBJECT: , J. EDGAI^OOVER F.B.L BTfRiPING 
4 ET£EmTOR TESTING^ 

r — ^ 

On 10/13/75, th^Otis^ElejratorJ?^^^^ secure all 

40 elevators in the buildingl between the hours of 11:30 a. m, and 
4:00 p.m. During the shutdown, GSA will test the elevators for 
proper operation during emergency power conditions. In the event 
an elevator is required for passenger usage, the General Invest!- , 
gative Division Supervisor should be contacted at extension 4188. \ 
He can then contact the Security Patrol and have any elevator car '' 
in the building energized. 

RECOMMENDATION: 



Comp. Sy$t. 
Ext. Affairs _ 
F iles & Com. 
Gen. Inv, 
Ident. ____ 
Inspection __ 
Intel!. 


Laboratory ^ 
Plan. & Evol. 

Spec. Inv. 

Training — 

Legal Coun. 

Telephone Rm. 
Director Sec*y . 


None. For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - MrV Adams 
1 -* Each Assistant Director 
1 - Mr. Reed 
1 - Mr. Coleman 
1 - Mrs. Metcalf 
1 - Telephone Room 
1 - Mr. Landreville 















OCT 151975 


OPTIONAL FORM NO. 10 
1962 EDITION 
GSA GEN. REG. NO. 77 


UNITED STATES G(J7ERNMENT 

Memorandum 


TO 


FROM 


SUBJECT : 


/| 



-"f 


Mr. 


J. P. Dunph; 


DATE: October 8, 1975 


Assoc. Dir. 
Dep. AD Adm 
> Dop. AD Inv 

St. 



>mp. Syst. __ 

xt. Affa irs 

F lies & Com. . 

Gen. Inv. 

Idont. 



r.v-EUGA BrHOOVER F .B.1— BUILDING 
[ELETCTRICAL SYSTEM SHUTDOWN 


To complete work on the electrical system serving the 
A DP C enter, the electrical contractor will have to secure two 
distribution switchboards affecting many areas of the building. 
Arrangements have been made to shutdown the two switchboards and 
perform the work between the hours of 7:00 a. m. and 11:00 a. m. 
on 10/13/75, (Federal holiday). 


Loboratory 

Plan. & Eval. . 

Spec. Inv. 

Training -- 

Legal Coun. 

Telephone Rm. _ 
Director Sec*y __ 


During the shutdown, approximately 40% of the northern 
half of the building will be without power. The air conditioners and 
many supply, exhaust, and hood e^Aaust fans will also be secured. 
Other areas without electrical services include the Mail Room and 
Photographic Unit in the First Basement. 

The electrical contractor, GSA, and the Headquarters 
Building Unit will have the necessary personnel available to minimize 
the time of the electrical outage and to promptly restore the building 
to its normal operating condition when the work is complete. 




1 - Mr. Adams 
1 - Each Assistant Director 


/ 1 


1 - Mrs. Metcalf 
“1 - Telephone Room 
1 - Mr. JjandreviUe 



Assoc. 



James M.Rochford 



Dep.-A.ffi.-Adm, 
.-A-D.-InT.^ 



SUPERINTENDENT OF POLICE 


ExL Affairs 
Files Com. 


CH ICAG O 


6 October 1975 



Dear Mr. Kelley: 


The dignity ai^ solemnity of the ceremonies 
dedicating the J. Edgai^oover Building last 

week will, remain in my memory for a long time. 


Thank you so much for inviting me to share 
with you this auspicious and historical event. I 
truly appreciate it. 


Warmest personal regards. 


Sincerely, 



J^es M. Rochford 
Superintendent of Police 




Mr. Clarence M. Kelley ^ 

Director ^ 

Federal Bureau of Investigation 

United States Department of Justice 

Washington, D.C. 20535 ^ ^ 

5 OCT 141975 


SUPERINTENDENT OF POLICE 


CHICAGO 60 60 5 



)CT28197S 
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OPTIONAL FORM NO. 10 
MAY \962 EDITION 
C$A GEN. REG. NO. 27 


j010~106 


TO : 
FROM : 
SUBJECT: 


Memorandum 


UNITED STATES G{ 


-RNMENT 



Mr. Wmm 


J. P. Dunphy 

J. EDGAR HOOVER F.B.I. BUILDING 
SATURDAY HOURS FOR CAFETERIA 


DATE: September 4, 1975 

,,/e) 


As^oc. i 
Cop. Adm. 
Dep. ik> Inv. 
Asst. Dir.: 
Admin. 




Comp. Syst. - 
Ext. Affairs . 
Piles & Com. , 
Gen. lnyi_»j^__ 
■dont. ^^ 
inspection ___ 
tntell. -- - - 


Laboratory 
Plan. & Eval. . 
Spec. Inv. ____ 
Troining ___ 


Lcgol Coon, - 
Telephone Rm. __ 
Director SecV 



In an effort to accommodate the Identification Division 
employees working overtime on Saturdays, GSI has followed a practice^ 
of opening the cafeteria to serve midday meals. GSI advises that, ^to 
date, they have suffered a financial loss on each Saturday due prin;^if/l^>5;^ 
pally to the expense of operating two steam tables and two cashier 
Since any GSI employees called in for Saturday duty are paid a mi 
of eight hours salary, the number of employees on duty has 
bearing on operating expenses. 

GSI is anxious to continue to serve FBI employees assi|ned 
to Saturday duty, but recommends the following procedure in an attempt 
to minimize further losses: / / , , j 

' //a.4 /j 

Since caf eteriaiw^^^rs must be paid for a minimum ol eii 
hours work, the cafeterl^Knl be open for both breakfast and lunch. 

Hours will l3e 6:30 a. m. to 7:45 a. m. for breakfast and 11:00 a. m. to 
1:00 p.m. for lunch. Only one steam table and one cashier will be open. 

GSI will continue their policy of serving two entrees plus vegetables, 
salad, desserts, etc. Their only request is that Identification Division 
attempt to stagger the lunch hour to alleviate the strain on the single 
cashier and steam table. Prior experience has been that most employees 
attempted to eat between noon and 12:30 p.m. creating unnecessafiy^ 
crowded conditions. 




OCT 16 1975 

This matter is being coordinated with the Identification 
Division on a continuing basis in an effort to insure that adequate™*” 
eating accommodation will be available during their critical overtime 
periods. Ident employees have agreed to stagger their lunch breaks in 
15 minute increments in order to alleviate /the congestion. 




RECOMMENDATION: 


For information. ^ , 


]\^l-?£rh^j&t 


^MQ:eft.ai/' 

^ 3 ) ^ 



tl^n: Mr. Garten) ^ 




TO 


FROM 


OPTIONAL FORM NO. 10 
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UNITED STATES GOVERNMENT 

Memorandum 


Mr. Walsh 
J. P. Dunphy 


D 


^ SUBJECT: TEMPORARY CLOSING OF THE 

COURTYARD STAIR COMMENCING 
OCTOBER 21, 1975 


ti 

Assoc. Dir. 

C^p, AD Adm. 
fOep- ad Inv. 



DATE: October 15, 1975 

Files & Com. 

•V 

Gfln. Inv. 

f /.'jr ,/to 

IrtAnt. 

Inspection 


Intell. 

Laboratory 


Plan. & Eval. 

Spec. Inv. 
Training 

Legal Coun. — 

Telephone Rm. 

Director Sec'y 


The General Services Administration (GSA) Construction 
Engineer will close to public and employee access the stairway from 
the courtyard to the second floor level for several days commencing 
Tuesday next, 10/21/75. This to permit installation of stairway 
handrails. 


The E Street public and paraplegic gates will be inspected 
and "accepted" by GSA later this week. Acceptance of the gates will 
permit public and employee entry from E Street which is not presently 
available. 



V' 


RECOMMENDATION: 

None. For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Each Assistant Director 
1 - Mr. Reed 
1 - Mr. Coleman, 

1 - Mrs. Metcalf 
1 - Telephone Room 
1 - Mr. Landreville 
1 - Mr. Frauson 







OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
GSA OEN. REG, NO. 27 


UNITED STATES GOVERNMENT 

Memorandum 


\ 


f^5soc. Dir. — 
fff; Dep. AD Adm. . 
Dep. AD Inv. 
Dir.: 


TO 


Mr. Walsh 


DATE: September 29, 1975 



FROM : j. p. DunphyUL^ ^ O ' / 

subject->^I 5|]DICATION CEREMOl^Y 
'9/30/75, 11:00 A.M. 

^^RESIDENTIAL SECURITY PRECAUTIONS 

Secret Service liaison has advised that at each presidential 
appearance contingency alternate transportation is provided for the 
President. During captioned dedication ceremony the President’s 
limousine will be driven into the drive-through adjacent to the speakers 
platform. Secret Service desires to have an additional vehicle, pre- 
ferably of the armored car variety set aside at a different location in 
the rare event an alternative exit route becomes necessary for the 
President. 

Secret Service has requested permission to designate the 
Director's limousine for use in this regard. The only requirement 
placed upon the Bureau would be to have the Director’s aomror^d 
vehicle parked facing outward in its normal second basement location 

and to have the keys available. (Bureau Security Patrol can be standing 
keys.) 

RECOMMENDATION: 

That the Secret Service White House Detail be<i __ 
the Bureau armored vehicle will be available for emergency 
transportation for the President as set forth above. 



Laboratory .... 
Plan. & Eval. 
Spec. Inv. - 

Training 

Legal Coun. _ 
Telephone Rm. 
Director Sec*y _ 


\ 

c\ 



\ 

Cv 
Cv 

I 

\ \ 


by withN 

r 

Cl' 

O 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mrs. Metcalf 





1 ^Mr. Walsh h () / 


o 

o 

3 



Ej£;:-eft ^ 

\ J 
-( . OCT 



7 £ 
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# f 


r.Ir. EdY7ard W. Scott 

Executive Director 10/16/75 

Department of Justice Parliins Committee 

Eugene \7. Walsh 

Assistant Director 

Federal Bm^pau of Investigation 

J. EDGA'CTnpV BFv F.B.I. BUILDEIG 
COi'JTEOLLED 


The FBI'c permanent parldng program has been in 
operation for sixty days. A total of 2, 767 employees is being accom- 
modated with parking privileges. Of the 702 parking spaces in the 
J. Edgar Hoover F. B, I. Building , 71 have been issued to executive 
personnel, GS-16 and above. Another nine spaces have been issued 
to handicapped employees. The general contractor, Blake Construc- 
tion Company, continues to control 30 parking spaces, and 50 spaces 
have been sst aside for Department of Justice employees. Approi^i- 
matoly 175 spaces Iiave been designated for official vehicle use, 
including the Washington Field Ofitice and Headquarters fleets. 



Assoc. Dir. — 

Dep. AD Adm. 

Dep. AD Inv. — 
Asst. Dir.: 


Three hundred and forty-one parking spaces are utilized 
by FBI employee car pools v/ith an average of 5. 0 members per car 
pool. One hundred and fifty of these same spaces arc used again by 
evening sliift car poolers ^vith an average of 4.4 members per car 
pool. Another 190 individual permits have been issued to evening 
and midnij^it shift employees. One hundred and forty permits liavc 
been issued for motorcycle use. 

The remaining 27 spaces in the building are utilized 
by support personnel such, as General S'ervicos Administration, 

General Services, Jnep^gfeted, C £ P Telephone Company, etc. 

The First Easement loading dock is currently being 
used for visitor parliing until such time as constructicmJ.s-complcted-- 
in the visitor parking area on the First Floor level. 

Q (.Jf ”OU',o 


Admin* 

Comp. Syst. ___ 

Ext. Affairs 

Filos & Com. _ 
Gen. Inv. ____ 
Ident. -- 
inspection 

Intell. 

Loboratory - 
Plon. & Evol. — 

Spec. Inv. 

Training ■ 

Legal Coun. , — — 
Telephone Rm. 
Director Soc*y - 


NOTE: The above represents the first 60-day report -r-equesfed by 
the DOJ, in connection with the Bureau's use of the 702 parking spaces 
in JEH. It depicts oi^ compliance with FEO and GSA guidelines 
relating to car pool/use and energy conservation. 




/>TA^Q/ml 
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D 


TO 


3010-106 

UNITED STATES G^ERNMENT 

Memorandum 




MR. WALSH 


FROM 




DATE: 10/14/75 


J. P. DUNPHl 

SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 

MOVE MATTERS — ^ 






Idont. 


Inspection 

Intell. 

Laboratory ■ - 

Plan. & Eval. 

Spec. inv. ■■ 

Training - 

Legal Coun. 

Telephone Rm. 
Director Sec'/ 


On 10/8/75 and 10/9/75, respectively, Legal Counsel 
Division and most OPO elements of Training Division completed their 
moves to their new space in J. Edgar Hoover F. B. I. Building. The 
Sipanish Language Class in Room 623 is the only Training Division 
element remaining in OPO. 


RECOMMENDATION: 




1 - Mr. McDermott 
1 - Mr. Mintz 
1 - Mr. Mooney 
1 - Mr. McMichael 



ex-115 




Airtel 


<b\ 

TO: SAC, Kansas City PERSONAL ATTENTION 

FROM: Director, FBI 

^ .' i I^EDICATION^VING BLOCK MEMENTO 



10-1-75 


Enclosed are t-vio of the raemento paving blo^s from the 
dedication ceremonies yesterday for the new J • Edgai:^>fioover 
F.B.I. Building. ’ 




These are to be held by you for my arrival, after 
which I will personally present them to Dr. and Mrs. Kraft 
and their son. 


Enclosures (2) 


JBT:slr (5) 

MJ 







Assoc. Dir. ___ 
Dep. AD Adm. 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. 


Comp. Syst. _ 

Ext. Affairs 

F lies & Com. . 

Gen. Inv, 

Ident. ______ 


Inspection . 
Intell. 


Laboratory 

Plan. & Evol. 
Spec. Inv. __ 


Training . 




Legol^oyjn^ 
>nc?f 


Te le pKone>'R ip' 
Director Sec'y 



S 
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# 

UNITED STATES GOVERNMENT 

Memorandum 




DATE: 10/9/75 


FROM :J. P. DUNPH^ fJo.-.-i 

».m,p)^ XECUTIYE D INING ROOM 


~P f 

J/ -' 



Dep. AD Adm. _ 
Dop. ^ \nv, 

Comp>4yst. 

Ext. Affairs 

Files & Com. 
Gen. InV. _____ 

Ident. 

Inspection - — - 

Intell. 

Laboratory - 
Plan. & Eval. _ 
Spec. Inv. .. 
Training — - 
Legal Coun. 


The Government Services, Inc. (GSI), which 
operates the cafeteria in the building has furnished various items to us 
for use in the executive dining room on a loan basis. Thus far thi^as y ^ 
included linen, floral items, silverware, and serving utensils . 

A list of the items supplied is being maintained and at 
six-month intervals an inventory will be taken to replace any damaged or worn 
out items. 


RECOMMENDATION: 


None. For unformation only. 


JPD/a^^ji/^ 

( 2 ) 


/ 




.pjl^ EX-115 ^ 

tjpg 12 C ^ 
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Am 
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unFted states goPernment 

Memorandum 


# 


Assoc. Dir. . 
Dop. AD Adm. 
Dep. AD I 



Mr. Walsh 


FROM : J. P. Dunphy^ 


J. EDGAiyiOOVEFTFT’BTr. BUILDING 


DATE: 10/2/75 





SEPTEMBER 30, 1975 
LETTERSlDf APPRECIATION 


Ext. Affairs __ 
Files & Com. . 
Gen. |nv. . 
Ident. . 


Laboratory ■ 
Plan. & Eval. . 
Spoc. Inv. . - . 
Training - 
Legal Coun. 
Telephone Rm. _ 
Director Sec'y 


The purpose of this memorandum is to recommend that letters 
of appreciation be sent to individuals outside of the FBI who contributed 
materially to the success of our dedication ceremony. 

These letters should be addressed to the following: 


Arthur F. Sampson 
Administrator 
General Services 
18th and F Streets, N.W. 
Washington, D. C. 20405 




Assistance of GSA in all aspects of 
the dedication, specifically for the 
services of the GSA Building Manager, 
Kent Womack, the construction engineer, 
George A. Culfogienis, and the services 
of Captain John Behlin of the Federal 
Protective Service, Commander of Zone 
2, District I. The letter to 
Mr. Sampson should have copies desig- 
nated for Assistant Commissioner f 
Frank McKetta,«^ Commissioner J{ 

Nicholas'P^u^^ , Public Buildings JA 
Service, and Regional Administrator / 
John F. Galuardi. / 


M. T. Allen 
President 

Government Services, Inc. 
1135 21st Street, N.W. 


Washington, D C. 



■ 

1 - Mr. Walsh 


1 - Mr. Moore 




njJ0%A:ko (4) 

5 ^ OiifeO • 

Enclosures 


Equipment and services provided by 
GSI for the reception after the dedi- 
cation with special mention of the 
assistance rendered by James R. Hanna, 
Jr. , Manager of the cafeteria and 
William Virts, GSI Regional Director. 

CONTINUED-^OVW" 






Memorandum to Mr. Walsh 
Re: DEDICATION CEREMONY 
LETTERS OF APPRECIATION 

w 

General RofeeiHrEr-eu-sfemanT-J-r-T- 
Commandant 
U. S. Marine Corps 
--J^4arine-Ba^iia:€fes — » 

Washington, D. C. 20^8^ 


For the participation of the U. S. 

Marine Corps Band with special mention 
of Lt. Col. Jack T. Kline and Warrant 
Officer Charles Irwin. Thanks should 
also be expressed for the use of the 
Marine Corps East Coast Motion Picture 
and TV Production Unit under the 
command of Captain R. E. Woltner, Jr., 
and Staff Sergeant O. L. Snodgrass. 


William Moody 
Director 

The House of Representatives 
Recording Studio 
Rayburn Building 
Washington, D. C. 


For permitting the loan of a special 
photographic lens utilized by the Marine 
Corps Motion Picture and TV Pro- 
duction Unit and particularly for the 
assistance of Mr. Owen Stoeffel, Chief 
Engineer. 


Major General Ronald J. Fairfield, Jr. 

C Fort Lesley J. McNair 
Washington, D. C. 

(^t‘ 0>'S '{ A 


For the presence of the Joint Armed 
Forces Color Guard with mention of 
Sergeant First Class Bill Reynolds who 
was in charge of the detail. 


RECOMMENDATION: 

That appropriate letters be sent to the above personnel thanking 
them for their assistance. 






Assoc. Dir.. — 
DepyAD Adm. _ [ 
De^ A'O inv. 

I Assr./Di 


G 


OFFICE OF THE PRESIDENT 
RALPH H. JONES 


1879 EAST MILLER 



SALT LAKE CITY, I 





October 2, 1975 





Clarence Kelly, Director 
Federal Bureau of Investigation 
J. Edgar Hoover FBI Building 
Washington, D. C. 


Dear Clarence: 


May I thake this occasion to thank you for your kind invitation 
for me to attend the dedication ceranony of the J. Edgar Hoover 
J^femorial Building. 



b 


I was very moved and impressed with the ceremonies and the 
addresses given. 


Your thoughtfulness in extending the invitation is sincerely 
appreciated. 



I See you at Houston. 


Sincerely yours. 



/ /So / 

5 OCT 20 7C7C 


RHJ:apj 








'f- 




p/ 

t y . 


SOaiKIJitoF FORMER SPECIAL AGENTS OF THE FEDERAL BUREAU OF INVESTIGATION, INC. 
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" KEEP THE SPIRIT OF '76 " 
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TO : 
FROM ; 
SUBJECT: 



OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
CSA GEN, REG. NO. 27 




UNITED. STATES dPTERNMENT 

Memorandum 


MR. WALSH 



DATE: 10/15/75 



F lies. & Com. 


J. P. DUNP; 




J. EDGAR HOOVER F. B. I. BUILDING 

HEATING, VENTILATION AND AIR-CONDITIONING 

MATTERS 



Gon. |nv. ____ 

Idont. 

Inspection 

Intoil. 

Laboratory -- — 
Plan. & Evol. __ 
Spoc* Inv. 
Training 

Legal Coun. 

Telephono Rm. _ 
Director Sec'y - 


The temperatures in that portion of the building along 
Pennsylvania Avenue which is affected by the afternoon sun has been 
uncomfortably high today. 


This is caused by the unusually warm day we are having 
coupled with the fact that two of the four air- conditioning chiller apparatus 
which supply chilled water for the cooling of the building have been 
inoperable because of the required maintenance activity by GSA. We 
have been following with them and about 3:30 p. m. , one of the chillers 
was reactivated; however, will not have a noticeable affect on the 
temperatures until evening. Once this chiller gets fully on board, the 
then three, operational chillers should be able to handle any anticipated 
heat load during this month. 




RE COMMENDATION 


; ex-115 


REC-7. (j>L'U'X b / 






1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Cleveland 
1 - Mr. Wannall 
1 - Mr. Cochran 
- Mr.. Gallagher 

IpjdWi 




TO 


OPTIONAl FORM NO. 10 
MAY 1962 

G$A*'l^EN;>ftA. 27 

UNITED STATES 


% 

G^l 


ERNMENT 


Memorandum 



Mr. 




FROM : J. P. Dunph^^ 

SUBJECT: J. EDGAR HOOVER F.B.I. BUILDING 
TiOURTESY ESlfoW^SERVltE 
8/1/75 - 8/29/75 


DATE: September 5, 1975 



Assoc. Dir. 

Dep. Adm. 

Do p. AD Inv. — 
■»'Asst. Dir.: 

Admin. ______ 

Comp. Syst. ___ 

Ext. Affairs 

Files & Com. __ 
Gen. Inv. 

Ident. 

Inspection - 

Intell. 

Laboratory « 

Plan. & Eval. 

Spec. Inv. _____ 
Training 
Legal Coun. ■ 
Telephone Rm. __ 
Director Sec'y 


d A tabulation of visitors, requiring escorts in the J. Edgar 

Hoover FBI Building, has been made for the captioned period which 
indicated that 2, 309 visitors were escorted during this period, repre- 
senting 120 agencies, companies, etc. 


The following companies and agencies which frequently 
visited the building during this period were provided with escorts: 


AGENCY 


NUMBER OF VISITS 


Department of Justice 

109 


Xerox Corporation 

74 


Central Intelligence Agency 

61 


General Services Administration 

58 


Univac-Sperry Rand Corporation 

39 


International Business Machines 

39 


Department of State 

27 


United States Secret Service 

23 


Defense Investigative Service 

13 


TOTAL 

443 



The following areas of the building received the most 

visitors: 

AREA VISITED 


Name Check Section (General 
Investigative Division) 

Rooms 5210, 5218, 5222, 5224) 

Director’s Office, Executive 
Area 

Liaison Section, Intelligence Di 
(Room 4647) 

' K 

jV GHV:eftA=^ ^ 

■ ( 2 ) 0 

5 5 NOV 5 




ision 


NUMBER OF VISITORS 

3 OCT 197S 
89- 




"f‘ 

(CONTINUED OVER)' 


■f 


Memo Dimphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 
COURTESY ESCORT SERVICE 
8/1/75 - 8/29/75 


AREA VISITED NUMBER OF VISITORS 

Purchasing and Procurement Section, 62 

Administrative Division, (Rooms 
6823, 6833) 

TOTAL 356 


Members of the Department of Justice who received escorts 
during the captioned period included the following: 


VISITOR 


DESTINATION 


7142 

7162 

1B833 

1B858 

5443 

5442 

6212 

5442 

6823 

5442 

5442 
5442, 
5131 b7c 
1B858 
5434 
5078 
6028 
1B224 
1B858 

5443 
8676 
5438 
4092 
4092 


PERSON VISITED 


be 

b7C 


- 2 - 


(CONTINUED OVER) 








Memo Dunphy to Walsh 
RE: J. EDGAR HOOVER F.B.I. BUILDING 
COURTESY ESCORT SERVICE 
8/1/75 - 8/29/75 


VISITOR 


DESTINATION 


PERSON VISITED 


4092 

5136 

5443 

5434 
5042 
6012 
1B224 

5431 
5062 
5131 
5155 
4012 
7326 
5442A 
5012 
7142 
4436 
5442 
7326 
5107 
5442 
6012 

5432 
6076 

5435 
5442A 
5442 
5442A 
5438 
5131 
1B858 
5131 
5136 
5435 
3206 


b7C 


-3- 


(CONTINUED OVER) 



Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 
COURTESY ESCORT SERVICE 
8/1/75 - 8/29/75 


VISITOR 


DESTINATION 


PERSON VISITED 


5435 

5438 

5440 
6845 
3276 
7162 
5078 
3276 
5131 
5442 
3457 
5442 
6028 
5005 
7162 

Cafeteria 

1B858 

5042 b6 

4427 

6845 

5442 

5438 

5448 

5448 

6845 

3090 

5136 

4220 

5442 

1B858 

5425 

10955 

5441 
3224 




y 



Memo Dunphy to Walsh 
RE: J. EDGAR HOOVER F.B.I. BUILDING 
COURTESY ESCORT SERVICE 
8/1/75 - 8/29/75 


VISITOR DESTINATION PERSON VISITED 

1B089 

5435 

7098 

1B089 

1B089 

5442 

5431 b6 
1B089 b7c 
1B858 
6028 
5535 
1B858 
5442 
1B858 
5435 

RECOMMENDATION: 



be , 

b7C 


- 5 - 
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0' 

Memorandum 


UNITED STATES 


ERNMENT 


0 


Assoc. Dir. 

Dop. AD Adm. 
Dep. AD Inv. . 
Asst. Dir.: 
Admin. _ 



DATE9/22/75 


Comp. Syst. _ 

Ext. Affoirs 

Files & Com. . 

Gen. Inv. 

Idont. 

Inspection 

Intell. - 


SUBJECT: 


J. EDGAR HOOVER_FBI BUILDING 
YN^AijLATiON OF CARPET'^'**' — 




Laboratory 
Plan. & Eval. . 
Spec. Inv. -- 
Training — 
Legal Coun. - 
Telephone Rm. _ 
Director Sec'y _ 


It is requested that a purchase order be issued for in- 
stallation of carpet in certain areas of the J. Edgar Hoover 
FBI Building not included within the scope of existing carpet 
contract . 

Carpet has been previously purchased and is available for i 

installation contractor. Installation should be coordinated I 

through Mr. Rose of the Exhibits Section. Arrangements for if 

the lifting of electrical outlet ’’tombstones” must be made sev- jf 
eral days prior to actual installation of carpeting. The rooms I 
involved, as listed below, are eligible for carpet under guide- I 
lines established for installation of carpet in the new building! 


ROOMS 3658, 3658A, 3658B 810 Sq. Ft. 

OFFICE OF CONGRESSIONAL AFFAIRS 
LEGAL COUNSEL DIVISION 


ROOM 3028 

FRONT OFFICE SPACE 

SPECIAL INVESTIGATIVE DIVISION 


300 Sq. Ft. 



RECOMMENDATION: 


That a purchase order be issued to contract company for 
installation only of 1110 Sq. Ft. of carpet as listed above. 

■M 44 - ' 


1- Mr. McMichael O 








RHR/s j z 


Pj . 4^3 




(3 MOV lO 19/0 
r,^V7 



XJS 3 







OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG. NO. 27 

UNJffED stat; 


• ! 


JINMENT 


Memotanaum 


m 


T'o Mr. Cleveland.j 


FROM : G. R. Stee 


SUBJECT: INSTALLATION OF CARPETING 

THIRD FLOOR 

, J. EDGAR%OOVER FBI BUILDING 


DATE: 8/26/75 


It is urgently requested that a work order be issued 
for General Services Administration (GSA) to install carpeting 
as hereinafter described: 

C Quadrant 
Room 3028 

It is noted that the original plans indicated that 
this room is an extension of the Special Investigative Division 
front office and to be carpeted as the rest of the Division 
front office. . 

Floor plans depicting specific location described 
above and the work to be performed are attached. 

RECOMMENDATION : 

That this memorandum be referred to the Procurement 
and Administrative Services Section, Administrative Division 
so that a work order can be issued. . 

1 - Mr. Cleveland - Enc. (2) / f y / 

1 - Mr. Steel - Enc. (2) ' A Ci / “ / / 

1 - Mr. G.S. McMichael, 6823 JEH - Enc. (2) ^ 

1 - Mr. J.P. Dunphy , . 1Y089 JEH - Enc. (2) 

1 - Mr. Auger - Enc. (2) i 


ai OCT 16 1975 


NAA: la >- 
(5) 
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OPTIONAL FOKM NO. 10 

MAY 1962 EDITION 

GSA TPA\R U1 CFU 101-11.6 


UNITED STATES GO‘ 




NMENT 




J 


Memorandum 


TO 


FROM 



DIRECTOR, FBI 


date: 9/16/75 

ATTENTION: ADMINISTRATIVE DIVISION 


C, WFO (66-5370) (P) 


subject: 


¥ 


APPREHENSION OF INDIVIDUAL FLEEING 
METROPOLITAN POLICE DEPARTMENT < 

OFFICERS, 4/3/75 , h 

SECURITY MATTERS ' / 

J. EDGAR HOOVER FBI BUILDING 
PERSONNEL MATTER 


/y' 


/; 




Bureau interest in this matter because of entry 
into JEH Building of fleeing felon. 


As the Bureau will recall, individual fleeing 
Metropolitan Police Department (MPP) Officers ran into 
basement of JEH Building to avoid apprehension. He was 
subsequently subdued by MPD Officer and Se curity Cleric GARY 
JOHN. giih.<;«a,TiTP>nf-1 V fTpH aS 


t , 

(/ 


/ 

/i 


y b6 

:b7C 


iiarceny and Simple Assault, 
scheduled for 5/30/75, Superior Court, 

to appear for trial. ‘ 


He was charged with Petty 
Trial in this matter wa s J^qO)\ 


tailed 


7 






REfi & ' “ 

Contact has been Inaintained with the MPD by WFO 
in this matter on a number of occasions, as Security Clerk 
GARY JOHN is a necessary witness. On 9/16/75, Sergeant DIXIE 
A. GILDON, (NA) , 1st District, MPD, advised that the subject 
has failed to respond to subpoenas and that the D.C, Superior 
Court has issued a Bench Warrant for him. 


WFO will follow and advise the Bureau of pertinent 
developments. 




Bureau 
1-WFO 


JED: jmm 
(3)\ 





r>r t- 


I Bonds "Regularly on the Payroll Savings Plan 

"’'’-’“MAR 1 ( 



* .OctobsrEOj, 1975 









\y 


\ 


Hio Esxcsllbncy \ 

Most Rovosread William W^ama 
AreliJiiSliop of Waahisigtoa ' 
Chaacesy 

1721 3RiiodQ Islaad AvoauQ, H. W. 
V/asMastoaj D. C. 20036 


a 


) 



Doar Afctibisliop Barn: 

I xTas very moved by your letter of tlianks for bavins 
bean coiisidered as a part of oar dedication ceremonies, par- 
ticularly the comment youi made aboat my vnfe. £5 ig and oar 
daas^'ter-in-law, the former Bonna Dehat, are particular fans 
of yours, and t ximt you to hnovr that I, too, have Joined tiioir 
ranks in this regard* 


I C10 hope tsiat v?o can get togotlier more often isi the 
future and loflfe^fortvard to every such occasion. 


Sincerely, 




Assoc. Dir. 

Dep. AD Adm. _ 
Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. _ 


STSNT FROM D. O. 
TIME 
DATS fCf 

BY 


ST m, 
®-64 


Gen. Inv. _ 
Ident. ___ 
Inspection . 
Intell. ..., 


Loborotory 

Plon. & Evol. ^ 

Spec. inv. 

Training 


Legol Coun. 
Telephone R>nt/^. 

-»• i 

Director oec y — ■ 


1'! 


CMK:EDM (3) 
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MAIL ROOM CZD 


TELETYPE UNIT I I 


U '/'/Sq/ 


dl OCT 39 1975 



GPO : 1975 


TO 

FROM : 
SUBJECT: 



OPTIONAL FORM NO. 10 
MAY 1963 EDITION 
CSA GEN. REG. NO. 27 


# 

Imv] 

Memorandum 


UNITED STATES 


VERNMENT 





DATE: October 20, 1975 


J. EDGAR HOOVER F.B.I. BUIIJDING 
iCIOV^nM^ gEGTION & 

PHOTO UNIT 



Assoc^ Dir. 

AD Adm. 

uep. AD Inv. - -- A 
Asst. Dir,: / 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 


Laboratory 
Legal Coun. 

Plan.& Eval. 

Spec. Inv. 

Training 

Telephone Rm. 
Director Sec*y 


On the evening of 10/17/75, the Photo Unit of the Mechanical 
Section completed its move from 7th floor and basement space in the 
Justice Building to assigned space in the 1st Basement of the J. Edgar 
Hoover F.B.I. Building. 


RE COMMENDATION: 




1 - Mr. McDermott 
1 - Mr. McMichael 
1 - Mr. Flynn 



REC-41 


0 (s>*^ ! t ? 

^wnrittni I HI waiaaMiasa 
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OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG. NO. 27 



UNITED STATE^pfFERNMENT 

Memorandum 


TO 


Mr. Walsh 



DATE: 


FR^ ; J, P, Dunph; 

( _ 

r 0 

SUBJECT: J. EDGAR HOOVER F.B.I. BUILDING 
EXECUTIVE OFFICE FURNITURE 



The additional new furniture for the executive offices, 
which includes credenzas and desks, is scheduled to arrive from the 
manufacturer, Hesco Company, on the morning of 10/22/75. We 
will begin putting it in place the remainder of the week as the schedules 
of the various officials permit. 


RE COMMENDATION : 

For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Reed 
1 - Mr. Flynn 
1 - Mr. McMichael 
1 - Mrs. Metcalf 


JPDdco (9) 

■^0 



r' 










OFFICE OF THE 
ARCHBISHOP 



ARCHDIOCESE OF WASHINGTON 

CHANCERY 

1721 RHODE ISLAND AVENUE, N.W. 
WASHINGTON, D.C 20036 




October 7, 1975 


The Honorable Clarence Kelley, Director 
Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 20535 


Dear Mr. 


Kelley : ]/{}! II f/hyyi 



Your kind and considerate token 
of appreciation is deeply appreciated. In- 
deed it was a great honor for me to have 
a part at the dedication ceremonies of the 
J. Edgar^oover F.B.I. Bui.ld.lng.. 



The responsibility that is yours 
is a great undertaking and I assure you that 
you and the members of the Bureau will share 
in my prayers . 


extend to 
I am 


With every best wish and please 
Mrs . Kelley my warmest greetings , . 


SLM 


Sincerely, 


5 OCT 241975 






Archbishop of Washington 
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TO 


UNITED STATES GWTERNMENT 

Memorandum 

: MR. WALSH 


Assoc. Dir. . 


DATE: 10/17/75 



FROM : J. P. DUNPHY 

0 

.^UBJECT: EDGAR HOOVER F. B. I. BUILDING 

’ RODENT CONTROL 


There have been numerous references in the press 
recently suggesting the existence of a serious rat infestation in the 
new headquarters building. Purpose of this memorandum is to 
refute the media allegations and set forth facts concerning same. 

During early construction stages, when the building 
was open and hundreds of construction workers on the premises 
daily, a rodent control problem was existent. This was because of 
the attraction of food litter. GSA advises such is typical in all major 
construction projects in this area. 

GSA then established a systematic rodent control 
program for the building as it does for all federal buildings. The 
GSA eradication program, coupled with the vastly diminished number 
of construction workers on the site over ensuing months, the use of 
cafeteria facilities by construction workers after the same was avail- 
able, together with the closing up and subsequent occupancy of a 
substantial portion of the building,^ave all contributed towards the 
reduction and near elimination of ^al^l^A advises was never a 
major problem initially. 


RECOMMI DATION: 


Dep. AD Adm. 

Dep. AD Inv. 

Ext. Xffalrs 

Files & Com. 

Gen. Inv. 

Idont. 

Inspection 

Intell. 


Laboratory - 

Plon. & EvqI. 

Spec. Inv. 

Training 

Logoi Coun. - 

Telephone Rm. 
Director Sec'y 




1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Each Assistant Director 

RhOMV 

( 22 ) 



1 - Telephone Room 


u 


I97B 



/ 


DO. 6 


OFFICE OF bl RECTOR 

federal bureau OF investigation' 

UNI TED STATES DEPARTM ENT OFJUSTICE 




October 8, 1975 

The attached letter was sent to the 
Director by William W. Baum, 
Archbishop of Washington. 



MR. CALLAHAN — 

MR. JENKINS 

MR. ADAMS 

MR. ASH 

MR. BASSETT 

MR. CLEVELAND . 

MR. COCHRAN 

MR. DECKER 

MR. GALLAGHER . 

MR. HOXIE 

MR. MC DERMOTT 

MR. MINTZ 

MR. MOONEY 

MR. MOORE 

MR. WALSH 
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Date: 



From: 


October 20, 1975 ; 

i 

Chesapea]{,e and Potoiiac Telephone Company 
Suite 630 j 

1325 G Street, Nortilwest 
Washington, D. C. 20005 

Attention: Mr. M. 4* Snider 

John J. McDermott, Assistant Director 




Subject 

j. EDGAR HOOVER'^ilB;,!. BUILDING 


p : r— CQ 


cp 


<oc. Di-. _____ 

'ep. AD Adm. , 

ep. AD Irv. 

it. Dir.: 

dmin. 

n- “r- 

h. Affairs ^ 


& %qm. 

;inv. 


As you are aware, the FBI has a total of five operator 
positions in oxir switchboard facility at the J. Edgar Hoover 
F.B.I. Building. Recently, we conducted a survey on the usage 
our third console position to determine the necessity of retaining 
this equipment. The results o;f this study show the third console 
was in operation 26 times for (a total of lOS minutes during y^. 
the 2 2 -day survey, I / i 

^ / / 

In order to ascertain if removal of the third console i' 
will affect our FBI switchboard operations, particularly during*^*' 
an emergency situation, we desire that C&P Telephone Company 
conduct a complete traffic study on all our console and switch-/ . 
board positions. We desire the study be conducted for at least^ 
a two-week period, I 

i 

We are aware that eabh console and switchboard has a 
three-year termination liability contract and that should we 
decide to terminate one of these positions, the FBI would be ^ 
obligated to pay the remai3y3eri|of any portion of the contra^./ 

sntz / A . 

If there jure further questions regarding- t-hi; 0 => mat^r , 
you may contact a representative of my communications staff on 
; 324-4113. , | p OCT 22 1975 

NOTE; FBIHQ Switchboard Unit currently operatgs,^hE=ee=c®f¥§6les 
and two switchboards. Based on our usage study, it appears one. 
of these positions could be eliminated, resulting in some savings. 
The C&P Telephone Company has facilities and equipment to conduct 
a complete traffic study on all switchboard and console positions 
at no costf'to the Bureau. 

/ 

' MAIL ROOM'S-'^ 'PE UNIT I 1 : '■ OPO 5o.'-;4' 
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UNITED STATES GOVERNMENT 


• « 



SUBJECT: DEDICATION CEREMONY 

J. EDGAR^OOVER F.B.I. BUILDING 
9/30/75 


October 6, 1975 

\ 



Assoc. Dir. 

Dep. AD Adm 
Dep. AD inv. 
Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 
F iles & Com. 

Gen. Inv. 

Ident, 

Inspection 

Intell. 

Loborotory 

Plan. & Eval. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 
Director Sec'y 


Attached is a letter to me from Mr. Callahan 
commenting on the excellence of the dedication ceremony. This was a 
task handled by many of the Exhibits Section employees, and a copy of 
the letter should be placed in their personnel files. 


RECOMMENDATION: 



That a copy of the attached letter be placed in the personnel 
file of each employee on the attached list. 





Enclosures (2) 

JPD/ael^ji4(2^ 




/ 


/ 

^ J 






C? ^ d/ ■ 



TS OCT 301975 
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4 


TO 




FROM 


SUBJEC, 


UNITED STATESTJOVERNMENT 

Memorandum 




4 


MR. WALSH 


J. P. DUN PH 


DATE: 10/20/75 





RESTS BORDERING NEW BUILDING 







Assoc. Dir. 

Dep. AD Adm. . 
Dep. AD Inv. 
As^. Dir^ 



^les & Com. 

Gen. Inv. 

Ident. 

Inspection 

Inteil. 


Some of the streets bordering the new building 
sunk appreciatively during construction, and we have been following 
GSA as to when necessary repairs will take place. 


Loborotory 

■ Plan. & Eva I. 

Spec. Inv. 

Training 

Legal Caun. 

Telephone Rm. 

Director Sec’y 


with 


The delay in the repairs has been caused by a dispute 
between GSA, the District government, and the Norair Construction Company 
which was the general contractor on the first phase of construction, which 

I included the excavation of the site. A $200, 000 lawsuit is beginning today in 
U. S. District Court, Washington, D. C., which should result in resolving 
the dispute as to who is responsible for the settling of the streets. Once this 
is determined, the necessary repairs will be undertaken by the District. 
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UNITED STATES G”''ERNMENT 
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Mr. Walsh 
J. P. Dunphy 


SES^TTHrc CLOCKS FOR THE FALL 
TME CHANGE SUNDAY, 1072'6775''"^‘ 






Assoc. Dir. 


De/^AD Adm. __ 



fxt. Affoirs 

Files & Com. 

Gen. Inv, 


Ident. 

Inspection 

Intell. 

Laboratory 

Legal Coun. 

Plan. & Eval. 

Spec. Inv. 

Training 

Telephone Rm, 

Director Sec'y 


The GSA Building Manager advises that the annual fall 
time adjustment takes effect in the Washington, D. C. area on 
Sunday, 10/26/75. In conjunction with the time adjustment all building 
clocks should be set back one hour. 


His personnel will be responsible for resetting the building 
clocks which are part of the synchronous master clock system. These 
are the clocks located in public areas such as central corridors, 
elevator lobbies etc. 


The remainder of the building clocks are battery-powered, 
quartz clocks purchased by the Bureau located primarily within re- 
spective Division office space. These clocks will have to be reset 
by Bureau personnel. They should be reset prior to the start of work 
on Tuesday, 10/28/75. 



Each Assistant Director should be responsible for selecting 
personnel to handle the adjustment of the clocks within his Division 
which are not on the synchronous system. Personnel so designated to 
reset those clocks may contact Daniel F. Kuhn (Files and Communications 
Division, Room 5839 Hoover Building- extension 4847) to borrow a step 
stool to facilitate the resetting efforts in a safe manner. 


The Security Patrol will reset the quartz clocks located in 
the Director’s and Associate Director’s areas on the 7th floor. 


- Mr. Callahan 

- Mr. Jenkins 

- Mr./ Adams 

- Each' Assistant Director 

- ]V^/'Reed.^ 

- Mr^^^Coleman^ 

- Mrs<^Metcalf^ ^ 

J 


RLO:eft. 
(23) 




1 - Telephone Room 
1 - Mr. Landreville 
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Memo Dunphy to Walsh 
RE: RESETTING CLOCKS FOR THE FALL 
TIME CHANGE SUNDAY, 10/26/75 

RECOMMENDATION: 

That each Assistant Director select an employee to handle 
the resetting of the clocks within his Division which are not part of 
the synchronous master system in line with the above. 



\ 
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^ j Honorable Lowell^'^eker, Jr, 

United States Senate ^ 

is^asM^oBTirrc: 20s lo 

Dear Senator Weicker: 


In reply to your letter of October 9, 19'? 5, addressed 
to Mr. William B^'’dash concerning the purchase of a shielded 
enclosore, I wish to advise that the (^neral Services Administration 
is the contracting authoi ity for this liroject. 

i have taken the liberty of Awarding a copy of your 
letter and this reply to the Adminlstiator of the General Services 
Administration for appropriate actioh, 

^ ^ecific assistance may be‘ received from Mr. Lawrence A. 
Hoffman, Chief, Procurement Branch, General Services Administra- 
tion, who is the contracting officer for the J. Edgar Hoover F.B.I. 
Building. ; 

I 

Sincerely yours. 
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Assoc. Dir. 

Dep. AD Adm. 
Dep. AD In 
Asst. Dir.j 
Admin. 



Comp. Syst. 

Ext. Affai rs 

Files & Com. . 

Gen. Inv. 

Ident. 


Inspection i 

In, ell A 

Laboratory r 

Plan. &Ev„l._ WEK:eft 

spec. Inv. 


Mm Kelley 

! 

Clarence M. Kelley 
Director 

2 - Administrator (Enc. 8) i 

General Services Administration i 
- SAC, New Haven (Enc. 4) (See note page two) 

1 - Mr. Cochran (Att: Mr. Herndon) (Enc. 4) 

1 - Mr. Mintz (Att: Mr. Bowers) (Enc'. 4) 

1 - Mr. Moore (Att: Mr. Malmfeldt) (Enc. 4) 

i 

Based on memo Dunphy tOiWalsh 10/17/75,,^ 

WEK:eft. - , 

if' 

f AaL return to S a william E. KARP ash., 

HEADQUARTERS BUILDING UNIT. 1B089.JEH 
■ FOR piS^MINAJTION. V 

iy S/g 



■J-,]. ^ 

SEE NOTE PAGE TWO 
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NOTE TO NEW HAVEN: 



By way of bad^ound, the iBureau transferred funds to the 
General Services Administration (GBA) for the purchase and installation 
of a steel and wood lamhiated enclosure to shield and contain sensitive 
computer equipment electrical emanations. Such sMeldii^ is necessary 
to meet stringent cryptographic and communication security requirements. 

- ■ . ■ ■ ■ . . • . i ■ ■ . ' ' ■' ^ - ■ ■ ■' ■ ■ ■ 

The bid specifications for tbis project were prepared jointly 
by FBI and GSA personnel. They were used for the solicitation of bids 
from the construction community by <^A. The lowest and successful 
bidder for the project was All-Shield Enclosures, Inc., Westbury, L* 

New York. An unsuccessful and hi^hbr bidder was the Ray Proof Cor-, ' 
p)oration, a Baltimore, Maryland firm. As is not unusual in GSA bid/ / 
construction matters, the unsuccessful bidder, Ray Proof, objected to ^ 

GSA concerning the All-Shield Company award basically stating All- 
Shield did not have requbred experience in the field and customer disat- 
isfaction. We were advised of these qbjections by GSA and their opinion 
that the objections were not valid and that the award should go to the low 
bidder. From pur user standpoint, we told GSA their contracting pro- 
cedures should be foUow<?d and we would abide by their decision, We 
also feel the All-Shield product wiU satisfactorily meet our requirements, 

The Ray Proof Company previously contacted the Headquarters 
Building Ihiit on this matter and was referred to GSA as the contracting 
authority. ^ f 


f 

i ' 





WARREN G. MAGNUSON, WASH., CHAIRMAN 
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COMMITTEE ON COMMERCE 
WASHINGTON. D.C. 20510 


October 9, 1975 





Mr. William Kardash 

FBI-J. Edgar Hoover Building 

Room lBo89 

Washington, D.C. 20004 
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Dear Mr. Kardash; 

En qlos ed^ is'^ copy of the letter I recently received 
fronT'R'r^^^onson of the Ray Proof Corporation concerning the 
remterst for a shielded enclosure . 

I would very much appreciate receiving your views on this 
matter. 

Thank you for youraattention to this matter. 

With kind regards, 

S’ihcerely , 



LW : kz 
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August 25 


. 1975 
Res Pile ^^9795-R 


Honorable Lowell Weickar 
United States Senate 
Russell Senate Office Building 
Washington, D.C* 20510 

Subject,| JoEdgaLE* Hoover — FBI Building 

— yt dg lec tromagnet ic_Shie lded_Enclo aure 
for BDP Center ' 

/--< »— r-TX===^^-^- —I . S 

Dear Senator Weickers 

Enclosed please find xerox copy of our telegram which we dis- 
patched on August 22, 1975 to the proper party at GSA, 


The required electromagnetic Shielded Enclosure was added to 
this project under a change order at the request of the FBI. 
Blake Construction Company are the General Contractors on 
this project and solicited prices for the added enclosure 
from different manufacturers. Procurement documents for this 
enclosure provides specific qualifications for the manufac- 
turer, It is our understanding that Blake Construction Comp- 
any decided to purchase this enclosure from a manufacturer 
with less than two years experience, and without any* manu- 
facturing facility. Actually, this compamy was established 
by one of Ray Proof's former employees zuid they performed 
just a few projects, and it is our understanding that cus- 
tomers are extremely unhappy with the product that this 
compziny provided. For your ready reference, I am enclosing 
xerox copy of Page 3 of procurement specifications. 


We would appreciate it if you would investigate through GSA 
this situation, since the FBI will not be provided with the 
electrcxnagnetic enclosure which they intend to purchase by 
using an unqualified manufacturer. 

/ /Xb!^ 



’ enclosure 


cont on - 2 — 
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’ . August 25, 1975 

File #9795-R . 

Your assistance in this matter is greatly appreciated* 

fr ' ■ 

Very truly yours, 

RAY PR(X)P CORPORATION 

R-Aronson 
Vice President 

t 

/ 

/ 

/ 

b 

enclosure 




August 25, 1975 

Re* File #9795-R 


Mr,WiHiani Kardash ^ 

PBX - J. Edgar Hoover Building 
Room 1 b089 

Washington, D,C, 20004 

Subjects «7*Edgar Hoover —FBI Building 

Electromagnetic Shielded Enclosure 
for BDP Center ‘ . 

Dear Mr. Kardash: 

With this letter I am enclosing a xerox copy of a telegram which 
wo dispatched on Au^^ist 22, 1975 tQ the representative from GSA. 

It is our understanding that you are looking for high performeinco 
electromagnetic shielded enclosure which will provide you with 
proper service for years to coma. It is our belief that the se- 
lected raanufacturor of the shielded enclosure is not in a posi- 
tion to provide you with the enclosure which you are looking 
for, and wa suggest you should investigate this situation to 
get assurance that the enclosure which you will be getting will 
be as stated in contract specif icaticais. ^ 


Very truly yours, 

RAY PRCK)F CORPORATICai 

■ .. \ 

'«» 

R. Aronson* 

Vice President 


b 

enclosure 
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WU I/JFOMASTER 

RAYPROOF NEK-': 
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ZCZC 184 NORWALK CONNECTICUT AUGUST 22 1975 
PMS MR DAVID LINGRELL:,;.;,- 
DISTRICT .MANAGER •.~3MC0N; 

GSA REGION -3 

SEVENTH- ANDf.D.;; STREETS^ NW- 

WASHINGTOND'CV 

8T 


RE : J' EDGARyHOOVER f^F B I BUI 0)1 NG CHANGE. ORDER FOR.,:^."; 
ELECTROMAGNETICySH’j ELDI NGy ENCl6sUREvF 0R> EDP,; CENTER '■ 
DATED -jU|^';^'24^r97;5'|^ ' ' 

change 'ORDER-ySPEC'iFl CAT ^I^ ■ 'PRO V.I I^s' 'Q CAT ION 

FOR THExMANUFACTURERyOF^THElENaEOSURE^yyiXy^SiCOURyS^yvy.:- 
UNDERSTAND! NGiTHAT-cBLAKE: CONSTROCTI 6 'n^'COKPANV' DECIDE 
TO. PURCHASEtTHEyMATERIALSKFROWy A ccompany! WIJH yLlMlTED,< 
experience; AND ~ i-.: .4: 



RAY PROOF/i CORPORAT ION PROT|^SJS: THE :USEr:^OI^iPRODUC^^^^^^^ 


FROM UNQUALIFIED COMPANY AND:, REQUESTS GSA, TO PERFORM 
A complete; REVI EWl OF "SELECTEDy.COMPANY'^Y JVlSITlNG . 
THEIR AND ALSO -RAY- PROOF-FACILITIES. ; 


COPIES OF ..TH1S=; TELEGRAM .WEREv.MAILED^Td OUR. SENATOR 
LOWELL WEICKERV'TO FBI ^REPRESENTATIVE:, AND 'TO OUR . 
LEGAL . COUNSELOR ; ARENTi ^ FOX^ ^ K I NTNERF : PLOTK I N VANOi; 
■'kAHN OF WASHI NGTONy DFC:0 ' ' ‘ ' ' 

RAY P ROOF - CORPO R AT I ON ^' 

R ARONSON-|i 
NNNN ■ 


ACCEPTED'i^ 
00184 
1 -PC 
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Memorandum 
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iRNMENT 




TO 


Mr. W^Si 



DATE: October 17, 197 


FROM 




Asso'>. Dir. 

Dep. AD Adm'. 

Dep. jiCD |ny{ _ 

Asst.Pi'l- / 

Adr 



J. P. Dunphy 

S, object : J. EDGAR HOOVER F.B.I. BUILDING 

LABORATORY DIVISION, COMPUTER ROOM 
SHIELDED ENCLOSURE 


Purpose of this memorandum is to request the attached re- 
ply to Senator Lowell P. Weicker, Jr. be sent. 


Comp, Syst. 

Ext. Affairs 

F lies & Com. 

Gen. |nv. 

Ident. 

Inspection 

Intell. 


Loboratory 

Plan. & Evol. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec*y 


By way of background, the Bureau -transferred $50, 000 to , 
the General Services Administration (GSA) for the purchase and installa- 
tion of a steel and wood laminated enclosure to shield and contain sensi- 
tive computer equipment electrical emanations. Such shielding is necessary ';o 
to meet stringent cryptographic and communication security requirements. 

\ V 

The bid specifications for this project were prepared jointly 
by FBI and GSAs,^ersonnel. They were used for'-'thQSolicitation of bids 
from the constructlbsk^mmunity by GSA. The lowe^t^^d successful 
bidder for the project w^^^ll -Shield Enclosures, Inc . ,^ Wffstbur v. 

L. I. , New Yor k. An unsuccg^fut^jid'higher bidder” wastn§^y Pro^ 
Corporation, a Baltimore, , M_ar,y .land firm. As is not unusual GSA 
'‘bid/ construction matters, the unsuccessful bidder, Ray Proof, Ejected 
to GSA concerning the All-Shield Company. award basically stating All- 
Shield did not have required experience in the field and customer disatis- 
faction. We were advised of these objections by GSA and their opinion 
that the objections were not valid and that the award should go to the low 
bidder. From our user standpoint, we told GSA their contracting pro- 
cedimes should be followed and we would abide by their decision. We 
- also feel the All-Shield product will satisfactorily meet our requirements. 



The Ray Proof Corporation previously contacted the Headquarters 
Building Unit on this matter^and.jyas r^erred to GSA as the contracting 
authorllr. / C ‘ ' 

Enclosures: 



V . 

1 - Mr. Cochran (Att: Mr. Herndon) (Enc. 5)' 

1 - Mr. Mintz (AttrxMr. Bowers) (Enel'S) 

1 - Mr. Moore (Att: Mr. Malmfeldt) (Enc. 5) 

15 0Ct2t1975 

WEReft ^ „ , ___ ___ _ 

1? "'IJ40V I f (CONTINUED OVER) 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 

LABORATORY DIVISION, COMPUTER ROOM 
SHIELDED ENCLOSURE 


Attached letter is administratively necessary to respond to 
Senator Weicker and bring the matter to the attention of the Administrator, 
GSA. 

RECOMMENDATION: 

That attached letter consistent with above, be approved. 



- 2 - 




Glen E. Pommerening ■ 

Assistant Attorn^ General £er Administration 10/17/75 

Euge^rW/ WalsW^^ 

A|^lt|i^ IHrec^#, Mministrative 

J; EDGAR HOOVER F.B.I. BUILD&G 
NAMING PART OF BUILDING FOR 
CHARLES BONAPARTE 


Relerence is made to letter of Mr. Lloyd A. Bastian 
to Mr. Nicholas A. Pannzio, Commissioner, Public Buildings Service, 

GSA, dated 10/3/75. The letter enclosed copies of commvudcations 
concerning the interest of Nicholas R. Beltrmste, Public Affairs 
Director, American Ralian Bicentennial Commission, Inc. , in naming 
part of the new building in honor of Charles Bonaparte. 

For your information, there has been a great deal of 
interest previously expressed over the past few years by various 
individuals probably as the result of initial and continuing interest 
on the part of the Ralian Historical Society. We have indicated in all 
prior correspondence that upon full occupancy of the new building, , f f 
£svorable consideration would be given to dedicating an appropriate 
area, such as a classroom, to Bonaparte. In foot, by letter dated ^ 

9/11/76, Mr. Beltrante himself was so advised. 

We have been in touch with GSA concerning this matter. 

B; would be appreciated if all such inquiries were referred to us for 
appropriate rei^nse. 
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Mr ..-, Hicrsolas. A. ' .Panuslov 7. -'V" V 

CoESfaissipner, Public Buildiugs Service , ' P y 

General Services Adriinistration 
Wasbirigton, D.C, 20405 • ; . 

Beat Mr p\Panu 2 io X , ;', >; '■ 7' ■ ■ ' 

Enclosed for your cdnsideraeloa is a letter dated 
July 29, 1975, froia Mr . B ic holas. ' RX Beltrante 
Affairs Direct or. Agarican Italf a^Bica ntenalal XbamlssjLpn 
Inc. , requesting CMt ,a; portion o,f the ' buildim ? ba 

named in honor of Mr, Charles Bonaparte. A copy of our 
letter to Hr, Beltrahte advising his Of this, reforrai'^is 
also enclosed. ■ A. copy of your response to Hr. Beltrante 
will be appreciated. .• . * , 

7 ; . 7- - '•7': ' ■■ ' Sincerely, ,7 ■ 


■ 7 o 7 , 


■ ' /original signed, by ' ■ 7 

■_ , .'Lloyd'A. .Bastian ' 

, 'Director 

and Administrative Services Staff 
•Os of Kanagemeht and Finance.” - - 


Enclosure 


ccS Daily .Chron 
Eugene, W. ^ 
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OFFICERS 

GEORGE INDELICATO, PRESIDENT 
FRANK GUARAGNA, VICE PRESIDENT 
ALICIA PETTA, SECRETARY 
LOUIS FIGLIOZZI, TREASURER 

DIRECTORS 

I 

NICHOLAS BELTRANTE 
ALFRED CAMPAGNONE 
ANGELO CATUCCI 
ALBERTO Dl POMPO 
REV. CEASAR DONANZAM 
SALVATORE PUGLISI 
MARIA WILMETH 


July 29, 1975 


The Honorable Edward H, Levi. 
Attorney General 

United States Department of Justice 
Washington, D.C. 20530 



Admin. CouhegI 
Informatics' "-.'stems 
Internal Audit 
Library 

Mgmt. Programs &■ Budget 
Operations Support 
^ I iii'i I 1 i1 TrrriTfl nr 
sippimitv & Admin. Services 
Special Assistants 
Publication Services 



Dear Attorney General Levi : 


In connection with the Bicentennial celebration, our Commission respectfully 
requests your assistance and support to name a portion of the new FBI building 
in honor of Mr. Chari es lBonaparte . _a former Attorney Genera,! and the Founder of 
the Federal Bureau o_f_I.|y-es_ti qation. We feel it would be bo^ fitting and 
proper to honor Mr. Bonaparte by naming the main auditorium or courtyard for him. 

Sincerely, 


Nicholas R. Beltrante 
Public Affairs Director 
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Hr. i'Tichoiaa R. 'Beitrante 
Public Affairs Director. 

/uaericaa Italian Bicentennial 
Coritaission, Inc, 

P.O. Bon 680. 

Ben Franklin Station 

'waGhingtou, D.C.. 20004 . . 

Dear Mr. Beltrante: 

Mr, Levi has , asked that v;o respond to yovir letter of 
July 29, 1975, recjueatini;; the Departraent ' s as.sistance in 
najiiiu.'^,. a portion of the FBI building honor of 
Hr. Charles Bonaparte. As Frank Sturnalolo of my staff 
discuased with you by- telephone o‘n September 3, 1975, 

we do not yet know vdiethcr such an actioi\ can be taken. ■ 

Wc arc, however, looking into the' possibil.ity and will get 
back to you as soon as wo have definite information. 

Sincerely, 

( 

r- . • > 

iSiar.c'd) LIci-d A. £—/. '■ 

Lloyd A. liastian 
Director 

Security and Admiiiistrative Services Staff 
Office of Maiiagemcnt and Finance 


cc: Daily Chron - Rm. 1111 











necessitated turning off steam service to Federal buildings in the imme- 
diate area including the Hoover Building. Such steam service is scheduled 
to be resumed this morning. It will take several hours, however, before 
the building's steam system is wholly operational. 

Government Services, Incorporated;; the operator of our 
cafeteria, is taking extraordinary measures to provide maximum services 
possible under the circumstances. They have advised that the steam 
interruption will preclude their use at lunchtime today of the usual dishes 
and metal utensils. The menu will remain substantially the same, but 
they will utilize paper plates and plastic eating utensils. 


RE COMMENDATION : 


1 

1 

1 

1 

1 

1 
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None. For information 





Mr. Callahan 
Mr. Jenkins 
Mr. Adams 

Each Assistant Director 
Mr. Reed 
Mr. Coleman,, 

Mrs. Metcalf 
Telephone Room 
Flynn 
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CSA GCN. RCC. NO. 37 



TO 


FROM 


UNITED STATES G(?11E^NMENT 

Memorandum 



DATE; 


SUBJECT: EDGAR HOOVER F.B.I. BUILDING 

"^^-eXECUTIVE OFFICE FURNITURE 




Ass^j. Dif. 

Dep. AD Adm. 



Comp. Syst, 

Ext. Affairs 

F lies & Com. 


Gen. jnv. _! 

Ident. 

I n s pe c t i on 

Intell. 

d ' Laboratory 

Plan. & Evot. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. __ 
Director Sec’y 


Re memorandum 10/22/75 advising furniture for the 
executive offices was scheduled to arrive morning of 10/24/75. The 
manufacturer, Hesco Company, now advises this furniture will arrive 
morning of 10/28/75. We will begin putting it in place as the schedules 
of the various officials permit. / 



RECOMMENDATION : 

For information. 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Reed 
1 - Mr. Flynn 
1 - Mr. McMichael 
1 - Mrs. Metcalf 
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UNITED STATES GOVERNMENT 

Memorandum 
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TO 


FROM 



Assoc. Dir. 

■>. AD Adm. 
Dep^AD Inv. _ 
Asst. Dir.: 
Admin. 


MR. ASH 


J. M. Jones^^ 


DATE: '■ 10/20/75 


Comp. Syst. 

Ext. Affairs 

F lies & Com. . 

Gen. Inv. 

Ident. 

Inspection 

Intel I. 


SI iRiFrT-yELECTRI CAL_,P OWER FOR KEY-TO-DISK 

ENTRY ^UIPMENTT^DENTIFICATION DIVISION 
^ ■'TT^GAR'^HlDOVEFlm^Btl^ 

Re tnemorandum of J. P. Dunphy to Mr. Walsh 8/19/75 
captioned as above. 


Laboratory 

Plan. & Eva I. 

Spec. Inv. 

T ra in ing 

Legal Coun. 

Telephone Rm. 
Director Sec’y - 



Purpose : 

The electrical and mechanical parameters for the Key- 
to-Disk Data Entry Equipment under procurement for the Automated 
Identification Division System (AIDS) were recently received. It 
is the purpose of this memorandum to request that a reimbursable 
work authorization be issued in the amount of $1,633.80 to GSA 
Building Maintenance Personnel to cover installation costs of 
necessary electrical and signal systems to accommodate this equip- 
ment. ^ A 0 




Details : 


SI M 

It is now estimated that t 



iTr'st miniprocessor an 



Cathode Ray Tube (CRT) terminals will be delivered to Data Entry 
Unit, Automation and Research Section, Identification Division, on 
approximately 12/15/75. This will be followed by delivery of 14 
additional CRT terminals on or about 2/16/76. Additional equipment 
is scheduled for phased delivery thereafter in 60-day intervals. 

The procurement calls for a total of 120 CRT terminals to be sup- 
ported by 7 miniprocessors with associated printers. The specific 
power requirements for this equipment are now known 
forth below: 

Line 

Voltage & Line Cur- 
Tolerahce rent (Amps) . 


Model # Des cr ip t ion 



7002-80 Miniprocessor 
8230 Disc Drive & 
Controller 
Mag Tape 

Printer- 300 LPM /, y 
CRT 


115 + 10% 


8503 
8148 
7101-A 

\xaLhju> 

(4) 

Enclosure 
1 - Mr. G. 



McMichael , 
nphy , Rm , 



115 

115 

115 

115 


+ 10% 
+ 10% 
+ 10 % 
+ 10% 


aO.C 


7.7 

1.5 

1.3 

4.0 

0.41 


910 



6823 J 
089 JEH 
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Memorandtun to Mr. Ash 

Re: Electrical Power for Key-to-Disk Data Entry 

Equipment, Identification Division, JEH Bldg, 


A line with the appropriate amperage must be provided for 
the sole use of the miniprocessor (#7002-80) which also powers the 
Disc Drive & Controller (#8230) and Mag Tape Unit (#8503) via inter- 
connect power cabling, and the Printer (#8148). The miniprocessor 
and the printer may utilize the same electrical circuit, but the 
CRT's need to be served on separate circuits. Physical, environ- 
mental, and electrical power specifications for this equipment were 
furnished to SA William Kardash of the Headquarters Building Unit 
(HBU) on 10/10/75. 

Upon coordinating power and signal requirements with the 
HBU, it was determined that CRT signal cable access to the first 
miniprocessor was not feasible from the existing 220 volt receptacle 
in the proposed area for installation. Therefore, it was recommended 
that a 120 volt duplex receptacle be installed in a location where 
existing underfloor signal ducts equipped with interconnecting cross 
ducts could be used to carry signal cables. 

Attached hereto is a sketch (#1) which depicts the proposed 
location of the electrical and mechanical requirements necessary to 
make the aforementioned equipment operational. The requirements 
needed are as follows: 

(1) A 120 volt, 20 ampere duplex receptacle served by a 
sole source electrical circuit should be provided at Colxmin Line 
intersection M-5 as shown on sketch #1. 

(2) A telephone tombstone should be provided at Colxann 
Line intersection M-5. 

(3) The signal duct at Column Line M-5 should be appropri- 
ately tapped to allow 18-20, 1/2 inch cables to be pulled to the 
miniprocessor at this location as indicated on Sketch #1. 

(4) Three additional 120 volt, 20 ampere duplex recep- 
tacles and eleven signal taps, each capable of handling two 1/2 
inch signal cables, should be provided, all as indicated on Sketch 
# 1 . 

On 10/17/75, HBU was advised by Kent Womack, GSA Building 
Maintenance, that the estimated cost for the above work was 
$1,633.80. 


A sixty day notice requesting additional electrical and 
mechanical service will be submitted prior to the next phase of 
equipment delivery requiring miniprocessors. 



Memorandijin to Mr. Ash 

Re: Electrical Power for Key-to-Disk Data Entry 

Equipment, Identification Division, JEH Bldg. 


The Identification Division has coordinated and will con-^ 
tinue to coordinate this effort with HBU. 

The Identification Division representative to contact 
regarding the above is SA John M. Justice, Ext. 5255, Room 11850 JEH 
Building. The code number for the Automation and Research Section 
to which this, cost can be charged is 0101. 

RECOMMENDATION : 

That the Procurement and Administrative Services Section, 
Administrative Division, issue a Reimbursable Work Authorization to 
GSA Building Maintenance for an amount of $1., 633.80 to perform the 
following work: , ^ 

(1) Provide a 120 volt, 20 ampere duplex receptacle 
served by a sole source electrical circuit at Column Line M-5 as 
shown on attached Sketch #1, 9th Floor, "D” Quadrant, JEH Building. 

(2) Provide a telephone tombstone at Colxmin Line inter- 
section M-5 on Sketch = 11 = 1 , 9th Floor, "D" Quadrant, JEH Building. 

(3) Provide an appropriately tapped signal duct at 
Col\min Line M-5 to allow 18^20, 1/2 inch cables to be pulled to 
the miniprocessor at the location ' indicated on Sketch #1, 9th 
Floor, "D" Quadrant, JEH Building. 

(4) Provide three additional 120 volt, 20 ampere, 
duplex receptacles and eleven signal taps, each capable of 
handling two 1/2 inch signal cables, all as indicated on Sketch 
#1, 9th Floor, "D” Quadrant, JEH Building, 
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The Honorable y 

Clarence M. Kelley < /'■’ 

Direc'tor 

Federal Bureau of Investigation 
United States Department of Justice 
Washington, D. C. 20535 - 


'' /J' 

'.j f , 


Dep.-A,D,-A.ri;3: ‘ 

Dop.-A.il -j>;v J 

C-Sp, £:-l 
Ext. 

Idorl, i.... I 

| 


S {.' JiiVaii 

. Si!->C. T.,- ........ 

• Tr. 

Legal Ccuu. _’..L 
Telopliono Km. 
Director Sec’y _ 


Dear Mr. Kelley; 

It was kind of you to express your appreciation for the efforts of Messrs. 
Hanna and Virts in connection with the reception following the dedication 
ceremony of your new building. 

Everyone in our organization felt honored by the opportunity of participating 
in that special occasion. We are also privileged to have had, over the years, 
the pleasure of providing food service to your outstanding organization. I 

was on hand for the dedication and was very pleased to hear the tributes paid 

the Federal Bureau of Investigation and its personnel, past and present, bypr I 

the President and the Attorney General. A A T 


Sincerely yours, 






President 


c c ; Mr . Hanna 
Mr. Virts 
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J. P. DunphyN 
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DATE: October 30, 1975 


J. edgAr hoover f.b.i. building 

MOVE MATTERS - APPLICANT INTERVIEW, 
ORIENTATION AND HOUSING UNIT 


Assoc. ^Dir. 

D^p. AD Adm. 

Pep. AD Inv. 

A^;t. Dir.: 



Comp. Syst. 

Ext. AHoirs 

F lies & Com. 

Gen. Inv. 

Ident. 

Inspection 

Inteil. 

Laboratory 

Legal Coun. 

Plan. & EvqI. 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec’y 


On the evening of 10/29/75, the Applicant Interview, 
Orientation and Housing Unit completed its move from space in the 
Justice Building to assigned space in the First Floor of the J. Edgar 
Hoover F.B.I. Building. 




1 - Mr. McDermott 
1 - Mr. McMichael 
1 r Mr. Flynn 

r 

RLO:eft 
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UNITED STATES G 




VERNMENT 



Memorandum 


TO 


FROM 


/ 



J. P. DUNPHY 


UBJECT J. EDGAR HOOVER F. B. I. BUILDING 
VINYL INSTALLATION 
EXECUTIVE AREA CORRIDORS 




Laboratory 
Plan. & Eva I 

Spec. Inv. 

T ra in ing 

Legal Coun. 
Telephone Rm 
Director Sec’y 


Vinyl wall covering will be installed in the 7000 and 
7100 corridors in the Seventh Floor Executive Office Area during the 
weekend of 11/1-2/75. Security Patrol will afford appropriate 
coverage. 

A complete survey of employee lounges in the building 
has been made for the purpose of vinyl wall treatment, and installation 
of same has already begun in some lounges. The treatment iri.the 
lounges will include a color accented wall effect. 
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FROM 


UNITED STATES GOVERNMENT 


Memorandum^ 



J. P. DunphyA 


DATE: October 31, 1975 


o/ 

SUBJECT: BUILDING 

MOVE MATTERS - LABORATORY DIVISION'S 
SPECIAL PHOTO UNIT 


Assoc. Dir. ■■ 

Dep. AD Adm. 

Dep. AD inv. 

Asst, tfir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Ident. 

Inspection ___ 
Intell. 

Laboratory 

Legal Coun; 

Plan. & Evol. 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec'y 


On the evening of 10/30/75, the Special Photo Unit of the 
Laboratory Division completed its move from 7th floor space in the 
Justice Building to assigned space on the 3rd floor of the J. Edgar 
Hoover F.B.I. Building. 


RECOMMENDATION: 


None. 


For information. 





.Si. 



S,- 


Cr. 


1 - Mr. Cochran 
1 - Mr. McDermott 
1 - Mr. McMichael 
1 - Mr. Flynn 
y|o 
RLO: 
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suBjEcfmQ^ERTISEMENT-.U.TILIZmG 

r NAMl^^-PICT.URE,O.E.THE<^ 

J. EDGAR HOOVER. E. B. I. ^BUILDINGL 




Laboratory 

Legal Coun. 
Plan. & Evoi. 

Spec. Inv. 

Training ____ 
Telephone Rm. 
Director Sec'y . 


On 10/10/75, Mr. Ph illip, j^i^Ear le v of E. CfElMist, Inc, 
contacted the Headquarters Building Unit Shd^^requested perim^sion^l^S 
for his firm to run an advertisement (attached)'“featuring the buflding"" 
in the Wall Street Journal. E. C. Ernst, Inc. is the major electrical 
contractor for the building. Mr. Farley is a Project Manager for the 
company and has been closely associated with the building and the 
F.B.I. for several years. Mr. Farley also advised that he had con- 
tacted the General Services Administration and received their approval 
for the ad. 


Special Agent Gary M. Laturno of the Legal Counsel Division 
was shown a copy of the advertisement on 10/10/75. He stated that 
there did not appear to be any legal prohibition against the utilization 
of the name and picture of the building. The applicable statute is Section ^ 
709, Title 18, U. S. Code. It states that "whoever, except with the / 
written permission of the Director of the Federal Bureau of Investigatforff 


knowingly uses the words 'Federal Bureau of Investigation' or the initials 


'F.B.I. , ' or any colorable imitation of such words or initials, in conneci^^ 
tion with any advertisement, circular, book, pamphlet or other publica- 
tion, play, motion picture, broadcast, telecast, or other production, in 
a manner reasonably calculated to convey the impression that such ad- 
vertisement, circular, book, pamphlet or other publication, play, motion 
picture, broadcast, telecast, or other production, is approved, endorsed, 
or authorized by the Federal Bureau of Investigation" shall be punish^^ 

accordingly. ex-115 


/r A o /- 

On 10/20/75, Mr. Farley was informed that the F.B.I. did 
not condone the use of its name in advertisements. How,ev,er„ his 

. F » ^ ' ... 

company could not be^restricted from publishing the ad. "Mr. Farley 
was requested to use theicorrect name of the building, J. Edgar 
Hoover F.B.I. Build^g''! Instead of the 7*^v Edgar Hoover "ButMmg. ’’ 
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.Memo Dunphy to Walsh 
RE: ADVERTISEMENT UTILIZING 
NAME AND PICTURE OF THE 
J. EDGAR HOOVER F.B.I. BUILDING 

He was also asked to eliminate the statement that "Ernst 
Helps Building Operators Keep Costs Down" as this was not applicable 
to the Hoover Building. All the electrical work in the building 
accomplished by E. C. Ernst, Inc. was based on designs furnished 
by the architect and approved by the General Services Administration. 
Mr. Farley agreed to comply with both requests. 

RE COMMENDATION; 


None. , For information. 
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I A. ARSTARK & CO., INC. A 
V 101 PA-’:' AvEhUF ^ 

NiDVi YORK, MiOJ YOliK lOOi? 
m-5-^4Si 


Another reason f or'E.C. Ernst ' s continuous growth in an" 
uncertain economy " , i , < . 


\ s. 


ERNST HELPS PUJLDING OPERATORS ICEEP COSTS OONN 


E.CeEms>, one of the >nat Ion’s largest .electrical contractors, 

provldesvelectrlcal .systems., and,, construction, whichfhave beeiTr---^ 

,^-.f &■ ■'}•■'■». ^ '•’••■A' ‘ ' y • - AA'Aj ■'■..'^A' ’ ■' i .:' Y' -V „•■' ■-. 

developed to operating costs at a miniinum. This brings.- 

JiA* '■■ -v/? ■'! ■ '■ , ■ .' ’ ' .- '1 .A. i'.' . '. 

bulldlng:‘Contraptorsi and;,;*buildlrtg operate^ to E,C|.Ernst lii^'Y . 


Increasing numbers. 




Our fiscal 1975 (ended March 31) earnings per share were.up'30 
percent compared -with last year’s record results. Earnings per 
share for first period ( end edi June 30) were up 12.5?^. 


This showing reflects our flexibility, versatllity> and, -t 
selectivity. We serve as subcontractor or Joint venture 
participant in these vital construction segments: government> 
environmental controls, energy/electric pov;er. Industrial and 
scientific facilities, hospitals, health service facilities, 
and educational instituijlbns, space and military programs and 
dll segments bi* commercial bulTdlng, 

For latest financial statements or constriictlon Information::.; 
write: Richard A, Clay, Vice President, Treasurer. ' ■ 


New logo 
Bi’anch listings 


(/ ^ . //^<y/ 
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J, Edgar Hoover Building, ^ Headqujirters of 

'^ - - - iv-4 ^ 

thq^ Federal Bureau' of vin vest igatibn, 

— ■*‘1^ *** ^ ^ 5> 

•^» s.'^* ■* ^ » 

W ashing t on , D . C . ^ ' t‘ - . . ^ ':^-,v 

i ? '*'«. S ■W ^ *) J ^ i{_v I ‘ ^ f ♦ is'®vt 




United States , Government (General '!! 

... .... . -.,^2il...-.- ■ .■.-.^..■■li4%/-.-v 

Sexyijc-es 'Adnvlnistratlon)-'^^^^^^ •■•»■— >?•* -■ ’■ - ■ ■ •■ 

Architect and Consultingj|Engineer : -G .P.l^rphy 

Assodlates, Chicago, 11]^. ;■ ( J* - , ^ % ' ;’, 


.Owner 


"General Contractor: Blake Construction Company, 


.Washing t on , D . C , 




Client ■■ ^ E;C, ERNST, INC. 
Job#.; 75237 .. 

Descr, ' . 'Newspaper Ad: 
Date .'f;;, ;. 10/1/75 ' - dbl 








101 "PARK AVENUE'' 
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V~ -^K >J. ^ *• 
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Kv^ >4^^ H. ^ ^ ’?: 

• ;• ^’’'t^r'."'-'"' V )j; “4.v:''4 4 , ’’"/'ac. « f^- 4 1 ^ "-J -4 . ''■ '^ 4 ;C't'":\ 

New/Eogo}. , E^G.ERI^^ISTilNC, .Elec:ti^^ , \ I:;; 

4 •' •, .<~:^v ',‘ '< : 4n'c:e;-; i9i5.4v'^.. ' '2^41^4 

' - 4v ‘4v' '■rf;-\^>/-','' ,/ ';^if'' 15 2;'^‘44?^''‘.'4'''^■^4 4 ■■;. ^ ■, ■ ■■ ■',' .....■■•^•.■■^ . ,,' «j-''V 1 

-' . ' National Headquarters;:;^ t Street, N,¥;' i- 


,.:- -... ;X?’-^, 


■rwashlngton, D.C4 




Branches: Washington, D,C., Hasbrouck Heights 

(N , J , ) » Pitt sburgh^^^Harrlsburg , Phi lade tpKlTa^ff^ 
Ambrldge (Pa.), Baltimore (Md.), Richmond, 

Norfolk (Va.), Atlanta, Augusta (Oa.), Decatur 4 
(Ala.), ©rlando, Tampa, Miami (Fla.), Concord 
(Bay Area, Cal.), and Cbliimbus, ( 0 . ) . Amelco 
Electric Co., Inc., Hammond (ind.), Chicago, (ll, ) 


Client 
Job # 
Desc r. 
Date ; 


EvC. ERNST, INC, 

7523f : 

Newspaper Ad : FBI BLDG 
10/1/75 - dbl ' 
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Assoc. Pjr. ■ '■ - 
^p. a 4. Adm. _ 

Dep. AD ihy. 

Asst:. Dir.: 


date: 10/29/75 


subject: J. EDGAR hoover F. B. I. BUILDING 

X^UTOMAtlC DATA PRD'CE^ING (ADP) CENTER 
^I^EOTRICAL'^GROUNDmG^MQUIREMENfs'^"" 



Construction of the ADP ^ace located on the first floor of 
the J. Edgar Hoover F. B. I. Building is nearing completion. This space 
utilizes a raised floor construction to distribute conditioned ^r and to 
contain electrical power and computer interface cables. 


o 







that 



The Headquarters Building Unit (HBU) has advised of possible 
danger to operating personnel concerning the vinyl asbestos covered steel 
raised floor. The numerous passing of high voltage power cables through 
the raised floor and use of electrical accessories on the raised floor have ^ 
resulted/<?onsiderable concern over the possibility of an electrical short - ^ 

circuit condition into the raised floor. Numerous tests have been conducted^ 
by HBU and General Services Administration (GSA) personnel which have 
resulted in the conclusion that the raised floor as constructed could become ^ 
electrically charged and injure operating personnel. Based on these tests, \ 
a grounding system was designed which could eliminate the prob 

RECr62^ I 

Through HBU contact Wn^SA, it has been determfr 
GSA endorses the grounding design, but cannot require same under the i o 

present contract with Blake Construction Company, the general contractor, H Q 
as it is not included in the requirements of the building specifications. ^ 
However, GSA has advised they will authorize construction of the electrical O 
. grounding provided $50, 000 is transferred to them to cover the additional 
^y^jfexpenses. HBU and Computer Systems Division personnel familiar with 
"^electrical grounding techniques concur that the additional expendltffl^ 
grounding of-^the raised floor is mandatory to {Provide the greatest safety 
^ ^ iJ SSlON0vf2 

P. Dunphy) ^ y r \ 

C. Jackson) L2^~3bj 


^S:cur, 

3 - Mr. Walsh (Attention 

(Attention W. 

(Attention G. S. McMicl 
1 - Mr. Decker 


NOV 

(OV..EJI 


1975 



'<uy US. Savings Bonds Regularly on the Payroll Savi^y^iS^^' 



50l0-10t 



w 





Memorandum C. D. Neudorfer to Mr. Decker 
Re: J. EDGAR HOOVER F.B. I. BUILDING 

ADP CENTER 

ELECTRICAL GROUNDING REQUIREMENTS 


protection available for Bureau personnel as well as insure maximum 
efficiency in our computer operations. 

There are sufficient funds in our ADP budget for fiscal 
year 1976 to cover this expenditure. 

RECOMMENDATION: 

That the Procurement and Administrative Services Section 
issue a reimbursable work authorization to GSA Design and Construction 
Division transferring $50, 000 to them for the installation of an electrical 
grounding system for the raised computer floor in the J. Edgar Hoover 
F. B. I. Building. 
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TO 


FROM 
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0 


UNITED STATES GOVERNMENT 

Memorandum 


MR. WALSH 



J. P. DUNPHl 

SUBJECT: J. EDGAR HOOVER F. B. I. BUILDING 

-^INY L INSTM.L ATION — 

— =5^ EXECUXIVE„CORRlbOR 




DATE: 11/7/75 



Assoc. Dir. 

Dep. AD Adi^ 
Dep. AD 
Asst. Dir.; 
Admin. _ 




Comp. Syst. 
Ext. Affairs 
F i les & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intel I. 


Laboratory 

Plan. & Eva I 
Spec. Inv. 

T ra ining 
Legol Coun. 
Telephone Rm 
Director Sec'y 


Vinyl wall covering installation will be completed 
in the 7000 corridor of the Seventh Floor over the weekend of 
11/8-9/75. Security Patrol will afford appropriate coverage. 




1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mrs. Metcalf 
1 - Telephone Room 
1 - Mr. Landreville 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 



Assoc. Dir. 

Dep. AO Adm. 
Oep. AD Inv. . 
Asst. Dir.: 
Admin. 


Mr. W; 


J. P. Duaph^^_ 


DATE: October 10, 1975 


Comp. Syst. _ 
Ext. Affairs _ 
F i les & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intel!. 


SUBJECT: J. EDGAR H OOVER F.B .I. BUILDING INSTALLATION OF CARPET 

It is requested that a Purchase Order be issued 
for installation of Carpet in the following rooms 
which were , not included within the scope of existing 
Carpet Contract with UIA Williard, Inc. but are eligi- 
ble for carpet under established guidelines. Carpet has 
been previously purchased and is available for installat- 
ion contractor. 


Laboratory 

plan. & Eva I. . 

Spec. Inv. 

T ra in ing 

Legol Coun. 

Telephone Rm. . 
Director Sec’y _ 








pi 


Rooms 1B036 and 1B036B 
Radio Engineering Section 
LaboratbryyDi vision 

I ■ 

*) 

Room 3B110 
Women's Locker Room 
Training Division 


625 sq. ft. 


.175 sq. ft. 






.‘ 1 ' 






The purchase order should also provide for in- 
stallation of vinyl moulding, brown in color, to rein- 
force carpet cut around access doors to underfloor space 
on third floor. These access doors, located in Rooms 
3410, 3437, 3622, 3790 and 3842 are 2|' x 5' in size. 

Vinyl moulding will protect carpet edges from fraying and 
developing a trip hazard. 

Relative to carpet installation, arrangements must 
be made with GSA electricians to lift "tombstone" electri- 
cal floor outlets and with Piles and Communications Divisio 
to lift telephone "tombstones" prior to arrival of carpet 
installation crew. This involves 3 electrical outlets and 
3 telephone outlets. 



I 


All work requested should be coordinated^ through 
Mr. Rose, Exhibits Section^j^*^ ^ /; //t^ 

) 

\> 

\ 


E103 


1-Mr. McMichael,i Room 6823 JEH ' 
1-Mr . Louderbacfc^,*^ Room 6421 JEH 

( 4 ) - . 


l^lHR/kjw 
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October 30, 1975 


Federal Bureau of Investigation 
c/o J. Edgar Hoover Building 
10th & Pennsylvania Avenue 
Washington, D.C. 20004 
Attn: Mr. Harry F. Louderback 

Communications Division 






Dear Harry : 

This is to confirm completion of our training and 
turnover period for your Pneumatic Tube System 10-20-75 
through 10-24-75. 

During this time maintenance training was performed 
by myself with; Mr. William J, Mackmin 

Mr. Richard E. Wolf 
Mr. Anthony A. Giannico 
Mr. Timothy H. Ogiela 
Mr. Harry F. Louderback 



Operator training was performed 10-22-75 l^y Mr. John 
McGrody and myself. 


Service information turned over to you during this 
period consisted of per specification: 


1. 12 Sets of layout prints 

2. 12 Sets of owners manuals 

3. Spare parts for 3" conventional system \ 

7 ^^ / •-- I Y7 ^ — 

Servlbe parts for your 4" x 7" system were -- 

given to you 10-28-75 John McGrody. 17 1^0'^ 

Per our meeting we will assign Thursday of each'TTS^ ■«=»» 
for next 90 days starting with 11-6-75 for our Service man 
to visit your installation per specification to perform a 



1400 WILLOW A VE. ° MELROSE PARK ° PHILADELPHIA, PENNA. 19126 ° TEL: AREA 215 WA 7-5700, ME 5-4150 
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POWERS R EGO L AT OR CO MPA' 
- 2 - 




maintenance check. This service will terminate with our 
1-29-76 visit. In order to get the most out of his visit 
I suggest you keep a maintenance log of any problems so 
the man can evaluate them and take appropriate action. 

Thank you for your help and cooperation. 


Very truly yours. 


POWERS REGUMTOR C^AWY 
TRA'NSITUBE“DroSION ' 





eason 


WJG/pk 

cc: John Williams - Blake Construction Co. 

George A. Culfoglenis - G.S.A., c/o Blake Construction Co 

Dave Arber 

John McGrody 

Bill Davison 

Fred Raupp 
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J. P. DUNPHYA^ 

6 / 

SUBJECT; J. EDGAR HOOVER F. B. I. BUILDING 
^-^XECD’TIV E ELEV2^[TOR“ — — — 




Laboratory 

Plan. & Eva I- 

Spec. Inv. 

Training 

Legal Coun. 
Telephone Rm 
D irector See 'y 



The Executive Elevator will be shut down from 
9: 00 a.m. to 3:00 p.m. on Thursday, 11/2 0/75. During this time, 
"GSleral Services Administration vTlTb^^^Tining routine 
preventive maintenance on the car. 


RE COMMENDATION : 



None. For information. 



1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mr. Reed 
1 - Mrs. Metcalf , 
1 - Telephone Room 


/5^^JBM/ml X 
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Assoc. Dir. 

Dop. AD Adm. ^ 
Dap. AD 



Legal Coun. 

Telephone Rm. 
Director Sec’y . 


On 11/18/75, the Interview Room for FBIHQ was 
moved from the Justice Building to Roo m 1157. JEH Building, 


]SB line 


and can be reached on telephone number 
96, or SC line 33.. The Interview Room will be planned 
by SA W illiam Earl Whaley and clerical employee 


b7E 

b6 

b7C 


RECOMMENDATION ; 





For information. 




1 - Mr. Moore 
1 - Mr. Walsh 

Attention : Building Security Unit 

1 - Mr. Malmfeldt 
1 - Mrs. Metcalf 
1 -...Telephone Room 
1 - Tour Room 
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SAC t Albainy 


Director, FBI 
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’J PERSONAL ATTENTION 


VIDEa TAPE OF JmiOOOft^ 
BUILblNG DEDICATION “ 


I , 

kP 
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< 
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Within the next week or ten days you will receive via 
regular mail a Video tape of the Dedication Ceremony of the new 
J, Edgar Hoover Building which took place on 9/30/75, 

You are encouraged to play the'’ tape for your personnels 
In order to do so, it will be necessary to secure a standard 
3 / 4 " U-Matic Video Cassette Recorder (VCR) or player (such as , , 
Sony, Panasonic, JVC, Telemation, etCi) vjith a compatible color 
television receiver/monitor . • 

Since the 3/4" U-Matic format is now quite firmly 

f ablished throughout the countryj it is suggested that you 
empt to borrow the VCR and its accompanying television set 
m a police academy, police department, or academic, institution^ ‘ 
your locality. 


5 If fhe necessary equipment cannOt be borrowed, you are 

thorized to rent it from a iocal audio-visual/electronic 
dealer using imprest funds. Since the rental rates 'c 2 oi run to }< 

O per day, such equipment should not be rented for more than 
o day Si 

It is anticipated that within the next 60 days, your 
Office will receive equipment of this type (video cassette recorder/ 
player, TV receivef/monitor, black and white camera, lighting kit, 
microphone and accessories) for permement addition to your inven~ 
tory* This equipment is being provided each of f ice for training 
and information purposes using video tapes produced at the Academy 

S other agencies. The upcoming Technology Seminars schedule 

i ill, vrAIEl' REG-50'&<i-^<37- /^'7y 

_ Field Off ieetf-'iCSERSeWAL AIIENII.ON OF eAc 

’■' Jenkins ^ ’ -\ 

. (Callahan 13 03 EX'IIS /I \ Q® NOV 

— X . Adames W »» witAJ . . 

^ - Ail Assistant Directors 

3 • , ... ■ X ' (* 


Q® NOV 26 iS'iS 


- Mr-x-J. .T.' 
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tetter to Albany 

Re# Video Tape of JEH . “ 

Building Dedication 

at the Aca,demy for Police Training Coordinators and Trainihg 
Technicians will help to assure continued Operational and 
production capabilities in your office after the equipment is 
received and installed. 

In view of the forthcoming video cassette equipment 
you should keep the captioned tape for future use. 




November 25, 197 § 


Your letter to President Ford dated November 5, 1975, 
has been referred to me for reply. Your interest in dedicating 
part of the J. £d^ Hoover F. B.I. Building in honor of Charles 
Bonaparte is noted mid appreciated. Many other persons, including 
members of Congress and representatives of the American Italian 
Bicentennial Commission Incor^Kirated and the Italian Historical 
Society of America, have made similar requests. We have responded 
that favorable consideration will be given to such requests as 
soon as construction is completed ami the new buHdiug is fully 
occupied.. 

For your information, it now appears that construction 
I will be completed within the next few months. Full occupancy is 
anticipated by late Spring, 1973. At tlmt time, a classroom or 
other appropriate location will be selected for honoring the memory 
of former Attorney General Bonaparte. 


Sincerely yours. 


VA'' 


Assoc. Dir. 

Dep. AD Adm. 

Dep. ‘AD Inv. 

Asst, Dir.: ' 

^-^Admin. L 

,Comp. Syst. 1 

E*t^ Affairs 

F iles & Com. 

^ vy 

Gen.’ Inv. . 

ident. 



C, M. Kellea 
Clarence M. Sfellf 
Director 


V 







ssistant to the President (Enc 
(via Liaison) 




Inspection 

Intell. 


Laboratory 

Plan. & Eval. 

Spec. Inv. 

Training 
Legal Coui 
Telephone 
Director Sec'y 


i - Miv? Milto'n^E-G'Mitrer, Deputy Sp 
1 1 - Mr. Moore 

- <//o ^ 

: ;LiMQ:eft 

Note: This letter is in re^onseTo' the latest in a long seriesiof letters 
I ^from various Italian^hdi^rical societies desiring to dedicate a portion of 

See 
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the new. building to, Charles Bonaparte;, 'All inquiries are believed . 

. to have been instigated hyvone John LaCorte, president and founder 
; - ■ of the Italian Historical Society of America. We have been consistent 

in all our replies to inquiries pf this type. .. , 
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Deputy Attorney General ^ 

Solicitor General : 

Director of Public Information 

Assistant Attorney General for Administration 

Assistant Attorney General, Antitrust 

Assistant Attorney General, Civil 

Assistant Attorney General, Civil Rights 

Assistant Attorney General, Criminal 

Assistant Attorney General, Land & Nat. Resources- 

Assistant Attorney General, Legal Counsel 7 

Assistant Attorney General, OLA -- 

Assistant Attorney General, Tax ; ^ 

Administrator, DEA 

Administrator, LEAA-- 

Chairman, Board of Immigration Appeals 

Chairman, Parole Board 

Commissioner, I&NS 

Director, Bureau of Prisons 

Director, Community Relations Service — 

Director, FBI 

Pardon Attorney : 

Records ^ 



Attention 


REMARKS; 

t/!-, • 
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'respor>ding Secretary 
»a Scali 
lasurer 
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anciai Secretary 
ncis Andruzzi 
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tresses of Ceremony 
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;nk Taranto ’ 

-les Scaia ' 
eph Vitale • ' : 
Venerable ' 
nald Russo 
t-Venerables 
-ard F. Vricella 
rtin Aragbna 






INCE GEORGES COUNTY LODGE 


Number 2223 

O.S.I.A. 



Prince Georges 
County, Maryland 

NOV 7 1975 


Mi t chellville , Md. 

20716 


President Gerald, R. 

The White House 

1600 Pennsylvania Avenue 

Washington, D. C. 20500 

Dear Mr. President: 

The Prince. George's County 
continually working to mai 
image and to promote Ameri 
Bicentennial year we would 
you would join us in honor 
founder of the Federal Bur 
naming part of the new FBI 
through the persistence of 
that this great force was 
would be greatly appreciat 
this very important year. 


November 5, 1975 
Ford 


Lodge 
n t ain 
can ci 
a p p r e 
ing Ch 
eau of 
build 
Attor 
create 
ed by 


#2228 OSIA has been 
a high I talo-American 
tizeriship. In the 
ciate it very much 
arles Bonaparte, 
Investigation, by 
ing after him. It 
ney General Bonaparte 
d, and due credit 
all Italo Americans in 


if 


was 
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TO 


FROM 


OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
G$A GEN. REG. NO. 27 


UNITED STATES GO^RNMENT 

Memorandum 

MR. WALSH 






J. P. DUNPHY 

o 

SUBJECT: ■ J. EDGAR HOOVER F. B. I. BUILDING 

ICW'EiscrrriRS - exhibits section shops 



Assoc^Dir. 


Dep. AD Adm. / 



Gen. Inv. 

ident. 

Inspection 

Intell. 

Laboratory 

Plan. & Eval. 

Spec. Inv. 

Training 

Legal Coun. 

Tele phono Rm. 

Director Sec'y 


On the evening of 11/13/75, the shops of the Exhibits 
^Section completed their move from basement space in the Justice 
•i ^.'Building to assigned space in the First Basement of the J. Edgar 
Hoover F. B. I. Building. 


RE COMMENDATION : 




1 - Mr. McDermott 
1 - Mr. McMichael 
1 - Mr. Flynn 




RLO/ ml 
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UNITED STATES GOVERNMENT 

Memorandum 
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Aisoc. Dir. ' 

Dep. AD Adm. 
Dep. AD Inv. _ 
Asst. Dir.: * 

Admin. 


TO 


FROM 


Mr . Co 


W. E. Harwar 



date: 


11/14/75 


SUBJECT : — i»<i;pi g;sTER AMTENN AJEJ^EV-I STOMPS YSTEM 
(MATV) , J. EDGaPhOOVER BUILDING^" 



Comp. Syst. _ 
Ext. Affairs _ 
Files & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 


tK- 


Loboratory 

Legal Coun. _ 
Plan. & Eval. . 

Spec. Inv. 

Training 

Telephone Rm. . 
Director Sec'y _ 


Many Bureau officials have found it necessary to have 
the capability for radio and television reception in their 
offices in order to be aware of important news events 
affecting our work. In response. Radio Engineering personnel 
have designed and installed a master antenna system. At 
present, the system has only limited distribution; however, 
requirements for its extension are expected in the near future 
In order to achieve optimum results, it will be necessary 
purchase additional cable as well as additional amplifiers 
splitter networks, and other electronic components, at a cos 
of approximately $3800. The construction of our new 
building makes reception by ordinary means impossible, but 
when completed, the master system will provide high quality 
reception and an additional feature as well. The system will 
have the facility for a private viewing channel on which 
/video tapes can be played from a central location without 
■disruption of regular television reception. 





Installation of the master antenna system can be 
accomplished by two technicians in approximately 60 work days. 

effort will be made to perform this work with present 
complement as other committments permit. 


RE COMMENDATION : 


P 




REC-3 





That the capability for extending the master antenna 
system be provided for by the expenditure of appro x±iff^t?e 


.'>^3 800 for necessary equipment. 


- Mr. Walsh 

- Mr. Dunphy 
1 - Mr. Cochran 
1 - Mr. Harward 

1 - Askelson/Baker 
■ 1 - Mr. Stevens 

•1/AIATV file 

WGS:rftWk 



EH FEB ^ 1976 


f/ 



{> 0.^^ 




0^ ^ 
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jn yr i 


Buy US. Savings Bonds Regularly on the Payroll Savings Plan 



5010-106 






‘ November’ 25,. 1975 


wasnxngtont. 


Dear 







Enclosed is a copy df the November, 1975, ; 
issue of our employee publication,' -‘The Investigator, " , 
which I am sure will be of interest to you. As you 
will note, the magazine carries a comprehensive article 
on the J. Edgar Hoover F.B. I. Building, beginning on 

page;2, which highlights the dedication ceremonies in 

>.4 ' ■ . . 

which you participated. . . . ; 

Sincerely yours, ■ V- 

' ^ igi' Kelley . ' ' 

- Clarence M. Kelley 

Director 


Enclosure 


REG-42 



ijp ^ I 



1 - Mr . Dunphy . . 

1 - Mr. Malmfeldt ’Cdetached) 


NOTE: I |is a former administratbr. Of; the General 

Services Administration. Address per, Mr. Dunphy 's Office. ■' 

Dilmah ,( 6) ' 
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UNITED STATES CS^ERNMENT 

^ ^ Memorandum 
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TO 


FROM 


Mr. Walsh 


DATE: November 12, 1975 



J. P. Dunphy^ 

SUBJECT: J. EDGAR HOOVER F.B.I. BUILDING 

^ SfeFFECT OF INFLATION ON PROJECT COSTS 

Purpose of this memorandum is to cite examples from 
Fortune Magazine of the inflationary construction costs of certain 
new building projects for possible use in responding to criticism of the 
$126, 000, 000 price tag of our new building. 

An article entitled "The Hyperinflation In Plant Construction 
which appears in the November 1975 issue of Fortune Magazine, pro- 
vides. a degree of insight into the effect of inflation on the cost of new 
^construction. The article notes that the most powerful inflationary 
propellant in new construction is the skyrocketing costs of hardware, 
i. e. steel, machinery and components for customized compressors, 
generators, boilers, etc. The article points out that construction 
labor which was responsible for most of the inflation during the 1960’s 
increased at a rate of only 8% during 1974. However, the cost of 
materials and equipment increased am estimated 34% in the same year 
and was the dominant reason fo^a^ construction; 

costs. Engineering and project aam-mistration also jumped 19% in 

Rtc-51 dC - 

The Fortune article depicts an example of skyrocketing 
inflation in the construction of an ammonia plant in Memphis, ^Tennessee, 
which cost $33. 6-million in 1967. To duplicate the plant, thejOwner 
estimates that it would cost $107. 4-million to complete construction by 
1978. Another example is seen in construction of a synthetic -fuel plant 
which looked commercially feasible three years ago, but it was aban- 
doned when the estimated construction costs leaped threefold in the 
interim to $750-million. Du Pont is currently building a plant near 
Nashville, Tennessee, to manufacture polyester fiber which is being 
built 33 months after a similar plant in North Carolina. According ' 
to the a^Eticle,’^j|lt.willjjCp about 44% more. If a third plant were now 
authorized (-39.',mpntlisCafter ,the second one), Du Pont officials estimate 
additional inflation will be 27%. mr.i , 







1 - Mr. Moore 



vK]i;. 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 

EFFECT OF INFLATION ON PROJECT COSTS 

As inflationary trends resulted in higher prices for steel 
and other hardware, suppliers and fabricators seized the opportunity 
to pass on the cost increase and themsome. For example, electrical 
motors cost 25% more today than they did two years ago, while some 
valves and compressors have doubled in price. The article relates 
that much of the inflation occurred during 1974 amid utterly chaotic 
economic conditions. Faced with rising costs of their own of items 
that take months to fabricate, suppliers at first raised prices in 
accordance with escalation formulas agreed upon in advance. Then 
as the cost of their materials went up still more and backlogs lengthened, 
they began balking at the prices already set in purchase contracts. 
Vendors would tell purchasing agents ”If you want the order, you've 
got to pay more". To get delivery of parts without which $100-million 
plants could not start operating on schedule, purchasing agents found 
the money and paid. The article notes that simultaneously, many 
component manufacturers refused to agree to any firm price or esca- 
lation formula for new orders. Customers were forced to agree, 
in contractual language, to pay whatever price was in effect on the 
day of delivery. Purchasing agents swallowed hard and gave vendors 
what amounted to a blank check. 

While the above article deals mainly with the effects of 
inflation on construction of plants in private industry, the examples 
cited are applicable to the escalating prices of materials used in 
the construction of our own new building. Since the examples are 
reported in a prominent business-oriented magazine, they may be of 
assistance in responding to media criticism about the "inflated" 
price of the new J. Edgar Hoover F.B.I. Building. 

RECOMMENDATION: 

None. For information. 


. I 
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SUBJECT: 
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UNITED STATES GOVERNMENT 

Memorandum 


4 


MR. WALSH 


DATE: 12/5/75 


As^oc. Dir. . 
bep. AD Adn 



J. P. DUNPHY 

J. EDGAR HWVER F. B. I. BUILDING 
DRAPERY INSTALLATION 
EXECUTIVE AREA 


Arrangements have been made with the contractor to 
install draperies in the executive complex during the weekend of 
12/6-7/75. 



Security Patrol cognizant. 



U ■ ■ 





1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Mrs. Metcalf 
1 - Telephone Room 
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UNITED STATES GOI^.NMENT 

Memorandum 


Mr. J. B, Adams 


Legal Couns 



% 


DATE 


: 12/4/75 


ubject: senate SELECT COMMITTEE 

TESTIMONY BY THE DIRECTOR 
DECEMBER 9, 1975 


k**oc: Oir. ^ 

Admin. _i; 

Cbrnp. Syjt. 


~r 


E«t. Affair* _ 
Filet & Com. 
Gen. Irtv. - 
|d«n(. .. . . - . 
Inspection 
Intell.^ 

Lobq 

Plan. & Evai. . 
Spec. Inv 

T raining ^ 

^ 7^ le phone 



Director Se 




' . i 


LEGISLATIVE PROPOSAL TO CHANGE 
THE NAME OF THE J. EDGAH HOOVER 
FBI BUILDING ^ 


In connection with the Director’s appearance on December 9, 
1975, to testify before captioned committee, it is possible that he may be 
asked concerning recent proposals in the Congress to change the name 
of the building. Three bills have been introduced in the House of 
Representatives on December 1, 1975, for that purpose, H.R, 10905, 
introduced by Congressman Gude of Maryland 'knd^ H;‘'R ••ld9T8 
by Congresswoman Schroeder of Colorado, would change the name of the 
building to ”FBI Building. ” H.R. 10916, introduced by Congressman 
Rangel of New York, would change the name to 'Tederal Bureau of 
Inyestigation Building. ” All three of the bills v;e re referred to the 
Committee on Public Works and Transportation of the House, the 
chairman of which is Congressman Jones of Alabama. 




^ \i ' / \ 

Kj 


RE COMMENDATION : 

( 

For information of the Director in connection vlith his preparation 
for testimony. / /; / / ^ 




'T'.. ■' 




Enc . 

1 - Mr. Hotis 
1 - Mr. Walsh 
1 " Mr. Wannall 
1 - Mr. Moore 
1 Mr. Mintz 
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8.MIEC 3 0 mHuy US. Savings Bonds Regularly on tke Payroll Savings Plan 





TO : 
FROM : 

subject; 




C , . D>, WBudar fer 

' ' ' 



BEL0€:&TI:QN OF western union lines to. ; . • ...r-i ; 5p.cin,. 

J. EDGA^^OOVER ( JEH) FBIi.BUILDING FOR ' • • . ■ . ■ „ 

IIIFORMATION CENTER (NCIG)' . ^ 


. Hiis memorandtun is to report the results of a 
meeting on 10/30/75 between General Services Administration 
(GSA);„ Western Union and the FBI concerning the payment of 
expenses associated with the relocation of- the Western Union 
lines: and equipment used by NCIC to the JEH FBI Building. •. 

The purpose of the meeting was to determine from. 
Western. Union the total costs associated with the relocation 
and. to identify the costs which will be billable to the FBI 
as opposed to the costs ivhich are move-related and billable . 
to GSA. SA Robert L. Olsen,’ Headquarters Building Unit , who. 
is the -.Move Coordinator, advised that GSA- has the responsi- 
bility and' is funded to pay all expenses which are move- 
related. The Computer Systems Division (CSD) representatives 
stated that within the total costs ' that Western Union was . . . 
presentring, tvjo items would not be move-related and would be . 
billable to the FBI, GSA representatives indicated that 
once they were advised of - the total costa: less the costs to 
be paid’ .by the FBI, they would, be able to work; directly with 
X'Jesner.rs. -Union concerriing the move-related expenses. 



V 


SJ5 

bo 

O 



. ■ \ 


ci 


. : As a- result of the meeting. Western Union has 

fumisbed the attached letter dated 11/20/75 to Assistant 
Director '.Andrew -J, .Deck, er, Jr., from Mr. Wi E. Sutter, 
'Division 'X?ice President - Marketing, Western Union,.', 

Westerrn Union- has ’previously stated that the totaT costs for 
the relocation will be ‘around $200,000; however,. Western 
Union*" has established the total billable 'costs to be $75,00,0. 
The letter iteraizes, four cost's totaling '$75 , GOO and the FBI 
will, be billable -for items number one and three. 
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Enclosrures 

NOTEECORDT?t:- 
DEC !•’' 1975 

tS) 

3 7-r lir. Walsh -po. Attn:'°^W=*. 

. 1 Attn: ;R, ;L. Olsen) 

- Mr . Decker 


(OVER '.) 




DEC 11E975 






^ L n (Attn: ;J. ,X^^. Hoffman) 

UCu'® Sctvinvi 3o7uIs - w- — // 


Regularly on the Payroll Savitigs Plan 



Memo Neudorf er to Decker 

RE;. RELOCATION OF WESTERN UNION LINES TO 


Item number one concerns the dual operation j 
ability for a 30-day period of the, 193 Western Union lines 
used by NCIC. This involves the lease line costs for 
maintaining lines from Western Union Headquarters to the 
present computer facility and from Western' Union Headquarters 
to the JEH FBI Building. The purpose of the dual lines is 
to provide backup for the initial switchover of NCIC. 

Western Union will submit a separate bill covering this 
expenditure of $15,464. If it is necessary to continue 
the dual .operation beyond 30 days, the cost will be 1/30 
of the amount for each additional day. Fiznds for the dual 
line operation are in the DPS’s Fiscal Year '76 budget. 

Item number three concerns the installation 
charges for 12 transfer sv/itching panels. Four of these 
panels were previously approved by mem.p Neudorf er to Decker 
dated 11/16/74 and eight panels were approved by m.emo 
Neudorfer to Decker dated 10/14/75 captioned Procurement 
of Switching Panels for NCIC. FBI Purchase Order Num.ber 
44835 amended, dated 10/23/75, to Western Union, covers this 
installation cost of $12,540. 

Items number tv70 and four concern move-related 
expenses and should be billable to GSA.. The authorization 
of the v7ork under items two and four will be handled between 
GSA and Western Union. This effort V7ill be coordinated 
by the Headquarters Building Unit and CSD, 

The letter from Western Union requested that an 
order be issued authorizing the stated charges. Attached 
is a letter for the signature of the contracting officer, 
authorizing Western Union to bill the FBI for the dual opera- 
tion capability. A copy of this letter is being furnished 
to Mr. Kent Womack, GSA Building Manager, JEH FBI Building, 
for his information, Mr, Womack will be responsible for 
dealing directly V7ith Western Union concerning the move- 
related charges . 

RECOMMENDATIONS : 

;1. That approval be granted for the expenditure 
of $15,464 for the dual line cos;t. 


(PJICOMI^ND AT IONS CONTINUED ) 
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Memo Neudorfer to Decker 

-RE:. RELOCATION OF WESTERN UNION LINES TO. ^ 


:2 , That , if approved , the attached letter be - || 
• signed and sent to Western Union authorizing the charges^ f || 
for the dual line cost. ! !' 


:3. That the Headquarters Building Unit furnish f 
GSA with the necessary information contained in Western 1 
Union's letter so that appropriate arrangements can be made 
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UNITED STATES GOT^RNMENT 




H 



date: 12/2/75 


SUBJEj 



DRILL 


JEH. BUILDING 

10:00 A.M., FRIDAY, 12/5/75 



Assoc.,0ir. 

Oep.^D Adtn 
^Dep. AD Inv. 

^Assr. Dir.: 

Admin. 

Comp. Syst. _ 
Ext. Affairs _ 
F lies & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intel!. 


Laboratory _ 
Legal Coun. . 
Plan. & Evol. 

Spec. Inv. 

Tra ining 

Telephone Rm. 
Director Sec*y . 





The purpose of this memorandum is to apprise of a Fire Drill 
scheduled at 10:00 a.m . , Friday, 12/5/75, and to recommend that Section 
Chiefs advise all employees of this fact and the proper procedures to follow 
during this exercise. 

In connection with the above capioned fire drill, attached is a copy 
of an "Emergency Evacuation Diagram - Sixth Floor" of the JEH Building 
which reflects Stairways 7, 8, 9, 12, and 13 as the stairways in closest 
proximities to Division Three employees working on the Sixth floor. 
Employees should descend the stairway they are closest to at the time the 
drill commences. The designated Floor Warden is John L. Williamson, 
Room 6058, Extension 4990, and Assistant Floor Warden is James L. Baird, 
Room 6642, Extension 4960. The following is a list updated of Stairwaj^ Yj/I 
Monitors and Alternate Stairway Monitors; 


N 

Stairway 

#7 


#8 

Y 



#9 


#12 


#13 


Monitors 


Warren E. Denmon 
(A)Josephine A. Boorech 
Martha F; Ayres 
(A) John Gerken 

James S- Lawless 
(A) Dale C. Rinker 

William E. Baugh, Jr 
(A)Mildred C. Foley 
Thomas A. Hughes 
(A)William M . Baker 




Room 

Extension 

6143 

4132 

6143 

4132 

6096 

4174 

6076 

4168 

6823 

2143 

6040 

4110 

6845 

4182 

6853 

4937 

6860"=-= 

= 44f7^9” 

6119 

4121 


5 dec 101975 


W .closures (2) 

.W;ti^i^Hi0) 

X - Mr. Hunsi 


Hunsinger 
1 - Mr. GropYa^Y,'' 
1 - Mr . McMiptmel 

4 , 




M1O>108 


cu f£ f 

-'My 


1 - Mr. Burns 1 - Mr. Dunphy (For information) 
1 - Mr. Fiynn (For information) 

1 - W. C. Arms 1 - Mr. Bassett 


Savings Bonds Regularly on the Payroll Savings Plan 



MenuJi-andUtm Burns to Walsh 
Re: Fire Drill 
JEH Building 

10:00 A.M., Friday, 12/5/75 

<» 

When the fire alarm is activated, employees should: 

* (1) Secure confidential material; 

* (2) SSecure personal belongings; 

* (3) Turn off all electrical equipment such as typewriters. Leave 

lights on; 

* (4) Last employee leaving room should close door; 

(5) Proceed to nearest stairway door and await instructions from 
Stairway Monitor to descend; 

(6) Proceed cautiously downstairs utilizing handrail. DO NOT RUN. 
(Elevators will be used as they are inoperable and unsafe in 
the event of fire or other emergency.) Provisions have been made 
for use of freight elevators as emergency elevators for evacuating 
handicapped persons; 

(7) Employees utilizing Stairways 7, 8, and 9 will exit on the first 
floor (street level) and those utilizing Stairways 12 and 13 will 
exit on the Second floor (street level). In the event no signs are 
posted in the stairwells designating the first and second flD®r, the 
first door equipped with a crash bar will be the door at street level 
and the appropriate door to exit; 

(8) On arrival at street level, do not congregate, clear the main 
entrance door rapidly, and proceed at least 100 feet from the 
building; 

(9) An all clear signal will be three long blasts of the fire alarm . 
Employees will return to their respective work areas utilizing 
the elevators. (ADMITTANCE BACK INTO BUILDING ONLY BY 
DISPLAY OF PROPER IDENTIFICATION.) 

* In the event of an actual evacuation, time may not permit execution of 
Items 1, 2, 3 and 4. 

All employees should be cognizant of the closest location of fire alarm 
signals and fire fighting equipment to their respective work areas. 

Administrative Division has the responsibility of notifying the Inspection 
Division of the fire drill, which is being done with a copy of this memorandum . 


- 2 - 


(OVER) 



Memorandum Burns to Walsh 
Re: Fire Drill 
JEH Building 

10:00 A.M., Friday, 12/5/75 


RECOMMENDATIONS: 

(1) That Section Chiefs insure designation of necessary key employees 
to remain in work areas for purposes of performing absolutely essential work 
and answering telephones during the fire drill. 


(2) That Section Chiefs insure all employees under their supervision 
are apprised of instructions contained in this memorandum . 


ei< I 




October 29, 1975 


Arthur , Ochs>»f^^ 

Pr^Ment Pplil^stier v, 

'"229 , W?est. ,43rA--Streef ■ 

Kew York,, ,llem4tork^,_, 100^^ 

Dear IJr. Sulzberger : 

Special Agent Harrington has given me the off-set 

printing plaques of one of the pages from your October 1st 

issue t^ich dealt with the dedication of the J. Edgar Hoover 

« — — — 

P.B.I. Building and I greatly appreciate your thoughtfulness^. 
One of the plagues has been given to Mr. Moten as you j |t 
^ i’ ' I requested and we both want to express our thanks to 
cy^ These will serve as very fitting mementos of a raiSEiorable f 




day for us. 










^ Clarence Kelley 

Clarence M. Kelley H 9 OCT 31 1975 


Director 


Dep. AD Adm. - - • v 

Dep. ADInv._ .1 “ NSW YOtk ' j/ 

sst. Di,.: 1 - Mr. Moore' (detached) 1 

coIp"’syst. _ 1 “ Mrs..MetOalf (detahhed) 

E^rAffoL' 1 - Telephone Room (detached) ' ' , 

Files & Com. 

G.n. inv NOTE: See memorandxim from D. W. Moore, Jr., to Mr. Jenkins 

Inspection Gaptxoned "Arthur Ochs Sulzberger; Publisher; New York Times; 

York City; Information Concerning" dated 10-28-75. 


^"'rx 


Laboratory- 

Plan. & Ewitlif'g/ , . ^ 

Spec. Inv..y0f^^t 5^3 Y (8) 
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MAIL ROOM I I . TELETYPE UNIT f I 



OPTVONAl. FORM HO. 

MAY 1862 EDITION 

GSA FPMR (41 CFR) 101-11.6 ^ , 

UNITED STATES GOVERNMENT 

Memorandum 




•>/ 


TO 


FROM : 


subject; 



DIRECTOR, FBI 

SAC, WFO (105-134532) (C) 

J. EDGA^DOVER F.B.I. BUILDING 
SECURITY MATTERS 
IS-MISCELLANEOUS 

Re Bureau airtel dated 9/15 



In view of the fact that '^^dedication of the J. 
Edgar Hoover Building and President PORD's attendance at 
the dedication proceeded without incident, WFO is closing 
instant matter. 




Bureau 
1- WFO 

JES: smd 
(3) 


C’T'-' (. ft 



A - ' • i ' 




REC4 


QO DEC 10 1975 



64 


2 UL ’C-r 


-f 


I.' .-!• ,■ 


Jit' 


V » 

DEC 2 2 1975 

Buy U.S. Savings Bonds B^egularly on the Payroll Savings Plan 


•J & ’ b 


S010-I08 



X 
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Lp ij" //So / - 1 ■ys^l 

CHANGED TO 
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MAR 1 7 1976 




optional form no. to 

MAY^I962-romON 
*CV^ GEN. REG. NO. 27 


iOVE 


UNITED STATES GC5VERNMENT 

Memorandum 




Assoc. Dir. 

Dep. AD Adm. 
bep. AD Inv. . 
AssMpir. 


TO 


: Mr. Walsh 


DATE; December 5, 197 


FROM ; J. P. Dunph; 
S U BJ ect^_J._ED( 

FUNDING 





BUILDING 



Legal Coun. 

Plan.& Eval. 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec’y — 


Memorandum of 3/27/75 advised that the General Services 
Administration (GSA) had then released money to cover a construction funding 
shortfall for the new building. GSA advised us their official position would 
be that the total amount appropriated by Congress for the project was to be 
the total cost of the building; i. e. , $126, 108, 000. The additional funds to 
cover the shortfall were to be, in part, funds which they hoped to recover 
from the architect for alleged design deficiencies uncovered during construction 
which cost additional construction funds to correct. The design deficiencies 
relate to such items as the failure to coordinate electrical drawings between 
construction phases LA and II. 




My memo indicated the logic of GSA funding should be left to 
GSA; that if the Bureau received questions regarding construction funding/ ^ 
that the Bureau should merely state that $126, 108, 000 was the amount 
of money appropriated by Congress for the project. 

f 

GSA officially informed the building architect, C. F. Murphy and 
Associates, by letter dated 11/26/75, copy attached, that certain installment 
payments due the architect were being withheld by GSA as a set-off against 
damages incurred by the Government as a result of professional negligence in 
the preparation of the construction contract drawings and specifications. The 
Murphy firm was advised also that the amount of damages incurred by the 
Government was in excess of the amount due the architect under the construction 
contract. Further, the Murphy firm could anticipate additional funds due them 



Enclosure 

1 - Mr. Jenkins 
1 - Mr. Walsh 
1 - Mr. Moore 


pL(?5feft y 


fl\ 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 
FUNDING 


under the contract might also be witheld and set-off in satisfaction 
of the damages suffered by the Government. 

GSA's letter to the architect enclosed two schedules. 
The first captioned, "Change Orders Caused by Design Defects", 
totaled $2, 479, 238, The second captioned, "Change Orders 
Caused In Part By Design Defects" totaled $699, 149. (Total of 
both schedules is $3, 178, 387). 

II As in the past, the Bureau posture in response to any 

II funding inquiry should be to refer all such queries to GSA for 
11 resolution. 

RECOMMENDATION: 



1 


- 2 - 



•1 ' 


I 


4 0 

J. EDGAR HOOVER FBI BUILDING 


CHANGE ORDERS CAUSED 

BY DESIGN DEFECTS 

Change Order 

Change Order 

Number 

Amount 

17 

$ 61,000 

18 

56,000 

25 

99,000 

33 

86,000 

43 

63,000 

47 

190,000 

56 

35,000 

68 

31,500 

73 - 

21,000 

89 

33,400 

90 

22,681 

98 

33,250 

99 

20,500 

144 

44,450 

146 

43,700 

150 

30,810 

154 

41,000 

160 

29,100 

161 

35,700 

166 

' 49,500 

177 

21,380 

180 

59,500 

183 

40,000 

187 

27,500 

188 

94,900 

190 

22,000 

196 

241,000* 

199 

70,000 

202 

201,500 

232 

31,500 

265 

26,200 

272 

34,500 

307 

51,000 

327 

58,256 

333 

21,256 

336 

73,500 

342 

90,000 

337 

134,655 

345 

67,000 

367 

93,000 

Total 

$ 2,479,238 






J. EDGAR HOOVER FBI BUILDING 


CHANGE ORDERS CAUSED IN PART BY DESIGN DEFECTS 


Change Order 
Number 


Percent Due To 
Design Defects 


Cost Related To 
Design Defects 


91 

75 

$ 27,750 

157 

50 

69,000 

178 

90 

50,877 

191 

75 

80,202 

214 

75 

61.875 

222 

50 

89,750 

230 

65 

60,970 

235 

50 

46,750 

241 

67 

33,835 

249 

50 

11,000 

279 

40 

127,540 

366 

50 

14,500 

390 

50 

14,000 

391 

50 

11.100 


$ 699,149 


TOTALS ; 

List //I $ 2,479,238 

List #2 699.149 

$ 3,178,387 








TO 


OPTIONAt FORM NO- 10 
MAY 1962 fOITION 
GIbA GEH. REG. NO. i7 


f 

OVE 


UNITED STATES GOVERNMENT 

Memorandum 


MR. WALSH 



FROM :J. P. DUNPH 

( subjec-^rEES - PENNSYLVANIA-AVEWE 


J. EDGARTOOVER F.B.I. BUILDING 




DATE; 12/8/75 


Assoc. Dir. 

Dep> AD Adm. 

Dep. AD tnvv . 

€>ct. - 



Laboratory 

Legal Coun. _ 
Plan. & Eva I. - 

Spec. Inv. 

Trolning 

Telephone Rm. . 
Director Sec'y - 


The contractor has begun installing trees in the recessed 
planter boxes along Pennsylvania Avenue. 


The trees are known as Little Leaf Lindens. 


RECOMMENDATION: 





DEC 16 1975 







OPrilONAL FORM NO. 10 
MAY 1963 EDITION 
CSA GEN. REG. NO. 27 


5010-106 

UNITED STATES Gof^RNMENT 

Memorandum 


9 




TO 


FROM 


Mr. W^lf 


J. P. Dunph; 



DATE: December 10, 1975 


SUBJECT: J. EDGAR HO©5(ER F.B.I. BUILDING 

\^UIDE LINES FOi^toRISTMAS DECORATIONS 





/■ 

Assoc. Dir. 

Dep. AD Adm. 

C 

As 


Comp. Syst. 

Ext. Affairs 

F iles & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 

Laboratory 

Legal Coun. 

Plon. & Evol. 

Spec. Inv. 

Training 

Telephone Rm. __ 
Director Sec’y 



Mr. Kent Womack, Building Manager of the J. Edgar 
Hoover F.B.I. Building, has advised that GSA guidelines require 
fire safety inspection of all electrical Christmas decorations 
installed in Federal Office buildings. Mr. Womack noted that 
GSA encourages the use of only artificial trees and non- electrical 
decorations to minimize the need for such inspections. However, 
if any employees do intend to install electric lights on trees or at 
other locations, the Headquarters Building Unit should be notified 
on extension 4251 so arrangements can be made for appropriate 
safety inspection. No lighted candles or other open flame or high 
heat producing devices will be approved. 


In connection with decorations installed on walls or 
doors, experience has shown that cellophane tape, when removed, 
will pull paint from the surface. To preclude this, all decorations 
should be installed with masking tape or similar method. No 
decorations should obstruct doorways or emergency exits. 





1 - Mrs. Metcalf 
1 - Telephone Room 

Q:eft. 

( 20 ) 

1975 





ijl,- mol - 

CHANGED TO 

MAR 1 7 1976 





On Monday, 12/8/75, the Washington area experienced the 
season's first snowfall. Even though the snow accumulation was 
minimal on this occasion, many employees entered the parking base- 
ments of the new building with snow on their vehicles. As the snow 
melted from vehicles parked at the Second Basement level, it flowed 
through the concrete floor in some areas and dripped on vehicles and 
supplies located in Third Basement. No substantial damage was 
incurred. 


The above problem is not new or unique to the J. Edgar / 
Hoover F.B.I. Building. Concrete is porous in nature and also has 
hairline cracks due to building settlement or weight deflection. 

Water will accumulate in the concrete pores and then drip through 
the hairline cracks at various locations. This problem has been 
frequently discussed with the building architects and other authorities. 
They have always been reluctant to recommend a solution, since 
experience has shown that nothing is effective except the tar-type 
sealers used in roofing construction. Other sealers have a tendency 
to crack and are therefore ineffective. The architects are continuing 
their research in an effort to determine if any of the newer products 
on the market might effectively.^eaKthe Second Basement floor. 

: REC-66 CC ^//XO/ ^ 

A temporary solution that other buildings (including . 

Justice Building) have used is installation of corrugated troughs 
and drain lines at the specific point of the-lgais; Since the number 
of problem areas is not substantial in our building, this may be 
one practical solution. Pertinent areas can be consider ed^fer^^this 
treatment. The matter is currently being explored with the GSA 



Building Manager. 


HID DEC 23 1975 






(CONTINUED OVER) 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING ^ 
PARKING MATTER 


One irritating side effect of the above problem is the 
damage that can result to an automobile finish when the melted 
snow Picks up acidic chemical properties of the concrete. 

Department of Justice 


(DOJ) advised that, after the recent snowfall, one of the DOJ 
employees parking in our buil ding complained of such damage 

Jidvised that DOJ has a procedure 


to his automobile, 
for processing claims ot mis type 


In view of the possibility that an FBI employee may 
make a similar claim, the Building Manager was queried to deter- 
mine the correct procedure to follow. He advised that if he 
received^a complaint about such damage from an occupant of the 
building he would have the complainant execute an appropriate 
claim form and forward it to GSA Legal Counsel for a determination. 


The Headquarters Building Unit will continue to explore 
solutions to this problem and take appropriate steps during snow 
storms to minimize complaints. Identification Division personnel, 
who park directly over the Third Basement supply room, have 
already been instructed to remove excessive snow from vehicles 
before entering the building. This should result in substantial 
improvement. 

RECOMMENDATION: 


b 6 
b7C 
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UNITED STATES GOVERNMENT 

Memorandum 


II 


TO 


-Mr. 


.. i„.r,T«>riTi/— 


/ 


Assoc. Dir. .j^ 
Dep. AD Adm 
Dep. AD Inv. 
Asst. Dir.;,.*' 
Ad m i.r^ 


DATE: 


11-11-75 


FROM 


•J.P.Dunphy(J\ 

O ^ 

SUBJECT HOOVER BUILDING 




l/jr^ 


Comp. Syst. 
Ext. Affairs 
F lies & Com. 

Gen. Inv. 

(dent. 

Inspection 

Intell. 




NSTALLATION OF CARPET 


It is requested that a purchase order be issued 
for installation of carpet in the following rooms which were 
not included within the scope of existing contract with, UIA 
Milliard, Inc. but are eligible under established guidelines. 
Carpet has been previously purchased and will be made availa- 
ble to installation contractor. 


Laboratory 

Plon. & Eval. 

Spec. Inv. 

Troining 

Legal Coun. 

Telephone Rm. 
Director Sec'y 


RMS. 10982, 10981, 10977, 

109^7,' 109^1, 10935 

LATENT FINGERPRINT SECTION 
IDENTIFICATION DIVISION 
APPROX. 2500. S^. FT. 




CJi'i 


In preparation for carpet installation, arrange- 
ments must be made with GSA electricians to lift "tombstone" 
electrical floor outlets and with Files and Communications 
Division to disconnect telephones just prior to arrival of 
carpet installation crew. This will involve 30 electrical . 
outlets and 11 telephones. Following installation of '^carpet 
electrical outlets and telephones must be put back in service 

All work should be coordinated through Mr. Rose, 
EXHIBITS SECTION. 



RECOMMENDATION: 

, That arrangements be made for installation of 
carpet in designated rooms and for preparatory work to be 
handled by GSA electricians and Files and CommunicaJ;ions Div- 
ision, 




1-Mr. McMichael, Rm 6823 JEH 
1-MM. Louder back, Rm 6421 JEH 


(3) 


7' 


6^ ^ / 
not recorded* 

DEC 19 1975 




56 JAN 5 


REC-50, 

'ip- 






TO 




OPTIONAL FORM NO^. 10 
MAY 1962 edition' 
G$A GEN. REG. NO. 27 




UNITED STATES GOVERNMENT 

Memorandum 


:Mr. Walsh 


FROM :J. P. Dunph 



UBJECT J. EDGAR HOOVER F. B. I. BUILDING 
Courtesy Escort Service 
11-3-75 - 11-28-75 


0 


DATE: December 1^ 1975 




A tabulation of visitors, requiring escorts in the J. Edgar Hoover 
F. B. I. Building, has been made for the captioned period which indicated that 
2, 223 visitors were escorted during this period, representing approximately 
100 agencies, companies,, etc. 

The following companies and agencies which frequently visited th 
building during this period were provided with escorts: / 


AGENCY 

Department of Justice 

General Services Administration 

Xerox 

Central Intelligence Agency 
International Business Machines 
Secret Service 
Univac/Sperry Rand 


NUMBER OF VISITS 

113 

64 

53; 

48. 

48'' 

20 ; 

17 


TOTAL 


363 






The following areas of the building received .tlie most visitors: 



■< ' 



Memo Dunphy to Walsh 
RE: J. EDGAR HOOVER F. B. I. BUILDING 
Courtesy Escort Service 
11-3-75 - 11-28-75 ' 


Members of the Department of Justice who received escorts 
during the captioned period included the following: 


VISITOR 


PERSON 

DESTINATION VISITED 


5434 
5431 
b6 5442 
b7c 5442 
5442C 
7437 
5431 
5431 
5431 
5431 

5431 
6012 
5439 
4220 
5438 
5442 
7326 
3646 

5432 

5438 
5442 
3068 
1028 
3276 
5534 

1B879 

7326 

4204 

7326 

5432 

5439 


FOIA 


Tom Lenehan 


Tum: 


Personnel 



bo 

b7C 


be 

b7C 


be 

b7C 


be 

b7C 


b6 

b7C 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F. B. I. BUILDING 
Courtesy Escort Service 
11-3-75 - 11-28-75 

b6 

b7C 

VISITOR DESTINATION 


7437 

3068 

1028 

5441 
7110 
5042 
5439 
4220 
5153 
5434 
7654 
5434 
3276 

5442 
5439 
5438 
4220 
3646 
4220 
5434 

5438 

5439 
5078 
7326 
4220 
5078 
GYM 
7326 

7£1i67326 

5152 

1B858 

4220 

5434 


PERSON 

VISITED 


Pprsnnnp] 


Tom Lenehan 


Tom Lenehan 



s Office 


b7C 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F. B. I. BUILDING 
Courtesy Escort Service 
11-3-75 - 11-28-75 


VISITOR 


PERSON 

DESTINATION VISITED 


Bonnie Abbott 

6145 

Jeff Beer 

7110 

D. Buvinger 

3067 

Donna Carey 

11262 

Jerry Davis 

5438 

Debbie Kossow 

5442 

Volney Brown 

5435 

Jerry Davis 

5434 

Monica Brazell 

6058 

Mickey A. Steimant: 

5136 

Mark Evans 

5442 

Mike Power 

5136 

Mark Evans 

5434 

Jerry Davis 

5434 

Michael E. Kelly 

1B973 

Debbie Kossow 

5442 

Brian Miirtagh 

3276 

Daria Stec 

6248 

Teresa Braham 

11144 

Ron Batty 

6248 

Fred Scott 

5434 

Karen Christensen 

5442 

Priscilla Whitehouse 

1B973 

Alfred Boudreau 

5158 

Michael Evans 

5434 

Marcie Hines 

3431 

P. J. Luckern 

3206 

Rich Greenspan 

3646 

Jerry Davis 

3646 

R. G. Andary 

3067 

Paul J. Luckern 

3372 

Paul A. Owens 

3372 

H. H. Meyer 

5442 

Debbie Kossow 

5442 

H. H. Meyer 

5442 


Identification 



Laboratory 


Mr. Hanigan 


bo 

b7C 


b6 

b7C 


be 

b7C 
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Memo Dunphy to Walsh ^ 

RE: J. EDGAR HOOVER F. B. I. BUILDING 
Courtesy Escort Service 
11-3-75 - 11-28-75 


VISITOR 


be 

DESTINATION 


7326 

3012 

5434 

3162 

7326 

3276 

3276 

5442 

3162 

1B858 

1B858 

1B858 

3248 


RE COMMENDATION : 


PERSON 

VISITED 


Laboratory 

Laboratory 


be 

. b7C 


None. For information. 





-5- 


fcr" fcr' 







An article on the front page of today’s Washington Post 
addressed itself to the hazards of cancer causing asbestos fibers 
used in recently constructed buildings throughout the country. The 
article concerns the use of asbestos material in lieu of concrete as 
a fire retarding wrapping for steel beams. 

A cementitious spray fireproofing material was used 
to wrap the steel beams in the J. Edgar Hoover F.B.I. Building. 
The material was formulated without asbestos. 


RECOMMENDATION: 



( 2 ) 



OPTIONAL FOftM NO. 10 
MAY \967 EDITION 
GSa CEN. REG. NO. 37 


S010-106 




UNITED STATES GOVERNMENT 

Memorandum 



DATE: 


SUBJECT: J. EDGAR HOOVER F.B. I. BUILDING 
SHUTDOWN OF STEAM SYSTEM 


( 




Files & Com. 

Gen. Inv. 

Went. 

Inspection 

Intell. 

Loboratory 

Legal Coun. 

Plan. & Eval. _ 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec’y 


Mr. Kent A. Womack, General Services Administration 
(GSA) Building Manager, has advised of a break in the main steam line 
servicing the J. Edgar Hoover F. B. I. Building. Mr. Womack estimates 
this will not affect our heating system during regular work hours, but 
notes that there will be a complete shutdown on Saturday, 12/20/75, to 
effect the necessary repairs. There will be no way to heat the building 
on Saturday, 12/20/75, between the hours of 8:00 a. m. and 6:00 p. ml 

Full service should be restored by 6:00 p. m. on 12/2(1/751 


RECOMMENDATION: 





1 - Mrs. Metcalf 
1 - Jelephone Room 


X' 
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OPTIONAL FORV.NO. 10 
MaV 1962 EDITION 
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3010-106 


TO 


o 


FROM 


SUBJECT: 


- 

’ '> * 

% 

' . V 

If- 


UNITED STATES 




ERNMENT 




Memorandum 


Mr. 



h 


DATE: 


December 4, 1975 


J. P. Dunph)kji 




J. EDGAR HOOVER F.B.I. BUILDING 
FINGERPRINT SCANNER ROI^MTOR 
IDENTIFICATION DIVISION 

The first production model Fingerprint Scanner system 
was installed in the ADP area of the new building on 11/17/75. A1 
necessary building systems were operational enabling partial testing 
and demonstration of this system. The second production model 
Fingerprint Scanner system is scheduled for delivery on February 1, 
1976. 

r 

• ' The prototype Fingerprint Scanner system now located in 

the Identification Division Building is scheduled for movement to the 
.ADP area of the new building on 12/8/75. All necessary building 
support systems will be available to accommodate^ this systjem upon 
arrival. ' / ‘ ; 

! • * ' . . 

•J * Sr 

GSA has provided the following time schedule for the 
Seventh Floor Fingerprint Scanner Room project’: 




,1. Bid invitation date - November 24, 1975 

2. Bid opening date - December 30, 1975 

3. Tentative bid award date - week of January 15, 1976 

4. Tentative notice to proceed date - January 31, 1976 

5. Scheduled completion of construction date - May 1, 1976 


1 - Mr. Ash 
1 - Mr. Decker 
1 - Mr. McMichael 

^WEK:eft 

(5) 


EK-112 

(Attention: Mr., J. Jones) 

:er (Attention: 'Mr . -G. Neudorf^ / / 


0'' 





\V 




1^1 

s Dec Si iny,- 
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Memo Dunphy to Walsh 

RE: J. EDGAR HOOVER F.B.I. BUILDING 
FINGERPRINT SCANNER ROOM FOR 
IDENTIFICATION DIVISION 

The scheduled construction completion date could be 
adversely affected by strike conditions, or delays in the delivery 
of equipment or material. Construction completion can also be 
delayed because of Bureau generated chaise order requests. 

The Bureau would not be able to recover liquidated damages from 
the contractor for failure to complete construction by 5/1/76, if 
delays were occasioned by any of the above. 

RECOMMENDATION: 
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UNITED STATES GOVERNMENT 

Memorandum 


TO : MR. JENKINS 


M, Mooney 


12/12/75 



SUBJECT: J. EDGAR HOOVER BUILDING 
WASHINGTON, D. C. 



*A, soc. Dir. 

' Dep. AD aSI.' 
Dep. AD inv.' . 
Asst. Dir.: 

Adm in. 

Conu 

Affairs^ 
/^les>5i^orn. ‘ 

[ 

I \ Ident 

V Inspection 

Intel I. 

Laboratory 

PI.*,. VEval., 



Director Sec’y . 


Frank Arthur, who is the Secretary-Treasurer of the 
FBI National Academy Associates, forwarded to Quantico for 
viewing by Clyde P. Klaumann, President of the National Academy 
Associates who attended the graduation of the 103rd Session, a 
draft of a proposed letter to Congressman Gilbert Gude (Maryland) 
who indicated in a newspaper article he may introduce legislation 
recommending that the name, J. Edgar Hoover, be removed from .the 
FBI Building in Washington, D. C. A copy of this proposed Jetter 
is attached, /| 

Mr. Klaumann reviewed the letter and indicated 
if there are no objections, he would be delighted to senrf such 
a letter as President of the National Academy Associates! |l \ 
told him I knew of no such objections and unless he hearo^^^ I 
the contrary from us very shortly, there would be no reas^ I 
for him not to send the letter, II | J 

ACTION: /I I' 


For information. 




DRAFT 


ft 


ft 


J 

/ 

/j 




Honorabl e.^Gil bert/; :Gude 





Dear Congressman Gude: ^ ^ ^ • • .. - 

I have recently been told that you may introduce legislation > /;i: ' 

recbmmendi ng that the name of the T ate J . Edgar Hoover be removed V - - 
from the FBI Building iii Washington, appalls me! . 

I sincerely hope that this isn't a case wherein you have cl imbed 
aboard 

the. loudest drum 




)oafd the band wagon that happens^ at the moment to" be bea t i ng 
ie..loudest drum. ^ 

No’^dnb’^press^ himseif 'nidfe^ forth rightly' than: d^ 

Roosevelt when he wrote the following about critics: 

• * '■ :It js .not the critic who counts;; ^ 

not the man who points out how the strong man stumbled," 

;;i;or where the ; doer of -the deed cpul d have done .better . : 

The credit belongs to the man who is actually in the arena; 
whose face is marred by dust and sweat and blood; ^ 

who strives valiantly; ^ 

who errs and comes short again and again, because there is 
no effort without error and shortcoming; 
who does actually strive to do the deeds; ' ' ' ^ ' 

who knows the great enthusiams ,the great devotions; :: 
who spends himself in a worthy' cause; > ‘ . 

who at best knows in the end the triumph of high . , . 

achievement; and 

C.V" 




.;.;:;;i;icr worstv- if he - fails ^;;at;:1^ 

greatly, ' . ” ‘ 

“ ^ so that his place shall never be with~^ 

,T-^ f-arv:,:-tilnid souls w victory nor defeat 


I thought about Roosevelt's writing because I know that J. Edgar 
Hoover;! s pi ace was never with those : "cold and timid souls 


Hoover's directorship of the FBI was certainly accountable to 
those who served as Presidents, Attorney General and those who ^ - 
passed on his budget appropriations^ throughout. h^ ong rcareer . - 

Was >ie-.so aw figure that no one dared "to chal lenge, him," 

or were there cold and timid souls at those levels of government, y 


These are trying times throughout the United States for law 
enforcement agencies at both the federal and the state level. 

It’ is a time" when cool heads ^heexf-^to prevail leH" we;:>ith“'; ' ; 
pol i ti caT di atri be, tear apart the , good . that’ ■ t^^ agenci es have^ : 
done:by voicing 'so loudly those things, wh^ retrospect, ' \ ; 
may have been bad. 


Let's get the scales out and properly weigh the record of the man " 
who gave over 40 years of his life in the service of his country. 


Lookicritdcall^y at::.those; things^thafc were raccbmplished - throughuhTs-: 
leadership that 50 benefited our country and weight them against 
whatever the record may show that was detrimental. Weigh how many 
peopla were done a great service against those !who were done a 
disservice. Let' us not react upon, "how the strong man stumbled " V 
or where the doer of- the deed could have .done better;’’, ; Let us > 



0 






. 1 . 


review ai 1 that he d and the bal ance must sure1y.^wei gh heavily 
in his favor. - , - ; ' . ' 










What'a^iwonderfal thing it woul^ybeMjgther^arni 
in public service had on them no areas of tarnish ^;V- ^ 
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F.B.I. BUILDING 
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ADIO ENGINEERING SECTION 
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Director See'y _ 


The move 6f the bulk of the Radio Engineering Section 
from origin locations in the Justice and Old Post Office Buildings 
to allocated space in the First Basement of the new building was 
completed on the evenings of 12/8-10/75. 


The only element of the Section not in the new building is 
the magnetic tape examination facility which occupies space in the 
7300 corridor of the Justice Building. This element is expected to 
move to the new building when their space is completed in the late 
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The 12/22/75, issue of the "Washington Post" 
contained a column entitled "Gude’s Proposal Brings Hate Mail, " 
which reported that this bill sponsored by Gude has about 30 co- 
sponsors. Mr. Callahan has inquired as to whether there are 29 other 
sponsors in addition to Gude and if so who they are. 

) 

There are 27, inot including Congressman Gude, and 
attached aare a list containing the names of these sponsors. 


RECOMMENDATION: 


For information. 



Enc. 

1 - Mr. Hotis 
1 - Mr. Mintz 
1 - Mr. Daly 
1 - Mr. Farrington 
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Cosponsors to H. R. 11137 and H. R. 11138 
introduced by Gilbert Gude (Md). 

Charles B. Rangel (New York) 

Patricia Schroeder (Colorado) 

-James H. Scheuer (New York) 

Herman Badillo (New York) 

George E. Brown, Jr. (California) 

Shirley Chisholm (New York) 

John Conyers, Jr. (Michigan) 

Ronald V. Dellums (California) 

Ron de Lugo (Virgin Islands) 

Robert F. Drinan (Massachusetts) 

Robert W. Edgar (Pennsylvania) 

Don Edwards (California) 

Walter E. Fauntroy (D. C. ) 

Donald M. Fraser (Minnesota) 

Michael Harrington(Massachusetts) 

Augustus F. Hawkins (California) 

John Erebs (California) 

Paul N, McCloskey, Jr. (California) 

Parren J. Mitchell (Maryland) 

William S. Moorhead (Pennsylvania) 

Henry S. Reuss (Wisconsin) 

Benjamin S. Rosenthal (New York) 

Fortney H. (Pete) Stark (California) 

Richard F. Vander Veen (Michigan) 

Edward I. Koch (New York) 

Henry A. Waxman (California) 

James Weaver (Oregon) 
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THIS MORNING'S NEVJS 


PAGE 

TENURE FOR THE FBI'S DIRECTOR 

Nev/ York Times, Page 36: 1 

Attorney General Levi said that he would 
favor legislation limiting the ‘tenure of the 
Director of the FBI . 

I 

JEH BUILDING 


Washington Post, B-5: 2 

Rep. Gilbert Gude who introduced a bill 
earlier this month to remove J. Edgar Hoover's 
name from the New FBI Building is receiving hate 
mail. 

GIANCANA MURDER 

New York Times, Page 25: ' 3-4 

Editorial by William Safire discussing the 
Kennedy connection with the mafia and the murder of 
Sam Giancana. 
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Bs'— ?HaiP SHABECOFF i 

Special. to The New YorlfTniTr^ " j 

WASHINGTON, Dec. 21— At-! 
, lorney General Edward H. Levii 
- said today that he would .favor 
, legislation' limiting the tenure 
!• \of the director of the Federal 
■ Bureau of Investigation. 

'■.He suggested that a term. in 
office of. about 10 years might 
be_ appropriate, although lie 
said 'the precise number was' 
.• not important. 

\ Asked about a statutory limit 
■; on how many years an F.3.I. 

■ director could serve, on the 
•CBS program “Face the Na- 
tion.” Mr. Levi said, "I think 
ttiat probably some limitation 
■would be appropriate in view 
'.of, history. " I 

,He did not say v.-hat histoiy 
■he' meant, but presumably he 
wa's referring to recent dis'do- 
\ sures of" a'pptcreiu abuses by 
-the . F.3.I. under tho director- 


ship of' ,7. Edgar Hoover, .Mr,' 
Hoover ‘■fiiTfdnrT 1972 after 48. 
ye.ars as chief of the .bureau. ■ 
Mr. Levi aiso said today that! 
a. Federal law was needed to| 
. prevent future abuses by thej 
■ ^F.B.L He said that guidelines! 
proposed by the Justice Depart-j 
,ment could be the basis for’; 
jlegLsIation for “the kind of 
regulations the bureau thinks .ft 
can live with.” ; 

In response to-question.s, Mr.. 
Levi also said that the Justice 
Department__jiiight cons ider, 
among 'other alternatives, the 
appointment of a special prose- 
cutor to reinvestigate ttie as- 
sassination of the Rev. Dr. 
Martin Luther King Jr. He said 
that the Civil Rights Division of 
the Department was reviewing 
■ the entire collection of about 90 
files cn .the -ECing assassination I 
to see if there w>ere flaws inj 
prior ihvestigati,o:iSr-“’ '1 

He said' that he would vra.itj 


hiffnrthe review was c£impfsTe3| 
land recommendations made to 
I him before making any state- 
Iments-about a special prosecu- 
itor of ether, action.s. 
h . On another issue, the Attor- 
■ney General said that a consti- 
Ifutional amendment to forbid 
Imassive busing for school inte- 
igration v/oud riot be a “desir- 
able path.'- 

He saidy-“T' don’t think the 


school syetoMT^idbld be run by 
the. courts,” but he added that 
“busing is one remedy, an equit- 
able remedy; to try to make up 
for a violation of law -in state- 
enforced discrimination.” 
i. The courts should and do! 
look at other remedies and bus- 
ing is the “last remedy,” but it 
is one that is sometiriies neces- 
sary,. hesaid. 

■ The Attt5ni«y^<5eneral also 


imade thc'"io!!owing commerits 
I during the television broadcast;. 

^ He said- he thought that the 
jdeafn penally would be con- 
'sidered - constitut.ionai if one 
> conceded it’s goiisg to be equi- 
itabiy iitod -and that there are, 
proper standards.” 

1 flCoiiSideration is being gwen 
[to the possibility that that Go'/-; 
iierrinierit w4U — 4or lawyeis; 
.[for former President Richard M. 


iNixon in «y.ii.,.;S>d!i3 brought 
lagainst him. 

! ®Goveri’ment wiretaps on 
foreign embassies are justifiabio 
;if the information is important 
;to-the national' security of the 
TJiiited States. 

■ Mr. Levi, aiso said that the 
'Equal .Rights .Ame.ndment "isn’t 
needed” 'but.-_dis.:ti__^?con?.c a 
'“symbolic pojnt” ana “symbo- 
|lism‘p, 
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‘ By Helen Dewar 

Washing'on Pos? Staff Writer 



A Spokane. Wash., man 
calls him a “ghoul.” .A Rich- 
mond man thinks he's a 
■ “socialist buzzard.” A Toledo 
.woman \yrites:- “Stay out of 
Ohio, you filthy fink.” 

When Rep. Gilbert Gude (R- 
Md..) ..introduced a bill earlier 
Ihis.-month to remove J. Edgar ■ 
-Hoover’s name from the new 
^FBI building, he expected it 
might stir some controversy. 
But the response exceeded ali 
expectation.s. .. 

'“We’ve gotten hate, mail 
before but never from ttlfover 
yj^a--&e^irV..'’. sa’id William 
Reinsci!, a Glide iegislalive 
aide-. “It's a newam'd e.xmling 
‘experience.’’ ' . 

Gude said he was prompted 
to introduce the , bill by' 
testimony .before the . Senate' 
intelligence, cominitlee that 
5 the FBI, under Hoover's 
’direction, conducted a 
campaign, of haras.sment 
•against the Rev. Martin 
Lutlier King .Jr., and sent Kirig 
'3, letter- interpreted as a 
suicide suggestion. 

Such “lavylcssness.'’ Glide 
said. should not • be 
memorialized on tlie now FBI" 
building. 

The: bill which has abou t Jh . 
.co.sponsors, is not e.xpected to 
get out of llie House Public 
iVork.s (’iummittee, to .wiiich it 
wa.s ■ as.'-'ignc-ci .because it in- 
voive.s the naming of a public 
building. 

. Bui tiic Ihi! ha.s succeeded in_ 
proving liuii l.loover lias 
■passionate supporters; as well 
.'as critie.s, and they do not' 
Jiesilate to write a .Maryland 
■congressman about whom 
t’ney had never h-,;arii 


As of early last week. Gude 
bad received 9T letters ap- 
proving. of the bill and 154 in 
opposition. Nearly half of the 
letters came from out of state 
and almost ail of those op- 
. posed the bill, according to 
Glide’s staff. 

•'Taking Mr. Hoover’s name 
&ff the FBI building is like 
"doimg away with Santa 
Claus,” Wrote a Virginia man, ' 
who said he did not know G iide 
but suspected 'ne was '‘young” 
or '’‘senile’.’ or ‘'jiisl another 
Maryland politician.” ^ 

•A Dayton, Ohio, coup’ie - . 
threaiened to, cancel their 
order for a Bicentennial 
medal honoring- Maryiand's 
roie in the A'lnerlcan 
Revolution if Glide “con- 
tiiuieisr to besmircii Ihcname 
of Mr, Hoover.” 

A ^ number of writers 
deinanded that other 
buildings, including Robert F. 
Kennedy Stadium, also iie 
^renamed. T'vvo former r’B! 
agents protested that the bill 
overlooks : Hoover's 
„ achievements iii building the 
^FBI. • , ; 

Several! letters from , 
Maryland residents were 
.signed "e.x-Gude voters.” A 
man fi'om Webster Groves. . 
-Mo . signed ofj with “Gude 
riddanceCSir.” i 
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By William Safire 


V/ASHINGTON — The revelation that 
the President of the United States had 
regular access to a woman \yho may 
have been controHed by two Mafia 
gangsters hired ■ by the C.I.A. to kill . 
Fidel Castro has had the expected 
reaction: prurient interest, compound- . 
cd' daily, in the logistics of White 
House sex; whether Jackie knew, etc. 

Forget all that. The. serious issue ■ 
in the Kennedy-Mafia connection, is 
murder — “murder most foul, as in 
the best it hanky-panky, 

not' graft, not abuse of civil liberty— 
but murder and 'attempted murder at 
the highest level that spans fifteen' 
years. ' > 

. The first murder target was Prime 
Minister Castro, agsinst v/hom the 
Kennedy men and the Mafia sharped 
a hatred. The second mignt nave oeen 
President Kennedy himself, in retalia- 
tion or self-protection. The most re-, 
cent, only .six months ago, was Sam 
Giancana, the Chicago mobster v/ho. 
failed to carry out his m.ission to hit. 
Castro, and whe presumably encour- 
aged one of his girls to nourish a 
White .House-Mafia' liaison. 

. Sani C-ianc'UiTa'was ’shot dead in his 
Oak Park, 111., home, after the Church 
committee had decided to subpoena his 
testimony. He is the only person in 
American history to be murdered just 
before he was to appear in front of a. . 
Congressional! committee.- 
What v/a;^"'the reaction' to this 
unique event? Church committee 
sources, Mafia sources and Chicago 
police sourcc.s (v.’hn share an interest 
■ in forgetting Mr. Givincana) ail 'put 
lOut.tlie line that the murder was.profa-i 
ably -an os-4— grudge fight; un- . 
■relat-ed to any -impending testimony. 

. Senator Church's molitrague in cover- 
up, Senator John Tower of Texas, 
i . - , 


# 


ij promptly declared that Giancama 
I'-rwrtTiriS;' not; have been "a particularly 
valuable witness.” ~ ' 

, I don’t believe any of that pap. I i 
.suggest that two and two makes four: . , 
that Sami Giancana took seven .22- . 
caliber' slugs in his body for the same 
reason that Prosecutor Thomas. E. 
Dev/ey’s witness. Abe Reles; was 
thrown out of the window of the 
Half Moon Hotel nearly four decades ,. 
ago — to keep him from telling all 
he 'knew; ' . _ i 

And how has the Senate, so sensi- 
-^'tive to conteisptjJSapted to the first 


; murder of a 


witness to' be called 


before a Senate committee? Did Chair- 
'^man Church demand that the F.B.T. . 
enter the case to explore this most 
effective obstruction of justice? 

No. An : F.B.I. spokesman informs ‘ 
me that nobody has asked the F.B.I.. - 
to investigate, and not one agent has 
. been assigned to the case. Sam Skin- 
her. United ..States Attorney in. Chir. 
cago, adds that murder is not a Fed- 
eral crime, so he’s out of it. Chicago 
police reply that the murder took 
" place in the suburbs, outside their 
jurisdiction,, and they’re out of it. 
(The two Chicago p.olicetnen who had 
been parked outside the Giancana 
house, and who suddenly left their 
post just befoi-e the murder, will prob- 
:ab!y. get a.medair)'-’ 

That leaves tlie investigation of the 
murder of -the only Mafia hood who 
i .might have- penetrated the V/hite 
I 'House in the hands of Cook County 
i State’s -Attorney Bernard Carey, a 
-good man doing, the best he can, but. 
life in Cook County is- a struggle: A 
local judge was able to block search 
of the dead Giancana’s safe for several 
''fribnths. -(When it was finally opened, 
■■the judge’s name appeared on a list of 
^ those who gave generous wedding •: 
.presents -to Mr. Giancana’.s daughter.} 
The Cook County grand jury is not 
thinking in terms of national, or 
. Mafin-wide, implications^, and' has not 
even called John Roseili. Giancana’s 
■ lieutppant. “We’ve had -difficulties, 

, ad'mits ■.vU,?ey,.' “we .get a runaround 
from rederal authorities.” 

A couple of local cops in suburban 
Oak' Park .still show an interest, and 
■have found the murder .weapon. Un- 
|. 'liKe Senator Church, at least one cop 
dri tbe scene thinh/s— the mobster’s 
impending ’testimony was the cause 
of ,his..'demise. 
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“Giancana had someininB to say,"’ 
says Lieut. Donald Corkle of the Oak 
Tafir^lice. But what of Giancana^^S^ 
fabled willingness to sit in jail vTithbut 
talking, which he had done before? 
Why should the Mafia worry about 
him spilling secrets of a White House 
• penetration to the Senate committee? 

, “He just got out of the hospital the 
1 day before he was killed. He sure 
didn’t want to go to jail, not in the 
ishape he v/as in. They knew that, and 
they got worried about him.” 

Not an important ■witness Senator 
Tower assures us. Not relevant. Sen- 
ator Church insists. Forget it; just a 
gangland “termination with extreme 
prejudice." 

• But the dead body of Sam Giancana 
lies across Frank Church’s path to the 
Presidency. Only the appointment of ■ 
a special prosecutpjj^the request of 
the Senate—a new “untouchable" with 
full powers to explore the White 
House-Mafia connections that led to 
■ Giancana’s murder and cover-up— 

. will uncover a potential .scandal that > 
m.ost Washington politicians and jour- , 
nalists wish would go away. 

Senator Church cannot slam the. lid 
of Pandora's box back down now that 
he has glimpsed the evil that lurks 
therein. As that great, matchinakcr of 
: Msfia-^icsdlums, good-iooki(Tg''wonien : 
and a President of the United States ■ 
used to croon: . “All — or nothing at a!!." 
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Dear Mr, Kelley: 


Many thanks for your thoughtfulness 
in sending the;album of photographs taken on Sep- 
tember 30. It was a joy to^b« with you for the 
dedication of the J. Edgar H6 o vie x-J L!.BI B.ui lding 
and I am indeed happy to have a photographic 
record of that memorable occasion. 

I am grateful for your friendship 
and I look forward to seeing you again soon. 
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subject: APPREH^SIONr^^NDIVIpUAL, -FLEEING 

HEfROTOLITAEJa^ 

SECURITY MATTERS 
J^._EDGA^QSVER».0^^^ 

PERSONNEL MATTER / ^ 

j ReNFO let to Bureau 9/l^/75. 


Reference letter advised that subject RICKY LIGON 
failed to appear for trial on 5/30/75 at D.C. Superior Court 
A bench warrant was Issued for his arrest . Subject was 
charged with Unlawful Entry, Petty Larceny and Simple 
Assault. 

Records of the D.C. Superior Court checked 12/19/75 
and disclosed that subject appeared before Judge GOODRICH 
and the Judge dismissed all counts for want of prosecution 
on 9/18/75. No further action being taken by WFO. — - 



^/Bureau 
Hi -WFO 


JED: jmm 
(3) 






^ ^ j I 2^ / - 




15 JAN 7 1976 


V ■' 




t* 

r 







Bonds Regularly on the Payroll Savings Plan 


V 



OPTIONAL POftM NO. 10 
MAY 1963 EOITION 
^■y*GSA GEN.^RCC. NO' 


UNITED STATES GcPWnMENT 

Memorandum 


MR. Wi« 


:J. P. DUNPHY 





DATE: 12/31/75 



SUBJECT 




ARCHITECTURAL FIRM LETTER TO 
ATTORNEY GENERAL RE LATTER'S 
REPORTED BUILDING DESCRIPTION 




Assoc. Dir. - 

De^AD Adm/_ 

A^miir. — 

Co&s,._ 

Ext. Affoirs 

Files & Com. 

Gen. Inv. 


Inspection 
Intell. 

Laboratory .C 
Legal Coun. , 
Plan. & Eva). 
Spec. Inv. __ 

Training 

Telephone Rm 
Director Sec'y 


Attached is a self-explanatory copy of a letter which was sent 
to the Attorney General by Mr. Carter Hl^ ^anny, Jr. , of C. F-^^Mu rphy, 
Associates, the architecturalTiiWwKichaesI^i^d our building. “J 

— — — > ■ ^ y 

A copy of the letter with the TTewspap'epTtem-attae-hrnenJt.’Were 

furnished to us only as a courtesy by Mr. Manny. Mr. Manny, you will 

recall, is a partner in the architectural firm and the friendly force behind 

the reception which that firm tendered in honor of the Director on the evening 

prior to the Dedication ceremony. He has been a close friend of the Bureau 

through the years of the design and construction of our building. 


RECOMMENDATION: 


None. For information only. 


1 - Mr. Moore 
1 - Mr. Walsh 
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Decembei* 15, 1975 


Mr. Edward H. Levi 
Attorney General 
Department of Justice 
Washington, D.C. 20520 



Dear Mr. Levi: 

The attached column from the Chicago Sun-Times of 
December 5, 1975, has come to my attention. 

At the time when the design of the F.B.I. Building 
v/as approved by The Fine Arts Commission it received 
favorable comment (see the enclosed Von Echardt 
article and the telegram from Owfngs , Chairman of . 
Pennsylvania Avenue Commission). 

In the wake of Watergate, however, fashion seems to 
have downgraded everything having to do with the 
F.B.I. 

I would ha.ve hoped for more restraint from the 
Attorney General in such circumstances and I only 
hope he was mistiuoted. 
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'■ By Leon Pitt ' ' ' ' . 

! How liglyKAtly; Gen.: Edward 
says he believes the new .Federal 






' MCW.^CUCI«. : Nostalgia- fallout: Dand::leader ; Artie ^^^^^ 

■y j or invest, gationjluild.^, named the ■ ' j^aw^s $2-miliion .lawsuit, afeainst.^^ime;l|^^ 7 ^^.^ 
-r; late d.rector J Edgar Hoover, is ‘V^ne of me., owner of Time-Life Records, wks-or:'}^^^ 

. «8"cst buildings I ever saw.-: ... . dcied brought: to 'trial Thursday Vby the MMf , 

,,>%?:.fe:Levi, however, said he ..does net believe -"'New .York Stale •'GOurt' of Appeals' The t 

should be 'removed from^ ' ' suit 'eiaimsr'among’,'' other 'thihgsi'^^' A ] 

the facade. because of recent disclosures , - .Time-Life feebreis. used 25 cf 1 ShaWs' -mu- 
that Hoover ordered a program of ha- _ sicai; arrangcm-eiil-sr i.ri ; jts. •“Swliig : 
rassment: of civil, ‘rights’ and 'other- dis-. record sci|'ies . that-: also ; iises ’afrange‘^®'r|«;r 
sidenf groups.; Some •.members ^o^^ 'nicnts,by;Count 'Basie,' Tommy, I)brseyi'^ft|f#lS 

'v- gress.and seyeral civil rights; leaders, in-, , Glenn Miller and Diike ElliiiDtoriX'r.' '-.':-^ 




SHOW BIZ MAKES. STRANGE ..BEDFELLOWS:- Sonny . Bono 
• and his fbyrner' Wife;- Gher;-.’h'am;it ''Op,'as they announce dhey.-.'h'; 
■ are going )o: gel back together, for :'ai:.TV; show, .‘-This Is.jusf 
' for felevi.slon: r ,"v Bono. emphasized -at thei.Beverly.jHills 

W ! press cohference.Y.Said ■,';dlier:y ^l.'Was J.g^ 

feci of Working 'alorie.'ffv.they, were divorced in.j.una,,(AF)i.‘” 

. : 1.. L'-.' .-rv. «••:•• >i >.S ? .tcv, t 
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jTd.-play Joan^cf Arc i‘'C’ and magazine cortipaniesf- , \ 
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Purpose of this memorandum is to set forth information 
re Federal regulations specifying temperature ranges to be maintained 
in government buildings by the General Services Administration and to 
furnish information re the operation of window air recirculating units. 

The General Services Administration Public Buildings Service 
(GSAPBS) operates and maintains temperature ranges in the new building 
in accordance with Federal regulations to bring about efficient use of 
energy resources. Federal Management Circular 74-1, dated 1/21/74, 
established mandatory policies and procedures, applicable to all government 
buildings as follows: 

HEATING. AND COOLING 

* ' * 

. 1 

'A; 1 Cooling - During the seasonably hot months, air cooling . 

systems shall be held at not lower than 80-82^F . during working / 

hours ip\ 

B. Heating - During the seasonably cold months, heating 
tempera^re control devices shall be set to maintain temperatures ^ 
of 65-68^F. during working hours and shall be set to maintain 
temperatures of not more than 55^F. during nonworking hours . 
Temperatures in warehouses and similar space during working 
hours shall be adjusted lower than the 65-68^F . range depending 
on the type of occupancy and the activity in the space*. F M 

fto 6 ^ //^o / 

® JAN 13 ^ / 

1 - Mr. Callahan ( 

- Mr. Jenkins , 

1 - Mr. Adams / 

1 - Each Assistant Director t I 

1 - Mr. Reed 

1 - Mrs. Metcalf , 

1 - Telephone Room ' . ^ 

Vo 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

HEATING, VENTILATING AND AIR CONDITIONING MATTERS 

!; • 

1. Windows - Window draperies, blinds, etc., shall 
be used to cut down heat losses by setting them to 
the closed position during nighttime and on cold, 
cloudy days, and setting them to the open position 
during periods of sunshine. (Opening should only be 
done consistent with security considerations.) 

2. Heater, blowers, threshold heaters, and portable 
space heaters - The operation® of heater blowers, 
threshold heaters and portable space heaters in 
Government-owned or leased space is prohibited. 

If room temperatures in the new building are experienced which 
are outside of the 65-82°F. range specified in items A and B above, advise 
the Headquarters Building Unit of the problem. Every possible measure 
will be taken to correct the situation. Room temperatures experienced 
within the 65-82°F. range may not always seem comfortable; however, 
the Bureau has no control over this situation. Headquarters employees 
are therefore advised to dress accordingly. 

WINDOW AND RECIRCULATING UNITS 

Window air recirculating units (fan coil units) are located along 
the exterior walls and windows of the new building. The function of these 
units is to recirculate and heat or cool air adjacent to the exterior surfaces 
of the building. These imits are operated by two separate and independent 
controls. One control labeled ’’OFF, ’’ "LOW, ” "MEDIUM,’’ dhdCli’HIGH” 
varies the speed of an internal fan. The fan changes the volume and velocity 
of air expelled from the top of the unit. The second control looks similar 
to a wall thermostat. This control varies hot or cold water flow through a 
radiator within the imit, changing the temperature of the air expelled from 
the top of the unit. For example, if an exterior room "feels cold” change 
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Memorandum to Mr. Walsh 

Re: J. EDGAR HOOVER F.B.I. BUILDING 

HEATING, VENTILATING AND AIR CONDITIONING MATTERS 


the thermostat control to "warmer. " If this does not suffice, turn 
the fan control to "off. " If the room "feels hot" turn the thermostat 
control to "cooler. " If this does not suffice, turn the fan control to 
"high. " Questions concerning the operation of the window air recirculating 
units should be referred to Headquarters Building Unit. 


RE COMMENDATION : 


That each Assistant Director bring to the attention of Division 
employees the above information concerning temperature ranges in the 
new building and the operation ^rthe window air recirculating units. 





j 
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Dep. AD Adm 
Dep. AD {n^ 
A»r1. Dir, 



Reference is made to memorandum G. S. 
you dated 11/18/75. 


McMichael to 


On 12/3/75 a meeting to restructure the procurement 
plan was held. Attendees were Inspector -Deputy Assistant Director 
E. L. Campbell, Jr., Training Division; Dr. C. G. Bollmann, Training 
Division; Inspector -Section Chief, J. P. Dmiphy, Exhibits Section; 

Section Chief, G. S. McMichael, Procurement and Administrative Services 
Section and SAs William E. Baugh, Jr. , and Lee M. Quick of the 
Administrative Division. It was decided that equipment needs for the 
Executive’s Conference Room could be procured from sources other than 
the eventual winner of this contract. Dr. Bollmann will prepare the 
equipment requirements. Delivery of the equipment will be made to 
Dr.'tBollmann who will test and assemble the equipment. Dr. Bollmann 
and s'taff will then install the equipment in the Executive's Conference 

I Room.. Delivery schedules for much of the equipment is presently unknown. 
Howev”er, it is anticipated that this phase of the project can be completed 
by 3/1/76. r- 


Specifications for REP #1005 will be redrafted by 
Dr. Bollmann and staff, in a manner to assure maximum practicable 
competition. The preliminary draft should be completed by 12/16/75 and 
the final specifications completed 1/10/76. 

wEfc^ismg' 

( 5 ) 


REC-6Q 


,l-M%M09pey • ™ 


l-Mr.''Di 



1 -M'f'i yi^^spriV^ ' 
f Enc. 

' .-r. w 




• - 




5 6 Bonds Regularly on the Payroll Savings Plan‘d 




Memo McMichael to Walsh 
Re: J. Edgar Hoover F. B. I. Building 

Audio-Visual Applications 
RFP #1005 


In accordance with the evaluation factors listed in the 
proposal, award will be made to the company that best satisfies the needs 
of the Government. The two proposals received to date, bid prices of 
$320, 522 and $498,000 respectivd^. The evaluation factors allow for 
award to other than the lowest bidder if it is in the best interest of the 
Government. Accordingly, to insure adequate funding, it is believed 
advisable to increase the fimded ceiling to $450,000. The present 
ceiling is $350,000 reserved by FA #1536 (32). Approximately $20,000 
of these funds will be utilized to equip the Executive's Conference Room. 
Attached contains more detailed summary of the funding applications for 
this procurement. Prices are estimates arrived at after discussion with 
Dr. Bollmann and analysis of cost tables submitted by Doron Precision 
Systems, Incorporated, and Instructional Industries, Incorporated. 

RECOMMENDATION: 


That the funded ceiling for RFP #1005 be increased 

to $450, 000. 




EQUIPMENT COSTS FOR J. EDGAR HOOVER 
F. B. I. BUILDING 
AUDIO-VISUAL APPLICATIONS 


Response Classrooms (2) 

Steno Lab (1) 

Language Lab (1) 

$39,8000 

$64, 500 

$74, 200 

/ 

' ^ 


T 


Multi -Media response and presentation equipment 
including software capability between FBI Academy 
and JEH Building for above and auditorium. 

$270,000 


Executive's Conference Room 

$20,000 

X 

1. Four slide projectors - paired - dissolve# 
capability. 

2. One 16mm motion projector. 

jf 

3. One remote automated control panel. 

4. * Television projector for rear screen 
projection. 


5. Reel to reel cassette tape recorder. 


Video cassette recorder player. / 



6 . 






i 

• • 

Explanation of Systems Specified in RFP #1005 For 

Didactic Automation Instructional Systems- Modified (DAIS-M) 

For the J. Edgar Hoover . F.B. I . Building - 

(The systems listed and explained below are arranged in an 
order of descending priority. ) 

EXECUTI^S CONFERENCE ROOM (Room 7140) 

The equipment proposed for this room would make it possible 
to use various audio-visual media such as audiotape, 
videotape, 35mm slides, and motion pictures via remote 
control with equipment housed in a room behind a rear- 
projection screen. Various operating modes ranging 
from presenter- initiated control for every cue function 
to completely automated control would be provided. 


AUDITORIUM (Room 1269) 

The equipment and operating modes would be essentially 
similar to that proposed for the Executives' Conference 
Room . 


LANGUAGE LABORATORY (Room 1224) 

It is proposed to install (in addition to rear- screen, 
remotely- controlled audio-visual media) a complete 
language laboratory system with a special instructor 
console and ten student booths with full interconnection 
for two-way communication as well as the audio-tape 
recorders normally used in modern foreign language training. 

It is noted in passing that the proposal for this facility 
already represents a reduction from original plans of 
several years ago. Three flat- floored rooms originally 
planned for this purpose have been released as office space 
by using just one of the available tiered-riser rooms instead 







NEW CLERK ORIENTATION AND TRAINING (Rooms 1236 and 1228) 

Previous to late 1973 no specific rooms in JEH were, 
designated for this program. However, with the completion 
of the New Academy the Training Division "released" two 
rooms which can be used for this purpose. Room 1228 is 
a tiered- riser classroom which can accomodate about 
forty student stations and Room 1236, the largest, 
classroom- like space other than the Auditorium in JEH, 

' can accomodate classes up to about 120. 

It is proposed to equip both rooms with audio-visual 
devices and the associated remote controls in free-standing 
lecterns to support that program and other activities such ^ 
as briefings and conferences. 

TOUR ROUTE LECTURE ROOM (Room M279) 

It is proposed to equip this room with an audio-visual 
support system essentially the same as that for the 
New Clerk Orientation rooms. This facility is intended 
for training tour guides, for special "VIP" briefings, 
and as an overflow room for the introductory film 
associated with the official tour. 

STENOGRAPHIC TRAINING ROOMS (Rooms 1074 and 1084) 

These two adj acent rooms are flat- floored and currently 
contain the practice typing stations for stenograjshic 
training. It is proposed to install a multi-channel 
listening system in each room which will make it possible 
to conduct individualized, multi-level training in each 
classroom to better match the skill level and learning 
ra;te of each student. 


- 2 - 



GENERAL PURPOSE CLASSROOMS (Rooms 1060 and 1064) 

These two rooms have tiered risers with conduits to 
permit the installation of electronic student response 
systems similar to those at Quant ico. They share a 
common projection room which would be equipped with 
projectors under remote control from instructor lecterns. 

While no specific training programs requiring these 
facilities can be cited at this time, it is felt that 
the Training Division and other Divisions would make 
frequent and advantageous use of them if they are 
appropriately equipped. 
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The move of the NCIC Computerized Criminal History 
Unit of the Computer Systems Division from an origin location in 
the Identification Building to allocated space on the First Floor of 
the new building was completed on the evening of 1/12/76. 

Additionally, space occupied by our Health Service on 
the First Floor of the Identification Division was vacated on the 
evening of 1/12/76, when the remaining Health Service personnel 
and attendant equipment were moved to the new building. 


House of Representatives personnel interested in occupying 
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/ 


Inspection . 

Intel I. 


REQUEST TO USE AUDITORIUM'"'* 
BY CONSUMER AFFAIRS OFFICE 
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Spec. Inv. 

Training 

Legal Coun. 
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Director Sec'y . 


On 1/7/76, Mr. Martin^?^rson, who identified himself 
as a m ember of Virginia Knauer’^onsumer .Affair^s.,Office,.„telephonically 
advised SA Lee M. Quick that he was attempting to locate a government 
auditorium for holding a White House conference on consumer affairs. 

He said he had been referred to the Department of Justice by General 
Services Administration but had learned that Justice Building has no 
large auditorium. He said Justice Department referred him to the FBI 
in view of the large auditorium in the J. Edgar Hoover F. B, I. Building. 
Mr. Peterson noted that he was seeking an .auditorium that would accom- 
modate 700 people in mid- February. ) 


Mr. Peterson was advised that the seating capacity of the 
auditorium in the new FBI Building is considerably less than 700 (it has 
4 53 seats). He was also informed about our "closed building" policy, ^ 
necessitating escort of all non- FBI employees. Mr. Peterson accepted /--X 
the explanation graciously and said he would attempt to seek accommo- T 
dations elsewhere for the consumer affairs conference. / ^ 







^sistant Attorney General for Administratkm 1976 

Eugene W. Walsh 

Assistant Director, Administrative Division 
Federal Bureau of Investigation 

ACCESS TO J. EDGAR^QQV ER F. B. I . BUILDING 
BY JUSTICE 13EB5HTHEOT^MM;0Y1I^ 

In accordance with the request received from Mr. D. Jerry 
Rubino, Chief, Security Section, Department of Justice, the followmg 
individuals niay te granted special access credentials for use in the 
J. Edgar Hoover F. B.L Building: ; , 

Executive Office for United ^ates Attorneys 

■p— I I II II J M M I ■ I I II J ■ ■ ■■ !»■■■ • 

Mr. William fiXOray ' 

Mr. Willianl Pl^yson, Jr^^ 


kssoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv. 

ssr. Dir.; 

Admin, 

Comp. Syst. 

Ext. AUairs 

Filos & Com. 

Gen. Inv. 

Ident. 

Inspection 

Inteil. 

Laboratory • 
Plon. & Eval. 
l^pec. Inv. - ■■ 

roiiiing 1 

gal. Conn; 

lephone Rm. 

lector Sec*y 



NOTE: 

The above-mentioned individuals have been proposed for 
special access credentials by the Departmental Security OMcer in 



accordance with an arrangement worked out with the Department for 
unescorted access to the new building, by Departmental employees 


having a valid requirement, A review of Bureau indices and records 


of the Identification Division reveals no unfavorable information con- 


cerning these individuals. With the deletion of some special credential 
holders from the list and the addition of the above, the number of 










In response to your letter of January 9th, you 
may be interested in knowing that Public Law 92-520, signed 
by the President on October 21, 1972, named the FBI Building 
the J. Edgar Hoover F.B.I. Building. 

^•Thile you are certainly entitled to your opinion, 

I cannot agree with your reasons for opposing the naming of 
our Headquarters Building after Mr. Hoover. It is indeed 
regrettable that the allegations you mention have been made 
when Mr. Hoover is no longer alive to defend himself and his 
policies. I would also like to point out that many of the 
activities currently under scrutiny were carried out with 
full knowledge of Attorneys General and Presidents. 


I will not deny that mistakes have been made. No 
individual or agency of the Government is infallible. Tech- 
niques used in the past were deemed necessary and consistent 
with the tenor of those times. Unfortunately, mistakes often 
overshadow the o\^erall performance and long records of dedi- 




9 January 1976 


Clarence M Kelley 
Director 

Federal Bureau of Investigation 

9th Street & Pennsylvania Avenue, N.W, 

Washington, D.G. 20535 


' .j/ « 1 1| 

\ yy“ I jl/ 
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9 January 1976 i. U I Fifes ® 

BJ l\| I GcE. MS’*- 
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y \/ I Inspeefem 1 

Clarence M Kelley If I 

Director j S — ' 

Federal Bureau of Investigation f I Flan- — 

9th Street & Pennsylvania Avenue, N.W. IX \ Training' 

Washington, D.C. 2(^35 j Legal Coun. 

Bear Mr Kelley; 

I am writing you regarding the naming of the newly opened head- hyv.;>> 
quarters building of the Federal Bureau of Investigation, stat- 
ing that naming the building to honor the former director, _J >• 

Edgar Hoover, is inappropriate, and suggesting that the build- 


Dear Mr Kelley: 




I ing be re-named. 

My reasons for opposing naming the Bureau's headquarters build- 
ing after Mr Hoover are based on the recently revealed record 
of his abuse of the abilities, powers, and legislative mandate 
of the Bureau. This record indicates that Wr- Hoover used the ® 
Bureau, funded by the American taxpayer, to harass and to in- 
timidate people who disagreed with him. The record also indi- ^ 
cates that some of his activities against citizens were vio- ; 
lations of their rights as specified in the due process clause : 
of the Constitution of the United States. \ i 




m 


Mr Hoover ignored the organizational structure of the Executijvejt 
Branch, in which the Bureau is a subordinate element of i^e Da-^ 
partment of Justice. He further ignored the meaning of/me|l ^ 
word "justice" which includes a respect for the rights pf ofiiers 
and acting personally in accord with the law. 1 1’.'. 

The fact that the revelation of such activities had to/wa|ydn'^~ 
til after the death of Mr Hoover doesnot speak well off li^iher 
the courage or of the honor of those who knew of these ^tivi- 
ties but delayed speaking. The record of these activities, 
many of which should have been prosecuted as crimes, |is now a 
part of history. 

To name a building after a person is to honor and to approve 
the activities of that person. The activities of Mr Hoover 
consist of a long hist oiy/ of service against crime and espio- 
nage and a long history of personal vidictiveness , crim.inality , 
and violation of the rights of citizens. To honor Mr Hoover 
is to honor and. to approve his long service and to honor and 
to approve his malfeasance of his office. To do so is to in-^;— 
suit American citizens. h ) if / 

^C-14 Lf ~~ j f ^ ^ 
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Spec. Inv. 

Training 
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Director Sec'y 


Purpose of this memorandum is to advise of the availability 
of the Auditorium (Room 1157 JEH) and Major Conference Room (Room 
1236 JEH) for Division conferences, Bureau seminars, training sessions 
etc. 

Although certain Audio-Visual equipment is yet to be installed 
in the Auditorium and in the Major Conference Room, construction is 
basically completed and both are available for use by Bureau personnel. 
|;The’ MajorcXonference Room is generally utilized for applicant orie^ta- 
Ition^Monday through Wednesday of each week, but is available at ot^er 
Itimes. It jyill accommodate approximately 100 people. The Main I I ' 


lAudit'oriunr.has seating for 450 persons. TheAseats have^fold-downyy 
tablef arms, to facilitate note taking. a’ .? A? //if 

c ; Ti r . _ fi i'’*'- 

- The Auditorium and Major Conference Robm have already^w/' 

been used for various Bureau functions. The-two rooms Have also 
been reserved for future activities. The Headquarters, Building Unit 
has been coordinating the scheduling of activities m"the; Auditoriim and 
Major Conference Room. A scheduling chart is i^intained by, 

Mrs. Oyler (extension 4251) for that purpose. She should be contacted 
to make reservations for the use of j^her room. , 


-■A 


Mr. Callahan 
Mr. Jenkins 
Mr. Adams 

Each Assistant Director 
Mrs. Metcalf 
Telephone Room 
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Memo Dunphy to Walsh 

Re : J . EDGAR HOOVER F . B . I . BUILDING 

AUDITORIUM AND MAJOR CONFERENCE ROOM 


With respect to the use of the auditorium, it should be 
noted that fire safety regulations prohibit smoking. Food and drink 
are also prohibited. 


RE COMMENDATION : 


That all Divisions be notified of the availability of the 
uditorium and Major Conference Room for Bureau activities. 



CHARLES 




7\MURPHY, 


224 SOUTH MICHIGAN AVENUE. CHICAGO, ILLINOIS 60604 



Jan. 9, 1976. 


Mr. Clarence Kelley, Director, 
Federal Bureau of Investigation, 
Washington, D.C. 


Dear Mr. Kelley i 


We received the two photo- 
r.graphs taken at the dedication of the 
4J. Ed^^^bover Building a nd~ are de - 
lighted to have them as a reminder of 
that great p,ccasion. 

With the best of good wishes 
for this auspicious year of 1976, 




M{\l gQ 
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P P A ALPHA QRD E R 

REYNOLps^S.-y0-HlENE Y, Knight Commander 
P. O. BOX 1666^ ^ JACKSON, MS 39205 


c. 


■v 


January 1, 1976 





Mr. Nick Callahai?|^ Associate Director 
Federal Bureau Investigation 
United States p^P^-i^tment o£ Justice 
Washington, D.^C. 20535 

Dear Mr. Callahan; 

I appreciate your letter o£ December 8th and the 
>=r\enclosed picture showing the Tour Area o£ the new John Edgar 
^^Hoover Bui! 


We at Kappa Alpha are indeed grate£ul to you £or 
your part in preserving this recognition o£ a great man and 
£or your thought£ulness in writing us and sending the picture 

Be assured that the picture will go into the 
Archives o£ Kappa Alpha Order as a permanent part o£ its 
records. 

I trust that you will understand that my delay in 
acknowledging your letter and expressing our appreciation was 
not due to a lack o£ either interest or appreciation, but 
rather to business requirements that gave me no options. I 
shall acknowledge to Fleming Mason my appreciation £or this, 
£or his interests and e££orts and the inclusion o£ me directly 
in the matter. 



RSC/ mpw 
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Purpose of this memorandum is to recommend purchase 
of 'fur niture.for vestib ^ classroo ms, the Headquarters 

Security Unit, and the auditoVium located oh the first floor. 

Now that the Applicant Orientation and stenographic training 
units have moved to the new building, the classrooms located in the 
Pennsylvania Avenue and 9th Street corridors are getting extensive use. 
There is a need for seating outside these classrooms for the use of students 
during their break periods. There is also a need for seating in the vestibule 
and hallway outside the Headquarters Security Unit in order to accommodate 
the large number of non-FBI support personnel and Bureau employees who 
visit this unit on a daily basis on official business. 

The furniture selected is on current GSA schedule and is the 
same type (Link Benches) which is now being used on our tour route and is 
compatible with other existing furniture located throughout the building. 

The total cost would be $9, 471. 33. 



RECOMMENDATIONS : 

1. That $9, 471.33 be allocated for the purchase of above. 


. 2 . 


Upon approval of allocation of 'funds. Headquarters 
Building Unit will submit appropriate requisition for i 
purchase of this furnRure^ 
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J. EDGA R HOOVER FB I 
^AjUDIO-VISUAL AEPXICX^ 
RFP #1005 


date: 1/12/76, 


Comp. Syst. _ 
Ext. Affairs _ 
Files & Com. 

Gen. Inv. 

(dent. 

Inspection 

Intell. 

Laboratory 

Legal Coun. _ 
Plan. & Eval. 

T'tlsv 

T raintng ^ 
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if Director Sec*y . 


Reference is made to memorandum G.,- S. McMichael to 
Mr. Walsh dated 12/11/75, captioned as above, which'indicated that an 
additional $100, 000 may be necessary for this project. This present 
memorandum is in response to the Director’s request for^^ditipnal 
information about the matter. 

The Request for Proposal (RFP) #1005 is for.„a contract 
to design and install audio-visual equipment in ten different* rooms in 
JEH: four classrooms, the Executive Conference Room, Auditorium, 
Language Laboratory classroom, two Stenographic Training classrooms, 
and a Briefing/Lecture Room associated with the tour route. 

The Foreign Language Unit of the Training Division 
currently uses various kinds of audio tape recorders which are entirely 
obsolete and not in keeping with modern teaching methods. The New 
Clerk Orientation Unit of the Administrative Division is now temporarily 
using (in JEH) equipment on loan from Quantico in an inadequate, ^ 

patchwork system. The equipment proposed for all the, other facilities /f ; 
represent new departures or forward steps to provide up-to-date audio-^“ 
visual techniques to support necessary and on-going training and other |7 \ 
programs ais explained in fuller detail in the attached document. Therelf 
is presently* rio instructional support equipment in these facilities,. There 
has been no updating or obtaining of instructional support equipment of 
any significance in recent years because the JEH Building. was under 
construction and such equipment was contemplated being installed in these 
new facilities at the time of the compl^d)|imf the building - thus the reason 
approximately $350, 000 has been set ^de-fprithis purpose .\ 



new facilities at the time of the compl^d)|imf the building - thus the reason 
approximately $350, 000 has been set ^de-fprithis purpose .\ 

1 - Mr. Dunphy .. REC-57 ^ ^ ^ ^ 

J - Mr. McMichael / CONTINUED - OVER 

*1 - Mr. Baugh 
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Buy US. Savings Bonds Regularly on the Payroll Savings Plan 
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Memorandum to Mr. Walsh 
Re: J. EDGAR HOOVER FBI BUILDING 
AUDIO-VISUAL APPLICATIONS 
REP #1005 


With the exception of the Stenographic classrooms, all of 
the rooms involved have been provided with rear projection screens and 
projection rooms as part of the original construction. The specifications 
of REP #1005 call for remotely controllable audio-visual equipment very 
similar in design and function to that installed at the Academy except that 
only two classrooms would have electronic student response systems and 
there would be no provision for a closed -circuit television system at this 
time. 

While two companies have responded with offers to the REP, 
it has become necessary to modify the specifications via an official 
amendment. There were two bids received, one of $320, GOO and the 
other of $498, 000. Inasmuch as the one bid exceeded the $350, 000 already 
set aside and it has become necessary to modify the specifications by 
amendment, it was felt appropriate to increase the amount of money set 
aside by $100, 000 to have funds available covering the higher bid. It 
should be noted that an Evaluation Committee must be set up to review the 
bids and price is only one of the items considered. The amendment to the 
specifications which has been prepared relaxes to some degree the original 
specifications and through these relaxations it appears possible that both 
companies may be able to reduce their bids. At any rate, the Evaluation ^ 
Committee merely recommends to the Contract Officer (Mr. Walsh) the 
system to be purchased and it is very probable that the contract will be well 
within the original $350, 000 funding. It is doubtful that the extra $100, 000 
will be necessary, but it was merely requested that it be set aside due to 
the fact that the high bidder did exceed the original funding allocation. 

r The effect of not implementing the entire project at this 
time would essentially be one of creating a vacuum. That is, we would 
forego improvements in our clerical, language and stenographic training 
which would be secured by increased audio-visual support. In other words, 
we would not even be giving our own employees the qualily of training at 
FBIHQ that is received at the FBI Academy. The equipment outlined for 
the various rooms in the attachment has been bid on as an integrated project. 

Essentially, what we are trying to do is provide FBIHQ 
training areas with at least as good a quality instructional support service 

CONTINUED - OVER 
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Memorandum to Mr. Walsh 
Re: J. EDGAR HOOVER FBI BUILDING 
AUDIO-VISUAL APPLICATIONS 
REP #1005 


as we have ,at the Academy inasmuch as many of the training functions 
from this standpoint are similar. The REP stipulates compatibility 
between the two systems and this is being done only to insure that 
software can be interchangeably used in the two systems. Much of the 
software to be used at FBIHQ will be prepared through our television 
studio and other facilities at the Academy and if there is not compatibility 
between the systems, to use anything produced at the Academy would 
entail going through additional reproduction steps to be used at FBIHQ, 
all of which would cost not only additional money for equipment, but 
more importantly, employee time." ‘ 


RECOMMENDATION: 
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Assoc. PIT-;-'.. ' 
Pep. AP Adm. 
Pep. AP Inv. _ 
"Asst. iJlr.t 

Admin. 


DATE: December 12, 1975 


Comp. Syst. 

Ext. Affairs 

F lies & Com. . 

Gen. Inv. 

Ident. 

Inspection 

Intell. 


SUBJECT: 


J. EDGAR HOOVER F.B. I. BUILDING 
INSTALLATION OF CARPET 


Laboratory 

Legal Coun. _ 
Plan.& Eval. . 

Spec. Inv. 

Training 

Telephone Rm. . 
Pirector Sec'y _ 



It is requested that installation of carpet be arranged for 
Room 1328, NCIC Section, Computer Systems Division. This space, soon 
to be occupied, will be used for NCIC equipment and is directly above 
space housing the trash compactor. With the resulting noise factor, it 
is recommended that carpet be installed over pad in this area. /I 

C arpet is on hand and available for installation. Pad should! 
be polyurethane't^pe^nd must be supplied by installer. Underfloor access 
openings are located in this space and installer should be prepared to finish 
off openings with vinyl moulding to facilitate access through these openings 
in the future. 

Area involved totals approximately 1, 025 square feet. Type of 
material and date of installation should be coordinated with Mr. Roy H. 
Rose, Exhibits Section. 

RECOMMENDATION: 


That arrangements be made for the installation of carpet 
in Room 1328, NCIC Section in the manner specified above. 
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TO 

FROM 

SUBJECT: 




UNITED STATES GOfERNMENT 

Memorandum 






DATE; January 28, 1976 


MOVE MATTS-RS - VOUCHER UNIT 



F lies & Com. 

Gen. Inv. 

■dent. 

Inspection 

Inteil. 


I 


■J The^ move of the Voucher Unit of the Computer Systems 
Division frohijan origin location in the Identification Building to 
allocated space on the First Floor of the new building was conducted 
and complete;^ on the evenings of 1/26,27/76. 

Property items destined for storage in the Third Basement 
of the new building were relocated from the Basement of the Identi- 
fication Building on the evening of 1/26/76., 

RECOMMENDATION: 


Laboratory 

Legal Coun. 
Plan.& Eval. 

Spec.' Inv. 

Training 

Telephone Rm. 
Director Sec'y 



For information. 


1 - Mr. Decker 
1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr. McMichael 
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Memorandum 


MR. WALSH 
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DATE: 2/3/76 


SUBJECT: J. EDGAR HOnV,ER,F,. B . L_aUiLmNa 

->^E.VAXORS^CORNRRjO.F_S[i[is^ 
AND PENNSYLVANIA AVENUE 



Sls 3C 


T' 



Ext. Affairs 

F i ies & Com. 

Gen. Inv. 


ident. 

Inspection 

Intell. 

Laboratory 

Plan. & Eval. i 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec’y 


Because of a moisture problem in the elevator 
mechanical room, the general passenger elevators at the 9th Street 
and Pennsylvania Avenue corner of the building are being shutdown. 
They will be inoperable until the moisture can be removed which 
hopefully should be accomplished sometime today. 

This shutdown of elevators does not include the 
Director’s private elevator. 


RE COMMENDATION : 



We will maintain close contact with GSA and keep 
you advised of developments. 



1 - Mr. Adams ' 

1 - Mr. Jenkins ..j 

1 - Mr. Callahan 
1 - Each Assistant Director 
1 - Mrs. Metcalf ' 

1 - Telephone Room 
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DATE: 2/4/76 


J. EDGARIHQOVER F. B. I. BUILDING 


ELEVATORS - CORNER 9TH ST ,REE.T_ 
AND PENNSYLVANIA AVENUE 



Laboratory 

Plon. & Evol. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec’y 


The elevators at the 9th Street and Pennsylvania Avenue 
corner of the building which had been shutdown are now operational. 



t* 


1 - Mr. Callahan 
1 - Mr. Jenkins 
1 - Mr. Adams 
1 - Each Assistant Director 
t - Mrs. Metcalf 
^1 - Telephone Room 
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TO 


^^FROM 


SUBJECT: 



Assoc. Dir. 

Dep. AO Adm.' 
Dep. AO Inv. 
Asst. Dir.: 
Admin. . 


DATE: November 13, 1975 


/vBUILDING_MODIFICATLON 


J. EDGAI^^O^R F.B.l” BUILDING 



Loborotory 

Plan. & Evol. . 

Spec. Inv. 

Troining 

Legal Coun. 

Telephone Rm. _ 
Director Sec’y 


As part of Headquarter Security Unit’s (HSU) con- 
tinuing assessment of, security in the J. Edgar Hoover F.B.I. 
Building it is recommended that special hardware be in- 
stalled on the exterior- doors. 

The addition of astragals (flanges which cover 
space between doors) and coordinators (hardware 
which insures these doors close completely) will 
further improve building security by blocking any 
space between exterior double doors. Coordination 
with the contractors indicates the doors meet General 
Services Administration (GSA) specifications for 
proper spacing, therefore it would not be the con- 
tractor’s responsibility to make^^^ modifi^^on.^ ^ ^ 

All exterior double doors S^ld be^^c^ered un^er 
this modification. The estimated cost of hardware 
would be about $800 and for labor $600 through GSA. 




RECOMMENDATION: 


a FEB 4 1976 



(1) That authorization be given the Headquarter^ 

Building Unit, Exhibits Section to purchase neqes,sary hard 
ware in order that it match in specification 
ural style tl^ building hardware. . 

J M.fi 


L 



(2) That a work order be' wfi'tten 

installation of this hardware. 4 Sj 



McMichael 


(3) 


5 5 MAR 1 1 1976 
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Mr. 


J. P. Dunph 


DATE. February 4, 1976 





BUILDING 

RA^E BULLET TRAPS 


Assoc. Dir. 

Dep. AD Adm. . 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. 


Comp. Syst.-r:. 
Ext. Affoirs _ 
Files & Com. 

Gen. Inv. 

Ident. 


Inspection , 

Intell. 

Loborot^ 

Legal ( 



Director Sec'y 


Enclosed is a Technical Bulletin from the Caswell Equip- 
ment Company regarding the performance of the Second Floor and 
Second Basement bullet traps. It states exactly what types of 
ammunition are prohibited in either range. 


Also enclosed is a copy of the equipment guarantee for 
each range. 


RE COMMENDATION: 





£' 


Enclosures: 


1 - Mr. Cochran^Ai^'t) 
1 - Mr. Mooney( 


JBM:eft 
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CASWELL EQUIPMENT COMPANY Inc., 1215 Second Avenue North, Minneapolis, MN 55405 AC6I2 377 1730 



BULLET TRAP PERFORMANCE 


BULLETIN 1144 


Many users of bullet traps do not know what to expect of them. Under estimates and over estimates 
are common; and both can prevent best utilization of the traps. When particles of lead are found on 
the floor of a new range, these questions always arise: “Is this trap safe? Is it installed properly? Is 
it an efficient trap? From how close can we shoot? What safety precautions should be taken?" This 
discussion attempts to provide answers. 

; It is theoretically possible to build a bullet trap from which no particles at all would escape. It 
would be impractical because of excessive space and material requirements. Its relevance is doubtful 
also; because, most bullet particles found on the floor do not come from the bullet trap. T he majority 
of lead particles found on the floor of a gallery range are created by bullets striking target carriers, 
target holders, and target transport systems. Even the shaving of lead by revolvers must not be over- 
looked as a source of particles. We often hear a range officer proudly proclaim that nothing whatsoever 
escapes from his trap. That can only be interpreted in one of two ways. Usually it means that he is 
satisfied that .nothing dangerous escapes from his trap. The other interpretation is that the range 
receives so little use that he is not aware of the escaping particles. Unfortunately such remarks create 
an erroneous idea about bullet trap performance. When one expects 100% efficiency and discovers a 
piece of lead the size of a half dollar at the firing line, alarm is understandable. 

Terminal Ballistics 

We are concerned with three kinds of particles. They are backsplatter, ricochet and "floor sliders." 
The latter are also called a variety of other names; “skidders,” “bounders,” “skippers,” plus various 
unprintable terms. The term “slider” is also applied to bullets that are fired into the walls, ceiling or 
floor and travel along these surfaces leaving long streaks. In this discussion the term "slider” relates 
only to returning bullet particles. Backsplatter and ricochet particles travel under the initial energy 
imparted to the bullet. In contrast floor sliders travel chiefly from gravitational energy. 

I 

Except at very low velocity when a bullet hits an impenetrable object point blank, it is entirely 
broken up into particles that go off in a 360° pattern. As the impact surface is tilted away from 
vertical, more and more of the mass .continues in the approximate direction that the bullet was originally 
traveling. In a modem bullet trap, these are the large flat pieces of lead that result. However, some 
of the bullet particles always leave the 360° cone pattern, and it is these particles that compromise the 
backsplatter. The exact amount and pattern is a function of many variables that include the bullet 
I alloy, the angle of the plate, the lubricity of the surface, the velocity of the impact. It is too com- 
plicated for further discussion here. Let it suffice that the measure of ballistical efficiency is the pre- 
dominance of large massive pieces in comparison to the fine dust and small shavings in the lead detritus. 

For shooting range considerations, ricochet differs somewhat from its dictionary definition. It is 
considered to be any rebounding particle that is capable of inflicting property damage or bodily harm. 
Thus, a backsplatter particle could be considered ricochet if it traveled in the direction of the shooters, 
and if it contained sufficient energy to do harm. In actual practice, backsplatter particles seldom become 
ricochet in an escalator type bullet trap. 
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Fortunately, the greater the energy in a particle, the greater the tendency for it to follow the 
originally aimed path of the bullet, i.e., in the direction of safe containment. The lower the energy in a 
particle, the more likely it is to behave as a billiard ball, and after a series of rebounds to get back to 
the firing line. Most people are surprised to learn that it is the relatively low velocity particle that can i> 
\be the potentially dangerous ricochet. 

The way that backsplatter particles are prevented from becoming ricochets is by providing surfaces 
that will interrupt those particles that are traveling in a direction that could conceivably get back to the 
shooter. In an escalator type trap, these surfaces are the sidewall fairings, the floor fairings and the 
diversion plate. In a Venetian blind type trap, the principle method is the so-called antisplatter edge 
which is provided along the leading edges of the impact plates. The closer these backsplatter inter- 
rupting members are located to the areas of bullet impact, the more of the backsplatter they will catch. 
That is why under ideal conditions a Venetian blind type trap results in slightly less backsplatter on 
the floor than an escalator type trap. (Unfortunately in practical use the antisplatter edges themselves 
receive a proportional share of the incoming bullets. Thus, instead of being the principle backsplatter 
eliminating feature, they become backsplatter and ricochet generating problems themselves.) 

The longer the travel that backsplatter particles can make, the larger the proportion of them that 
will pass over the various members intended to stop them. It is obvious that for this reason a very 
wide trap will result in more backsplatter particles escaping than a narrow trap. However, even in a 
five or six point trap, bullets fired into the lower extreme right or left side will result in noticably 
more backsplatter escaping than those fired into the center or anyplace higher up on the trap. Not 
so obvious, however, is the effect of the overtrap fairing. If the overtrap fairing is relatively short 
because of a low ceiling or ceiling baffle system, very little backsplatter results from the high shots 
that hit it. If the overtrap fairing is as long as it frequently is in a high ceiling range without a 
baffled ceiling system, it is inevitable that many bullets will hit its upper surfaces. This will result 
in backsplatter, some of which may end up on the floor. 

Floor Sliders - A Nuisance and Embarrassment 

Floor sliders are particles that have been properly enervated by the bullet trap but for some reason 
have not followed the usual course through the trap. Although they are numerically fewer than the 
backsplatter particles, they usually receive more attention because some of them may be very con- 
spicuous. Propelled by gravity they come sliding down the face of the trap. Sometimes a particle 
will roll as a cartwheel. Usually they are not symmetrical and will make successive rebounds until 
they have jumped clear of the floor fairing and/or sidewall fairing and escaped. Once out of the trap 
they may slide a long distance before coming to a halt. One hundred feet is not unusual. Even 
though they are moving relatively slowly, their large mass enables them to store a large amount of 
energy. 

This is aggrevated by two features of good range design. It is desirable to have the floor fairing 
at only a slight angle to the floor so that low shots that are sliding along the floor are efficiently 
directed into the trap proper. Of course, this makes an excellent ski jump for the particles coming 
back down and lading on the top of the floor fairing. Second, for ease of housecleaning, good 
ranges have well finished floors. Thus, they are veritable skating rinks for the returning sliders. 

Although this is most noticable for the large particles, it applies also to the small particles that escape. 
The slighter the angle of the floor fairing and the better the finish of the floor, the further back towards 
the firing line some of these particles will be found. 
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Neither the sprinkling of backsplatter particles found on the floor of an active range nor the 
occasional large flattened piece of bullet are cause for alarm. The main thing that they indicate is 
that the range is in use. Potential danger lies in the true ricochets. 

Ricochets ■ The Real Danger 

Theoretically a bullet striking a flat surface perpendicular to its line of travel will break up into 
backsplatter. However, any irregularity in either the bullet or the plate can cause ricochets. A pock- 
mark left from a high_vdocity rifle being fired into a handgun bullet trap, unless properly filled and 
ground can be expected to produce ricochets when other bullets hit the same place. Whenever bullets 
are split by leading edges, some ricochets are inevitable unless the edge can be permanently maintained 
in a sharpened condition. Similarly, any steps in the trap members upon which bullets may impinge 
during their course through the trap may also cause ricochets. It should not be overlooked that 
irregularities in the bullets themselves are a frequent cause of ricochets. 

In view of the fact that bullets are regularly reported to have ricocheted off of wood into which 
they were expected to imbed, it is not surprising that some ricochet particles occur from bullets fired 
into bullet traps. Therefore, it can never be assumed that any bullet trap is 100% safe. 

The primary concern is the protection of the eyes. A ricochet particle too small and low in 
( energy to_^eak„_the ^in j^s_capable joOAjwrtng.^^^ Even if the odds against such an injury were 
in the ratio of millions to one, it still behooves us to use shooting gla sses. Shooting glasses are obli- 
gatory if jacketed ammunition is used. Low velocity jacketed ammunition such as the .45 caliber AGP 
usually leave their jackets intact and occasionally these bounce out of the traps as sliders. Higher 
velocity jacketed bullets such as the 9mm cartridges usually have the jackets torn apart by the impact. 
Because the jacket particles are relatively light and have relatively high air resistance, they do not always 
follow the intended course for the lead. The sharp edges of these particles make them particularly 
dangerous. The existence of such particles does not indicate any malfunction of the trap. The type 
of escalator trap intended for use with high velocity rifles will effectively contain these particles. How- 
ever, it is far more practical simply to use shooting glasses and a standard handgun trap. 

There is a far less frequent but not unknown reason why shooting glasses should always be used 
with jacketed bullets and secondarily, why shooting should take place from as far away from the face 
of the trap as is practical. On rare occasions, a jacketed bullet will impact in such a way that the 
jacket collapses, squeezing out the lead and sending it back towards the firing line along nearly the 
path from which it arrived. Although there is no known case of this happening with a modern bullet 
trap, there are records of incidences with the old plate-and-pit backstops. In this respect at least the 
modern bullet trap is not notably better than its predecessor; therefore due precaution should be taken. 

SUMMARY 

Even in an efficient and well installed escalator type trap some backsplatter particles can be 
expected on the floor. Furthermore it is not unusual for an occasional large floor slider to travel 
nearly the full length of the range. However, there should be no airborne particles from the trap to 
the firing line when usi ng soft-n ose a mmunition. W hen using jacketed ammunidpn th^ may be such 
\ particles and caution is advocated. 

When using wadcutter target ammunition, the hazard is not greatly increased by short target 
distances. Therefore, seven-yard courses are often considered appropriate. However, the vast majority 
of backsplatter particles and ricochet in an active range are caused by bullets hitting the structure and 
other equipment rather than from the bullet trap. There is no way to anticipate the compound 
ricochets that are possible. These do send potentially hazardous particles back to the firing line. 
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- ^oth rust and ..paint increase the tendency to throw back particles. The only surface treatment 
recommended is application of a^Jhin lubi^ting oil to the surfaces of the impact plates. The 
frequency depends upon the degree of service the trap receives. Only on the most active ranges should 
more than one application a week be necessary. 

Although the chance of a harmful ricochet in a modem range is slight, the value of a human eye 
is great enough to warrant the use of shooting glasses by all personnel on the range during shooting. 

What Will It Take? 

The most frequent question is “What will it take?” Virtually any comrnercjal^_area 
trap will “take” all handgun, rimfire rifle and shotgun ammunition. The differences in grades relates 
to servicF'liferhorTo'^fesHmionr^orPuse It is obvious that magnum loads will wear out a trap more, 
rapidly tHSr’wadcuttersT'but thamieavy duty trap will last longer under such conditions than a light 

I duty. The only absolute restrictions are (1) armor piercing ammunition of all kinds, (2) centerfire 
rifle ammunition, and (3) steel shot such as BB’s (they ricochet out of the trap). 

Important Note - For best results do not restrict any CEC bullet trap to .22 caliber rimfire 
ammunition. The scouring action of heavier loads is beneficial to them. 
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Range Equipment Guarantee 

Caswell Equipment Co., Inc. guarantees all products of its manufacture to be free of defects of workmanship 
and material for one year or the period stated in the sales contract. 

Caswell Equipment Co., Inc. wants all customers to enjoy the full capability of their range. Part of this comes from close 
support for the servicing and the fullest cooperation can be expected. 

Warranty expense must be added to the cost of all products. It is unfair for those who care for their equipment to have to 
bear the expense of those who neglect or abuse theirs. Therefore, CEC provides the owner with the broadest possible guarantee, 
but keeps the cost low by closing off the reasons a small minority might use to run up the costs for all. Those who use their 
ranges fully but care for them properly will find nothing to object to in the following conditions that apply to the above 
guarantee. If service is needed whether within guarantee period or not, please see final section of this bulletin for instructions. 

Basis for Guarantee 

1. Safety - No claim is made that CEC equipment is “safe” because nothing concerning firearms can be so considered. It is 
expected that all proper range discipline will be observed. This includes-'the mandatory use of hearing protection, and eye 
protection; and we highly recommend periodic physical examinations for all range and training personnel for lead related 
poisoning. 

2. Class of Service - The equipment must be subjected only to the severity of weapons and ammunition appropriate for the 
designated class of service. The designated class of service is considered to be the normal one for the type of facility in which 
it is installed unless otherwise specified in the contract. For example, any range in a police building is assumed to be for 
training of peace officers using service handguns and shotguns, and regular issue service ammunition and/or training ammunition. 

It is not intended for crime laboratory use with high velocity rifles unless specifically provided for in the contract. 

3. Installation - The equipment must be installed by the manufacturer or properly installed by others according to the shop 
plans and instructions. 

4. Operation of Equipment • The equipment must be operated in a proper maimer. This means that it is used for the intended 
purpose and with a normal duty cycle. For example, there is no part of the range that cannot be damaged by intense and 
prolonged fire of someone intent upon damaging it. Similarly, a piece of mechanical equipment that will last for countless 
years of normal operation may heat up and fail if actuated repeatedly. 

5. Conduct of Shooting - The shooting must take place in the manner prescribed for the particular type of range. For example, 
if a range has been designed for a fixed firing line, any shooting from other locations may cause nonwarranty damage. If a 
person shoots from downrange, the ceiling system will not provide ballistical security (protection of the intended sheltered 
areas). Similarly, if a person shoots prone in a range in which hip shooting was the lowest position for which it was designed, 
the ceiling will not protect. 

6. Routine Service - The equipment must be serviced regularly and intelligently. Only a minimum of service is required, but it 
is assumed that this is the regular responsibility of some specific person delegated for that activity. No attempt is made to 
instruct the owner in matters that must be considered common sense. For example, if in a target system a relay fails to cut 
off the motor, allowing it to run will eventually cause damage to itself or other parts. There is little need for this because 
running lights and readily accessible power switches are provided. Therefore, in such a case, CEC’s warranty is limited to the 
defective part, the relay in the example used. 

7. Environmental Considerations - The equipment must not be subjected to abnormal environmental conditions. Normal 
environmental conditions are those that one would expect for the type of range concerned. For example, flooding could 
cause nonwarranty damage. Inactivity is not normal and can cause problems. If a range that has not been operated for 
extended periods of time is started up without watchfulness and vdiatever adjustments that might be necessary, then non- 
warranty damage may occur. Excessive humidity or chemical fumes may cause damage not covered by warranty unless so 
provided in the contract. Similarly, operation with abnormally hi^ or low voltage on the power line service may cause non- 
warranty damage. 



RANGE EQUIPMENT GUARANTEE 


PAGE 2 


8. Structural Considerations - Failure of the supporting structures or protecting structures may cause nonwarranty damage. 
Examples are supports that fail allowing equipment to sag or even fall; protective structures that allow bullets to get through 
to unprotected equipment; and the damage that might be caused by loose members falling onto equipment, sprinkler 
systems that drench equipment and electrical circuits shorted to equipment. 

9. Effective Date of Guarantee - The date at which the guarantee begins is the earliest date that the owner makes beneficial 
use of that particular piece of equipment. The official completion of the range on a major building project is the date upon 
which the owner accepts beneficial occupancy of that building. This may be many months after the basic range is completed. 
It is not uncommon for the owner to allow his personnel (by intent or by negligence) to use the range prior to that time 
even when not fully completed. Therefore, the guarantee period is independent of the close out date provided in the contract. 

10. Duration of Guarantee - The duration of the guarantee is one year to the original owner or the time set forth in the 
contract. The term “owner” is used throughout this guarantee to mean the agency to vdiich the range was turned over upon 
completion. For example, although the GSA is technically the owner for most federal ranges, the owner intended here is 
the particular agency for which the GSA acquired the range. The guarantee does not extend to a subsequent owner, nor to 
equipment that has been moved or iriodified without CEC’s written consent. 

Instructions for Guarantee Service , i 

1. Trouble Shooting - In order to make claims under the guarantee, the owner must advise CEC about the full nature of the 
problem. CEC wants all customers to receive the best possible servicing from their equipment irrespective of guarantees and 
will always assist with trouble diagnosis. No item should be removed until this diagnosis has been made. 

2. Replacement - When it has been agreed that a particular item must be replaced, it should be removed and returned to CEC 
postpaid. Whenever possible CEC will repair and return or replace the item the same day. 
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TO 


OPTIONAL FORM NO. 10 
MAY 1963 COITION 
GSAIjEN. REG. 'l^. 27 




UNITED STATES GC^RNMENT 

Memorandum 


■ Mr. Walsh 



FROM : J. p. Dunph; 

SUBJEC T: J._, ED-G A gffiDOVER F. B. ,I.^BmLDIN,G.. 
COURT^iEi sCOR XlSER VICE. 
i-1-76 - 1-31-76 


# 


DATE: 2-5-76 




Laboratory . 

Plan. & Eval. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec'y 


A tabulation of visitors requiring escorts in the J. Edgar 
Hoover F. B. I. Building has been made for the captioned period which 
indicated that 2 , 922 visitors were escorted during this period. 

The foUpwing companies and agencies which frequently 
visited the building’ during this period were provided-with escorts;’ 



AGENCY 


' ■ o 

Department of Justice 
Xerox Corporation Vi 
General Services Administration 
Central Intelligence Agency 
International Business Machines 
Univac/Sperry Rand 




NUMBER OF VISITS 

126 

92 

79 ‘ 

48 

54 

15 


TOTAL 414 






The following areas of the building received the most 

yisitors: 

'■ '7- V V' ‘J r* ' j;* c 

AREA VISITED NUMBER OF.VISITORS 




Director's Office 
Liaison Section, Intelligence Division 
Purchasing and Procurement, Administrative 


73 

81 



FEB 11 1976 



Division 

Name Check Section, Files and 
Communications Division 




(OVER) 



t 




Memo Dunphy to Walsh 
Re: J. EDGAR HOOVER F. B. I. BUILDING 
COURTESY ESCORT SERVICE 
1 - 1-76 - 1 - 31-76 


RE COMMENDATION : 

None. For information only. 
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TO 

FROM 


SUBJECT: 
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UNITED STAT'ES GOVERNMENT 

Memorandum 


Assoel Dir. • 

Dep. 'ad Adm. 

/ 

Dep.’ AD |nv; 

St. Dir.f 




Mr. 

J. P. Dunphy 


DATE: January 23 j 




lOOVER F.B.I. BUILDING 
rvFmGERRBEJX_SjCANNER.ROLQM^:EQR. 
IDENTIFICATION DIVISION 



i & Co 


GenSia^ 
■dent., 


Inspection . 
Intell. 


Laboratory 

Legal Coun. 

Ptan.& Eval. 

Spec. Inv. 

Training 

■ Telephone Rm. 

Director Se^y 





The General Services Administration (GSA) received 
struction bids for the Fingerprint Scanner Rpdm project on 12/30/75. 
The successful bidder was the Charles R.^^idd le Compan v.„3.92.5,._ 
Flyers Mill Road . Kensin gton^. , Mar_vlaBd . The contract was awarded 
on 1/22/76. Construction is scheduled to coihmence the week of 
1/26/76. '^Completion of construction/is scheduled for 5/^76. 


■T 



Bureau files indicate the Charles H. Riddle Company was/ 
‘■awarded a"Gontract by GSA on 6/17/60 for modification to the 1/ ^ 
' Laboratbry/Divisionts Annex Building at 215 Pennsylvania Avenue, 

' Southeast; . Laboratory personnel advise this work was satisfactorily 
completed.,. , / 

RECOMMENDATION: 


None. For information. 








' C /M 


V 


1 - Mr. Ash (Attention: Mr. J. Jones) 

1 - Mr. Decker (Attention: Mr. C. Neudorfer) 
1 - Mr. McMichael 

v^t%EK:eft J#'- ' 
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Memorandum 
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TO 


MR. WAiL, 




ROM 



DATE: 2/6/76 


J. P. DUNPH 


SUBJECT: J. EDGAR HOOV.ER F. B. I. BUILDING 

INSTALIATIQN J$]^( ^,RP ET, 





Assoc. Dir. 

Dep. AD Adm. 

Dep. AD |nv./ 

Asst. Dll'.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

Files & Com, 

Gen. |nv\ 

ident. 

Inspection 

Intel). 

Loboratory 

Plan. & Eval. 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec'y 


Purpose of this memorandum is to arrange for 
carpet installers to lift a section of carpet in the Director’s Conference 
Room to enable workmen to secure loose underfloor access plate. 


Carpet is installed over pad with tack strips around 
perimeter and seamed with heat tape in doorway. Carpet must be 
lifted and pulled back approximately ten feet for access plate work, 
restretched and seamed with heat tape to original position. Securing 
of floor plate will not be responsibility of carpet installers. 

Access to Conference Room 7062 will be possible on ^ 
Friday, 2/13/76, and must be scheduled on this date. Carpet work 
should be coordinated through Mr. Rose, Exhibits Section. 

RECOMMENDATION: 

That carpet installers be contacted for lifting and 
reinstallation of carpet in Room 7062 in manner specified above. 
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February IS, 1976 




Honorable Burt L. Talcott 
House of Representatives 
Washington, D. C. 20515 

Dear Congressman Talcott: 




raiv'iioover 


ication of February 10th, enclosing 
I letter concerning the naming of the 
. Building, has been received. 


Enclosed is a copy of my response to Mr. Kerlihy 
//hich you requested I make. 

It is a pleasure to be of assistance to you. 

Sincerely yours, 

C. Wf. keiley 

Clarence M. Kelley 
Director 


Enclosure 

1 “ Sari Francisco - Enclosures (3) 

1 - Office of Congressional Affairs - Enclosures (3) 


NOTE:. See refer, 


Assoc. Dir. 

Dep. AD Adn 

1. 

dated 2/10/7 

Dep. AD Inv. 





Asst. Dir.: 


DJC ; vpc 

(.6) 

Admin. 

Comp. Syst. . 
Ext. Affairs . 

— 



F iles & Com, 

. 



Gen. Inv. 

Ident. 

— 

h'n 


. Inspection 

! « r- . 



IntnII. 

Laboratory 

Z 


7g 

Legal Coun.- 
Plan. & Eval. 

■ p'* f, 

::^\r 

1 % -ifi ill,,: 


1 rninmq 

2 !OT ; 


Telephone Rm. 
Director Sec'y 

ROOM CZ 



ressman Talcott to FBI 
etter of 12/25/76. 








GPO ; J9T5 





BURT TALCOTT 
California, 16th District 


CongresiS of tlie tEntteb States! 

i|ou6e of Eepre6entatibe6 

Wasififnston, 3i.C. 20515 


February 10, 1976 





I Assoc. Dir.' _^ 
Dep. AD Adm. 
Dep. AD Inv. . 
1 Asst. Dir.: 
Admin. 


/" 

Gentlemen : 


Enclosed is, a letter written by one of my constituents] 




Laboratory 

Le9ol Coun. — 
Plan. & Eval. 

Spec. Inv. 

T raining 

Telephone Rm. 
Director Sec’y . 


■bo 

'b7C 







new FBL 


be 

bvc 


would app Tte Cl' atS' y.0.UT=--t orwar.’a7L-Tlg— t information 
on this\issue. I am forwarding a copy of this letter to 
Mr. HerMby indicating that his correspondence has been for- 


t.r r> A ^ A 4- ^ 


in^TiR you TOR assiy Lyunctf in this matter. 
Best regards. ' 

Sincerely, 




BURT TALCOTT 
U.S. Congressman 




be 

b7C 



Federal Bureau of Investigation 

Ninth Street and Pennsylvania Ave., N.W. 

Washington, D. C. ^ 

cc: Mr. J.M. Herliby 


I 






1976 


WASHINGTON OFFICE 
1536 Longworth Office Building. 
Washington, D.C. 20515 
202-225.Z861 


THIS PAPER MADE WITH RECYCLED FIBERS 
THINK CONSERVATION AND RESTORATION! 



100 West Alisal 
Salinas. California 93901 
408.424-2881 
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J.M,‘ Herlihy 
2010 Milifary Ave, 
Seaside, CA 93955 


RECEIVED 

!vASHINOTON» DiC. /O] 
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TO 

FROM 

SUBJECT: 



OPTIONAL FORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG. NO. 27 




UNITED STATES GOVERNMENT 

Memorandum 


ID 


Mr. Walsh 


J. P. DunphyJ 


DATE: February 17, 1976 



J. edg^rthoover f.b.i. bui ldin g 

MOXCteTTERS - COMPUTER SYSTEl^^pnriSJQIJ. 



Assqc. Dir. -4’ 
Dep. AD Adm. 1_ 



Laboratory 

Legal Court. 

Plan. & Evat. 

Spec. Inv. I 

Training 

Telephone Rm. 
Director See’y 


The move of the following elements of the Computer Systems 
Division from origin locations in the Identification Building to allocated 
space on the First Floor of the new building was conducted and completed 
on the evenings of 2/12, 13/76; a portion of the Data Processing Section 
front office, the ADP Project Development Unit, the Computer Applica- 
tions and Training Unit, and the Personnel Statistics, Federal Statistics, 
General Statistics and Cost subunits. 



Computer Center hardware items are bbing relocated to^^ 
the new building on a near daily basis as testing and facilities are|?^ 
readied to receive them. 

Jt i s anticipated that the Bureau will be’ t6lall4.vacated 
Identification Building space by the end of March> 19,76. j ^ ^ 

RECOMMENDATION: 


For information. 


1 - Mr. Decker 
1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr. McMichael 
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FEB 24 1976 
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TO 


OPTJONAU FORM NO. tO 
JULY 1973 EDITION 
GSA rPMR.^1 CFR) 101.11.6 


United states government 

MemoraTidum 


.. Eugene W. Wal 
FBI Representci'tive 
Department Parking Committe 

FROM : Edward W. Scott, Jr 
Executive Director 
Department Parking Committee ^ 

subject: Bi monthly^rking Assignment 



date: JAN 2 I 





In order to standardize the format of bimonthly parking status 
reports submitted by the Federal Bureau of Investigation, the 
Drug Enforcement Administration, and the Operations Support Staff, 
Office of Management and Finance (for those spaces controlled 
directly by the Committee), I request that you include in each 
submission: 


a current breakdown of the parking spaces in the J. Edgar 
Hoover FBI Building by parking category, as defined in 
Order DOJ 2540. 2C: 

Category A - Official vehicles 

Category B - Visitors 

Category C - Physically handicapped employees 

Category D - Employee carpools 

Category E - Executives and employees with 

unusual working hours 
Category F Motorcycles and bicycles 
"Other" V Spaces assigned to non-FBI activities,^ 
including GSA, GSI, building contractors. 



etc. 


/ 


. the names and titles df individuals assigned spaces under 
category E; ; 

EX-V' 

. the names of individuals assigned spaces under category 
C.and ^ 

. for category D, the total number of carpool ■pa^ci pants ^ 
and the average carpool size. ■ 

For these purposes, FBI need report only regular dayti&e^p^rki/ij^o 
space assignments. . 

, Thank you for your assistance and cooperation. 



t 

ARV0197S 


9^ 




Buy U.S. Savings Bonds Kegularly on the Payroll Savings Plan 


^0! / ^o/ 
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OPTIONAL FOKM NO. 10 

MAY 1962 COITION 

C5A FPMK U1 CPU 101-11.6 


UNITED STATES GOWRNMENT 

Memorandum 




Mr. FMin 


date: 2/10/76 


James M. Codi 

Ac 

t pAmOE Tefe tivATOR 


t /jf ^ 0 
3 


A$soc;.Dir. 

.. Dep. 'AD Adm.- 

Dep. AD Inv. 

Asst. Dir.: 

Admin. I 

' Comp. Syst. 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Ident. 

Inspection 

(ntell. 

Laboratory 

Legol Coun. 

Plan. & Eval. 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec'y 


On the afternoon of February 5, 1976, I was operating a 
power hand pallet truck, trying to move eight skids of criminal 
fingerprint cards (FD-249) up from the third basement area. I was 
working by myself and had moved seven skids by myself successfully 
when the last skid got hung up on the ramp. I couldn't get it clear by 
the time the doors closed and the door caught between the wood slats 
on the pallet. I reported it immediately to my supervisor, as is the 
case in these situations, and he notified GS A on the same day. 


ADDENDUM OF MECHANICAL SECTION 2/11/76 JPFibg 




The freight elevator damaged was #37 which is the only elevator v ^ 
that serves the cafeteria. The Building Manager, GSA, was immedifft^ly ^ 
notified and initiated repairs to facilitate the deliveries to the cafete|ia. The 
costs incurred by GSA to rectify this accident totalled $1, 1^9^^faMi^'eluded 
$790. 70 in replacement parts and $348.84 labor costs. No personas inj^r^o 
employee was entailed. It is recommended that a Form 2957 in the amoimt of 
$1, 139.54 be prepared and furnished GSA by the Procurement and Adminis- 
trative Services Section. 


A 



^ 




JMC:dmm ^ 
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Buy US. Savings Bonds Regularly on the Payroll Savings Plan 
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February 22, 1976 


Mr, jazeT^uyer 

Cq^truction Ei^ineer 

JsItGer^ral Service 

93 5 Penn sylvania. Avenue, N.W. 
Washmgton^j^^^^ C. 20004 ” 


RE; J. EDGAR HOOVER F.B.I. BtJILDING 
PROJECT NO. 49920 


Dear Mr. Silver: 

The January 2, 1976, flooding of the electromagnetic 
shielded enclosure locat^ on the first floor of the new buildup 
has resulted in damage to that area. In conjunction with your re- 
quest to assess this damage, portions of the floor and wall panels 
were examined by Headquarters Building Unit and Laboratory 
Division personnel of this organization. The followii^ points were 
noted: 


1. The steel sheet portion of the wall panels and floor 
panels is galvanized with a zinc coating approximately 0. 0001 
inches thick. Such thickness provides ”mlld protection” to corrosion 
in situations where there is no direct exposure to high humidity, 
water or outdoor environment. 


Assoc. Dir. ‘ 

Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. AHoIrs 

F i les & Com. 

Gen. Inv. 

Ident. 

\ Inspection 

Intell. 

Laboratory 

Plan. & Eval. 

Spec. Inv. 

'iTrainIng 

Legal Coun. _____ 
Telephone Rm. 


2. The floor and wall panels exhibit areas of varying de- 
grees of corrosion. Imsome areas, the zinc was expended through 
the corrosion reaction. Chemical removal of some of the corrosion 
products resulted in exposure of the steel surface. Removal of the 
remaining corrosion products by mechanical methods resulted in 
substantial destruction of the remaining zincroo^tih^'^'h^ia^ffi^^corrosion 
protection. ^ ' 


jpnirfj O i n * % 

1 - Mr. Cochran (Attention: Mr. DeRonja) • 

1 I ' /I i • . 

WEKreftji^ 



Based on memo Dunphy to 
Walsh, 2/22/76, WEKreft. 


0 




TELETYPE UNIT I I 






3/ The side of the Steel sheet adjacent to the nova-ply 
fiberboard is also zinc coated. The bonding agent utilized to adhere ; 
the steel sheet to the fiberbbard appears to have provide additional 
interior corrOsion pi'ptection. No noticeable interior corrosion was 
/ ^.apparent. V. 

; 4, The fiberboard Interior of the pahels is held together 

. with a water-soluble glue. Submersion of these panels has resulted 

in the expansion and partial disintegration of the fiberboard. it has 
also resulted in the non-uniform expansion of the panels, apparent 
^ tension failure of channel-retaining bolts, and continuing disintegra- 

tion of the panel e^es. 

0-Sincere]^ yourSj . 


Eugene W. Walsh 
Assistant Director , , 
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Memorandum 


UNITED STATES GOVERNMENT 




DATE: February 2,C), 1976 


SUBJECT: Electromagnetic shielded enclosure , 
E OR LABOR ATORY„DIVISION-^ 

J. E DGA^OOVER F .B.I. BjyjIJDING 


Assoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst. 

Ext. Affairs 

F iles & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 

Laboratory 

Plan. & E VO 1.' 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec‘y 


Purpose of this memorandum is to advise of a construction 
incident to the Laboratory Division’s Electromagnetic Shielded En- 
closure presently being constructed on the First Floor of the new 
building which will delay occupancy of the affected area. Further, to 
recommend the attached letter be sent to the General Services Ad- 
ministration (GSA), advising of the Bureau’s assessment of the extent 
of damages. 


On 1/2/76, the enclosure. flooded due to a burst plastic 
coupling in the condenser water piping servicing the air conditioners 
in this area. The enclosure was under construction by the Blake 
Construction Company, the building contractor, and wa's designed to 
shield and contain sensitive electromagnetic emanations from the 
computers of the Cryptanalysis -Gambling-Translation (CGT), Section 
of the Laboratory Division. 


The affected area being^nder construction had not been 
"accepted" by GSA who advises tne^ Blake Co ns.t r_uction Company i s 
obligated to repair all damages. Blake’s ins ur er . the^e tna_Ins ur an c e 
Compan y, has been on site assessing the damage. To date, the Blake 
Company has not submitted their proposed corrective action to GSA. 

Headquarters Building Unit (HBU) and Laboratory Division 
personnel agree that the entire floor and first twelve inches of the 
enclosure walls must be replaced. GS.^^^^dvises that Aetna’s official 
position is as yet dnknown and may be/in agreement. GSA requested 
Bureau assistance in analyzing the extent of damage t^l the affoct^ 

RECll - 



areas-.’ 



EhelUsur'e:'^] ' 




4 MAR 2 1976 


1 -'Mr;'' Cochran (Attention: Mr. DeRonja) (Enc.) 
WEKreft 


(4) 






7 ' 


(CONTINUED OVER) 







Memo Dunphy to Walsh 

RE: ELECTROMAGNETIC SHIELDED ENCLOSURE 
FOR LABORATORY DIVISION - 
J. EDGAR HOOVER F. B. I. BUILDING 


The attached letter has been prepared as a response to 
the GSA request for technical assistance as a basis for the govern- 
ment’s position in the event of subsequent contractual litigation 
between the government and the Blake Company. 

The CGT Section would have been expected to move into 
the new building in March had the accident not occurred. It is now 
anticipated that the enclosure may be ready for occupancy May 1, 
1976. 


This matter has been coordinated with Laboratory Division 

personnel. 

The HBU is following this matter closely and you will be 
promptly advised of developments. 

RECOMMENDATION: 


That attached letter be sent in furtherance of the above. 



^ ^GOVERNMtNT SEfv’VlCES.INC. 


quality— a standard 


J, Bd^fiK. % \jea. ^o] IJ / 


January 21, 1976 

T 


TQ: Identification Division Federal Bureau of Investigation 


2 cat 


SUBJECT: it ional GSI Employee(s) for J. E. Hoover Building Cafeteria 

/ — 

Enclosed^are the names fed—hackground data on employee(s) who will feS 

3roakfe^lKXiAKX]S&S:f^Htsa{^^ require intermittent access to the 

GSI cafeteria. * 


JAMES R. HAMA 
Executive Manager 
Hoover Building Cafeteria 


Attached are results of Ident and Indices checks. Being granted 
intermittent access. 2/24/76 EJL/man 







4-22 (R-ev. -1-2,8- 75) . 

Federal Bureau of’InveS^ftt 
Records Section 


I I Name Searching Unit, 4543 JEH-FBI Bldg. 

I I Service Unit, 4654 JEH-FBI Bldg. 

I I Forward to File Review 

I . I Attention 

I J Return to 

Supervisor Room Ext. 

Ty pe of References Reguested: 

I i Regular Reguest (Analytical Search) 

References (Subversive & Nonsubversive) 
I I Siihversive References Only 
I - ■ j Nonsubversive References Only 
I— I Main References Only 



Ty pe of Se^arch Requested: 

I »4 '^stricted to Locality of > 

I • I Exact Name Onl y (On the Nose) 

I I Buildup [^m Variations 




4-22 (Rev.-j-qs-ys)' . 

Federal Bureau of'Inve^^Pb 
Records Section^^ 


tion 


, 19 - 


N am e Searching Unit, 4543 JEH-FBI Bldg. 

I I Service Unit, 4654 JEH-FBI Bldg. 

I I F orward to File Review 

I I Attention 

I I Return to 


Supervisor 


Room Ext. 


Type of References Requested: 

1 I 

fular Request (Analytical Search) 


L__JReg' 

LtrdAll 


All References (Subversive & Nonsubversive) 
Subversive References Only 
Nonsubversive References Only 
Main References Only 


Typeof Search Requested: 

' I Restricted to Locality of 


I _| Exact Name Onl y (On the Nose) 

I I Buildup IZZZI Variations 


















4-22 (Rev. 1-2.8-75) , 

Federal Bureaull? InveS^Bt 
Records Section 


fition 


, 19- 


J Name Searching Unit, 4543 JEH-FBI Bldg. 

^^ervice Unit, 4654 JEH-FBI Bldg. 


[Forward to F.ile Review 
I Attention 
! Return to 




Supervisor 


Room Ext. 


Ty pe of References Requested: 

L.. I R egular Request (Analytical Search) 

I A ] 1 References (Subversive & Nonsubversive) 
L-. I Subversive References Only 
I I Nonsubversive 

I — 1 Main 


References Only 
References Only 


T y pe of Search Requested: 

I Restricted to Locality of 


I I Exact Name Onl y (On the Nose) 

I I Buildup I I Variations 














GENERAL contractors 


• ■ r.-'i /‘i s 'j .tsvi/-.. . 


ICHAS. H.fRIDDLE ASSOCIATES 

/■ ' ' ■ . . ' -.■-■ ■■- '^:4v ■ •; / 

[ 3m PI.YERS MILL ROAD - KENSINGTON;- MO. J07K - WH.^2-S930 ; 

QJ\ A a. /e-f /■/' K^‘ dcUc /'< ■ ■ ‘A' ' : 


January 30, 1976 


Ezel^ilver, Jr,, 3MC0N' 
Construction Engineer's Office 
9 3,5_Eenns.v.l.vani.a_Ayjen.u.e. , N . W . 
Wa s h ihg tonr ,~ D._C.. 


J|(jFingerpr:m^ Scanner Room 
J. Edgar ‘^over Buildin g 
Contra ut-No-^GS^aQB-d3 317- 


Gentlemen : 

We enclose herewith original and three (3) 
copies of "Security Clearance Form" executed 
as requested by A & P Contractors, Inc. 

Very truly yours, 

CHAS.. H. RIDDLE ASSOCIATES 




CHarles H. Riddle 
President 


CHR:is 




J?EC^9 


f2£.C^ 


&5MAR 


1919'^' 






NOT ROTRDEO 
■23 MAR 3 19/b , 


r 






SECURITY CLEARANCE FORM 


($«s ln»Tructlon« on rovaria side) 

T ' ’" 

Ncdo 


Aub6 rization 3PFNJ 


2o. 

Length of 
Residence 

3. 

—UaJe- 
/ol Birth 

4. 

Eloce-ot.Blt.th 

3 yrs. 

/iMl 

lilOCKIHGHAM 

(Bounty , va. 

3 yrs ' 

l7/18y5 

Takoma_Park 

l^iMarvland 

2 yr^ 

im/M 

- Harvlctnd 
fTakoma_Park 

12 vr^. 

UZS/iSl 

BAi.l*lM(3RE 

,Wrylmjd 

17>s yr4 

7/29/3-1 

SOUTH EAST 
‘^WASHINGTON^j 

4 yrsJS 

7/28/1^ 

WEST VIRGINI 


Mtlltory 


White 

White 
_ ^ 
WhiteV^ 

r 

Whit^S;;^, 

White^^ 


Whit^ 
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L- Name Searching Unit, 4543 JEH-FBI Bldg. 

I [ Service Unit, 4654 JEH-FBI Blda. ’ 

I I Forward to File Review 


\ Return to 


Supervisor Room Ext. 


Ty pe of References Requested: 

I [ Regular Request (Analytical Search) 

L(_->^^ 11 References (Subversive & Nonsubversive) 
I [ Subversive References Only 
1- I Nonsubversive References Only 
I I Main References Only 


Ty pe of Search Requested: 

I I Restricted to Locality of 

I I Exact Name Onl y (On the Nose) 

I I Buildup I I Varintinns 
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L Name Searching Unit, 4543 JEH-FBI Bldg. 

I I Service Unit, 4654 JEH-FBI Bldg. 

I I F orwnrd to File Review 

(oM% ' 


I Return to 


Supervisor 


Room Ext. 


Ty pe of References Re guested; 

I i Regular Reguest (Analytical Search) 

I 1 All References (Subversive & Nonsubversive) 

L- I Subversive References Only 

I J Nonsubversive References Only 

t- I Main References Only 


Ty pe of Search Requested: 

1 Restricted to Locality of 


I I Exact Name Onl y (On the Nose) 

I I Buildup . I I Vnrintinns 



Subject - 
BirthdateTsmnrgT 
Address 
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I _jName Searching Unit, 4543 JEH-FBI Blda. 

CZD Service Unit, 4654 JEH-FBI Bldg. 

I I Forward to File Review 

I I Attention — , 

CZD Return to 


Supervisor 


Room Ext. 


Ty pe of References Requested: 

I I R u 1 nr Request (Analytical Search) 

References (Subversive & Nonsubversive) 
I I Suhversivp References Only 

I 1 Nonsubversive 

I I Main 


References Only 
References Only 


Ty pe of Search Requested: 

1 Restricted to Locality of 


I I Exact Name Onl y (On the Nose) 

I I Buildup IZZZl Variations 
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[- I N am e Searching Unit, 4543 JEH-FBI Bldg. 

L I Service Unit, 4654 JEH-FBI Bldg. 

j~ I Forward to File Review 

S Rr," to MM — 

Supervisor Room Ext, 


Ty pe of References Requested: 

[—. l Fjp<^lar Request (Analytical Search) 

L-^ hW References (Subversive & Nonsubversive) 
L_. I Subversive References Only 
L I Nonsubversive References Only 
L I Main References Only 


Ty pe of Search Requested: 

r I Restricted to Locality of 

I I Exact Name Onl y (On the Nose) 

f I Buildup ! I Vnn'ntinns 


Subject . 
Birthdat' 
Address 



Localities 


Prod. 


Searcher 
Initials _ 


F/ILE NUMBER 
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I I F nr ward to File Review 

S Ret!.™ to (ntM 

Supervisor Room Ext. 

Ty pe of References Requested: 

L I Regular Request (Analytical Search) 

References (Subversive & Nonsubversive) 
I ^ 3iihvprsivp References Only 
[ I Nonsubversive References Only 
I — I Main References Only 


Ty pe of Search Requested: 
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I I Exact Name Onl y (On the Nose) 
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Localities 
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I I Name Searching Unit, 4543 JEH-FBI Bldg. 

I I Service Unit, 4654 JEH-FBI Bldg. 

I I Forward to File Review 

I I Attention 

I I Return to 

Supervisor Room Ext. 



Ty pe of References Requested: 

I i Reqiilnr Request (Analytical Search) 

I U u 1 References (Subversive & Nonsubversive) 
I I Siihvpr.sive References Only 

I j Nonsubversive References Only 

1 - . I Main References Only 


Ty pe of Search Requested: 

I I Restricted to Locality of 

I I Exact Name Onl y (Ori the Nose) 

I I Buildup IZZZ3 Variations 









GENERAL CONTRACTORS 


CHAS. H. RIDDLE ASSOCIATES 

ins PLYERS MILL ROAD - KENSINGTON, MO. 107TS - WH. 2.S930 


January 30, 1976 


Ezel Silver, Jr., 3MCON 
Construction Engineer's Office 
935 Pennsylvania Avenue, N.W. 

Washington, D. C. 

RE: Fingerprint Scanner Room 

J. Edgar Hoover Building 
Contract No GS-OOB-03317 

Gentlemen : ' 

We enclose herewith original and three (3) 
copies of "Security Clearance Form" executed 
as requested by A & P Contractors, Inc. 

Very truly yours , 

CHAS. H. RIDDLE ASSOCIATES 



President 

CHR:is 

enc. 



^DaLt^Xs) Access Needed: from 

Arei]i Access Needed (Bldg,, Room, etc. ) 

Reasjon Access' Needed: ' ' \ ■ 

























CHAS. H. RIDDLE ASSOCIATES 


GENERAL CONTRACTORS 


ins HYERS MILL ROaO - KENSINGTON, MO, J077S - WH, 2-S«0 




January 30, 1976 


Ezel Silver, Jr., 3MCON 
Construction Engineer's Office 
935 Pennsylvania Avenue, N.W. 

Washington, D. C. 

RE : Fingerprint Scanner Room 

J. Edgar Hoover Building 
Contract No GS-OOB-03317 

Gentlemen: 

We enclose herewith original and three (3) 
copies of "Security Clearance Form" executed 
as requested by A & P Contractors, Inc. 

Very truly yours, 

CHAS. H. RIDDLE ASSOCIATES 



President 


CHR:is 

enc. 






SECURITY CLEARANCE FORM 


($«• IniTructleni on r*v*rf« ildt) 


Authorization 3PFNJ 


Length o( Date 

Residence of Birth Ploce of Birth 

3 yrs. 1941 COUNTY, VA. 

Takoma Park 

3 yrs 7/18/5 i Maryland 
‘ ‘ Maryland 
2 yrs. 7/18/54 Takoma Park 
^ — . — EST7n:HDrar~ 

12 yrs 12/5/37 MARYLAND 


Military 


White 


White 


White 


White 


21 be 

b7C 

39 I 



:Datd<s) Access"^ Needed: from 

Area Access Needed (Bldg, , Room, etc. ) 
Reason Access' Needed; 


Prim* Cunir<uHof 









optional form no. 10 

MAY 1962 EDITION 
CSA GEN. no. NO. 27 


SOIO-106 


5010-106 

UNITED STATES GO^RNMENT 

Memorandum 




TO 


FROM 


b 


SUBJECT: 


Mr. Wats^ 



DATE: March 9, 1976 



J. P. Dunphy | 

J. EDGAR HOOVER F.B.I. BUILDING 
OVE MATTERS - COMPUTER SYSTEMS DIVISION 


DepUi^D Adin 
De^VAD-lnv 
AsstXpirl: 

Admi^^jilfc 



Comp. Syst. 
Ext. Affairs . 
Files & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 


Laboratory 

Legal Coun. 
Plan. & Evol. 

Spec. Inv. 

Trolning 

Telephone Rm. 
Director Sec'y 


The move of the Procedures Unit (programmers) of the 
Computer Systems Division from an origin location on the 6th Floor 
of the IdentHication Building to allocated space on the 1st Floor of 
the new building was completed on the evening of March 8, 1976. 


With the exception of surplus items left in the Identification 
Building awaiting disposition by proper government authorities, the 
I Bureau is totally vacant from that structure. 

RECOMMENDATION: 



1 - Mr. Decker 
1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr. McMichael 

Rifloieft 
( 7 ) 
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UNITED STATES GOT^RNMENT 

Memorandum 


Mr. \faish 


FROM J. P. Dunph; 


DATE; February 13, 1976 




SUBJECT :»'J. EDGAR HOOVER F.B.I. BUILDING 
lfoTKGERJ>RINT SCANNE1O0DM'^““~ 
FOR IDENTIFICICtION DIViSK3N 





Asst. Dir.'f 

U^fi— 


Coi^^y.st. 

Ext. Affairs 

Inspection 

Intoll. 

Laboratory 

Legal Coun. 

Plan. & Evol. 

Spec. !nv. 

Training 

Telephone Rm. 

Dir«^ 


On 1/31/76, General Services Administration (GSA) issu©S^^£]^ 
formal notification to the (paries H^Rjd^e^,Qmp^^ to proceed on the _ n 
construction of the Fingei^inf^ScaMerRoom. GSA'FTontract negotia -«U ^ 
tions were such that there has been a 10-day delay in the contract com- 
pletion date. GSA established a contract completion date of 5/10/76, 
for this project based on a 100-day contract. 

Although not contractually obligated, the Riddle Company in an 
efforb^o complete the project by 5/1/76, began on site construction 
efforts* with jSubcontr actors as early as 1/12/76. This was done with 
■ GSA approval. GSA advises the Riddle Company’s construction schedule 
- indicates Identification Division equipment deliveries may be made by 
5/1/76. The degree of completion as of 5/1/76, will be similar to that 
of our. Computer Center when the first production model FingerprimA 
Scanner System was delivered. j J^| 

RECOMMENDATION: ljZ..y 


For information. 




U- Mr. Ash (Attention: Mr. J. Jones) ^ T V' 

1 - Mr. Decker (Attention: Mr. C. Neudorfer) 
1 - Mr. McMichael 


1 


mar 1976 


WEK: 



eft 






61MAR261976 







i 


f 




CHAS. H. RIDDLE ASSOCIAlls 

3«S PLYERS MILL ROAD - KENSINGTON, MD. 207« - WH.' 2-5730 


January 28, 1976 



Ezel Silver, Jr., 3MC0N 
Construction Engineer's Office 
935 Pennsylvania Avenue, N. W. 

Washington, D. G. 

RE: Fingerp^nt Scanner Room 

J . Edga^Hoover Buil ding 
Contract NoT GS-00B^0'3'3*1'7«. 

Gentlemen : 

We enclose herewith original and three (3) 
copies of completed "Security Clearance 
Form" received from our subcontractors 
Ingberg Mechanical, Inc. and Myers-Christiansen 
Company. 




(S«« Instructions on rotrsrss sldo) 


b6 

b7C 



SECURITY CLEARANCE FORM 

Authorization 3PFNJ, 


1. 

'Name ^ 

z 

2o. 

Lenqth of 
Redden ce 

i 

Dale 
of Birth 

4 . 

Ploce of Birth 

s. 

Military 
Ssrvleo Numbor 

6. 

SoclaJ 

Secufltv Number 

7. 

Raca 

FT 


1 

3/2k/3l 

) Can.Hts. ME 



Whi t-e 


I K 

12/1$/. 

Covert , 
iO jMiclit 

ex 

•Sr 

White 


W 

9/28/0: 

■'yairYax, 


White 

68 


/y 

T/»+/2l 

Huhtirigton, 
/C^New York 

U i- 

White 


\ 

»4/2/52 

Washing ton , 

JT'D^c.- ' 


White 

23 

\ 

\ 

- 

lo/l/5< 

Washington, 

\J: D.c. ; '■ 

■X 

Whrte 

23 

j 

9/23/3' 

Nellis, 

■} wrva. 

, 

Amer.Inc 

White 

38 






' 



- ■ / 









' 










•4 











» 









.. 









I 













' 



bh 

■ 


' 






■H 

■ 


be 

b7C 

vi> 

\ 




>>=1 

CO 

o 

0 

fi?' 


Date^s) Access Needed; froift ' tiiru 

Area Access Needed (Bldg,, Room, etc. ) Ft>s>^ca^ey,jr Scf^rjn-^ /Oio/v| 
Reason Access Needed: Tt^i Cotvipcj^-p^ x>cng_ Cct^Ti2*u.~r 





. .i 










1 rii VI/ 


b6 iiitho 


:,3;{s) -Ac'ces s. 'Needed:;,. ifi;,om ; '■- 
h'zr'A c.c e s.s . Ne e de d ^ Idg y-’, ,R o oit5 ,'Xe t c 

> de-n '-/Vr ep R c? .N(-^e dr>d • - ' ' - ' 


10 ,>,yrs j 8/8/29 jWashlngt^on 


,17 yes. 

,10/20/^8 Aberdeen, 

2 yrs . 

. ■ . i~Wffs}flngtfbr 
1/14/A? 

6 years. 

! • ! NorHirmpton 

10/28j^46/^ount:y , N( 

21 yrs. 

12/6/54 Oxen HlllM 

5'- year ! 

1 Lina, Peru 

ii/27/:i4^ - 

7 yr, 1 

' Washington 

i '5/20/30 






w 
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, L. i Name Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654, JEH-FBI Bldg. 

I I F orwnrd to File Review 

I -J Attention ^ ' 

I I Return to / 

Supervisor Room Ext. 

Ty pe of References Requested: 

L- jRg qular Request (Analytical Search) 

L^^All References (Subversive & Nonsubversive) 
L. [Subversive References Only 

I 1 

I Nonsubversive References Only 


Main 


References Only 


Ty pe of Search Requested: 

I I Restricted to Locality of 


I I Exact Name Onl y (On the Nose) 

I I Buildup CZZIl Variations 














V 
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Federal Bureau of Irivesti||^ion 
Records Section 


19 . 


I j Name Searching Unit, 4543 JEH-FBI Bldg. 

I I Service Unit, 4654 JEH-FBI Bldg, 

I I F orward to File Review 

L ■ I Attention ^ 


miRet urn to . //a 7 

Supervisor Room Ext. 

Ty pe of References Requested: 

I l& egular Request (Analytical Search) 

All References (Subversive & Nonsubversive) 
I I Subversive References Only 
!-■ ■ I Nonsubversive References Only 
L . I Main References Only 


Ty pe of Searjch Requested: r nj/- 

I -4 fTe^tricted to Locality of I'O-f ^ 

I I Exact Name Onl y (On the Nose) 

I I Buildup EZH] Variations 


Subje 

Birth 

Addr 

All 

b6 

b7C 


[ .nrnlitips 2 ^ 

Prod. 


^MT FILENUMBER ySE&I4C. 


77V 0 X 


-77\0 -/7 ^/ / jtr 


77-0-6)3^99 


T 



1 

~ ^ 

ill 

7 

/ O~0 ^ ^ 3 7~ ^ 






■ 










FER 1 Q 1Q7C 


-- ( !».// 0 
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L- I Name Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654 JEH-FBI Bldg. 

I I Forward to File Review 

I I Attention 

! 1 Return to - / / 

Supervisor Room Ext. 

Ty pe of References Reguested: 

I iR agular Reguest (Analytical Search) 

*— [ All References (Subversive & Nonsubversive) 
L- I Subversive References Only 

j j Nonsubversive References Only 

I — I Main References Only 


Ty pe of S garch Reguested: ^ 

m^^Restricted to Locality of ^ 

I U Exact Name Onl y (On the Nose) 

I I Buildup Variations 
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I J N am e Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654 JEH-FBI Bldg. 

I J Forward to File Review 

I I Attention 

I 1 Return to ((27 

Supervisor Room Ext. 

Ty pe of References Requested: 

I i Reqular Request (Analytical Search) 

I. References (Subversive & Nonsubversive) 

I J Subversive References Only 
j j Nonsubversive References Only 
I 1 Main ^ References Only 


Ty pe of Search Requested: 

I I Restricted to Locality of 

I j Exact Name Onl y (On the Nose) 

I I Buildup I ■ I Variations 
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Federal Bureau of Irivest^|dion 
Records Section • 


— I Name Searching Unit, 4543 JEH-FBI Bldg. 

□ — I Service Unit, 4654 JEH-FBI Bldg. 

Forward to File Review 

I I Attention 

C I Return to 

Supervisor Room Ext. 

Ty pe of References Reguested: 

I j Regular Request (Analytical Search) 

L-Cl3 ^11 References (Subversive & Nonsubversive) 
I — I Subversive References Only 
j j Nonsubversive References Only 
I 1 Main References Only 

Ty pe of Search Requested: 

I I Restricted to Locality of 

I I Exact Name Onl y (On the Nose) 

I I Buildup I I Variations 
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Name Searching Unit, 4543 JEH-FBI Bldg. 
Service Unit, 4654 JEH-FBI Bldg. 

Forward to File Review 

Attention 

Return to fU P u!rr\^r^ I l3.~J 

Supervisor Room Ext. 


T y pe of References Requested: 

I— . , I Seqular Request (Analytical Search) 

All References (Subversive & Nonsubversive) 
I [ Subversive References Only 
j -j Nonsubversive References Only 
I 1 Main — References Only 

Ty pe of Search Requested: 

I I Restricted to Locality of 

I I Exact Name Only (On the Nose) 

I [ Buildup L I Variations 


Initials 


FILE NUMBE 


a 
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L- I Name Searching Unit, 4543 JEH-FBI Bldg. 

[ 1 Service Unit. 4654 JEH-FBI Bldg. 

L [ Forward to File Review 

L I Attention - 

I I Return to JUCUS I 13"/ 

Supervisor Room Ext. 

Ty pe of References Reguested: 

L llj ^ular Reguest (Analytical Search) 

L All References (Subversive & Nonsubversive) 
L- I Subversive References Only 
L I Nonsubversive References Only 

I Main References Only 


Ty pe of Search Reguested: 

r <^^f Restricted to Locality of 
I I Exact Name Onl y (On the Nose) 

I I Buildup dZIl Variations 
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I I Name Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654 JEH-FBI Bldg. 

I. I F orv^fgrd to File Review 

I I Attention ^ / 

I 1 Return to (\}^AJyf\i( hJ / 

Supervisor Room Ext. 


Ty pe of References Requested: 

I i R^qular Request (Analytical Search) 

.. -<u All References (Subversive & Nonsubversive) 
I I Subversive References Only 

I I Nonsubversive References Only 

1 I Main References Only 


Ty pe of Search Requested: 

I I Restricted to Locality of 
I I Exact Name Onl y (On the Nose) 

I I Buildup IZZm Variations 
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iName Searching Unit, 4543 JEH-FBI Bldg. 


I 1 Service Unit, 4654 JEH-FBI Bldg. 

I. . I f orward to File Review 
I I Attention 
L I Return to 




Supervisor 


Room Ext. 


Ty pe of References Reguested: 

I. iR jegular Reguest (Analytical Search) 

^3aii References (Subversive & Nonsubversive) 
I. [ Subversive References Only 

j j Nonsubversive References Only 

t I Main References Only 

Ty pe of Search Reguested; 

I Restricted to Locality of 


I I Exact Name Onl y (On the Nose) 

I I Buildup CUZl Variations 
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I I Name Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654 JEH-FBI Bldg. 

I I F orward to File Review 

[ I Attention 

1— - I Return to {{^'1 

Supervisor Room'^ Ext. 

Ty pe of References Reguested: 

I iR ^gular Reguest (Analytical Search) 

Lg^lJ All References (Subversive & Nonsubversive) 
I [ Subversive References Only 
[ I Nonsubversive References Only 
I I Main References Only 


Ty pe of Search Reguested: 

I I Restricted to Locality of 

I I Exact Name Onl y (On the Nose) 

I I Buildup IZZZ] Variations 
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1. i Name Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654 JEH-FBI Bldg. 

I I Forward to File Review 

1 I Attention 

! I Return to 1 

Supervisor Room Ext. 


pe of References Requested: 

I.. , l -Regular Request (Analytical Search) 

I All References (Subversive & Nonsubversive) 
I [ Subversive References Only 

j 1 Nonsubversive References Only 

1. I Main References Only 


Ty pe of Search Requested: 

I [ Restricted to Locality of 

I J Exact Name Onl y (On the Nose) 

I I Buildup IZZZl Variations 
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L I N am e Searching Unit, 4543 JEH-FBI Bldg. 

I I Service Unit, 4654 JEH-FBI Bldg. 

L I Forward to File Review 

I — I Attention ^ , 

L — J Return to / / 3 y 

Supervisor Room Ext. 


Ty pe of References Requested: 

L l ^qulnr Request (Analytical Search) 

L''’Tj A 11 References (Subversive & Nonsubversive) 
I — [ Subversive References Only 

j I Nonsubversive References Only 

I— I Main References Only 


Ty pe of Search Requested: 

r I Restricted to Locality of 

I I Exact Name Onl y (On the Nose) 

I I Buildup I I Variations 







tr' tr' 






















RI TY- eLHAR'AHG!H^'.rOR;.v 


I th o r I a i io ii 3 P 77 .-.'7 J 




3. 

• Co;- ■ 

' g! Ulclo - - 

P^ac7'ri( nt! !h 

j 22 yrs. 

1 . ^ 

9/6/23 

■ 

Garrett Pari 
Maryland 

1 7 yrs. 

! 

3/26/17New York, 

! New Yorl 


I 10 yrs 

! 

8/8/29 

' 

Washington, 

D.C. 


j 17 yes, 

10/20/5 

8 Aberdeen, 
South-DaJcoP 
Vlashingtor 

; 

i 2 yrs 

1/14/47 


r' 

1 6 years 

• j No. Hampton! 
10/28/46 County, Nq 








K.'.' - Or-.. , T-ir^ L.C 7‘l^ 


SECURITY CLEARANCE FORM 

($ 4 t In.truclloni on r«v,r,< (Ida) 


Authorization 3PFNJ 



Name 

rirei • KXiddJe - Last 


4. 


6. 


Military | 

SocloJ 

Ploce o( Birth 

1 Service Nunibor 1 

Security Number 


O H 
T/V21 


l*/2/52 



Kqb 

V7hit-e 

h5- ' 

V/hi te 


White 


White 

■b6 

,b7C 

j 

White 

■ 

Where 

23 


■^USABIE TO IDEHTI 


FBI IDEHTIFIWTICN 


DENTICAL 


KrSTiRCAT 


1 7 1976 


Date<3> Access Needed: from . thru 

Area Access Needed (Bldg, , Room, etc. ) /Q 

Reason Access Needed: -rc> (CNvi/^>cf Ptie 
























SECURriY'. GlEARVwIGE;; ;■:; 

Autborl^’.ai.y.on jpI'NJ ■ ' " ■ 


L>^ai.y.on at 

123. ■■- . 


2bT‘A ' .■■ “pr .7 r^z : “ ■ ''7 , ; 

. c' ! ba\i* ' ■ I 

j oI U:r;n 'nf r^j ; ;h , | 

22 yrs, j 9/6/23 j Garrett I’arid 

_ I I Maryland.-! 

7 yrs, i 3/26/1 7New York, i 

I... New_ York 

10 yrs j 8/^29 jWashlngton, j 

j .0-..C I 

17 yes, 10/20/^8 Aberdeen, j 

!Sou th.DaJcotai 

O I VJashingtonl 

l/t ^/^7 p ,C, ! 

; j~ Q) • j No. Haiiiptoh j 

6 yearsj 10/28/{46 County, NCj 

. j- -j i 

21 yrs. 112/6/54 Oxen Hili;^d 







.\ccc ’ ■ • 

Caucas taiji 

52 

Caucasiaiji 

58 

Caucasian 

46 

;1 


Caucaslai‘i 

1 

47 

t 

Caucasian 

...- 

2” ' 

-b6 

1 

Negro ' 

■b7C 

29 

Caucastal 

21 


! 

Caucasian 

' ■ “i' 

25 

1 

Caucasian 

29 

Caucasian 

r> 

CM 
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V 


OPTIONAL rORM NO. 10 
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)VETO^ 

Memorandum 


UNITED STATES GOVE^MENT 


TO 

Mr. 

FROM 

J. P. Dunphj 

SUBJECT : 

,Jp edgarTf 



DATE: March 5, 1976 




'r 



COVER F.-B.L: BUILDING 
E MATTERS - COMPUTER SYSTEMS DIVISION 





p. ’.V c-*» 


Assoc. Drr. »_ 

Dep. AD Adm. . 
Dep. AD Inv/ 



Laboratory 

Legol Coun. 

Plan. & Eval. 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec'y 


The move of the following elements of the Computer 
Systems Division from origin locations in the Identification Building 
to allocated space on the First Floor of the new building was con- 
ducted on the evenings of 2/27, 3/1-2-3/76: a portion of the Data 
Processing Section front office, the Systems Planning and Research 
Unit, the Payroll Distribution Unit, the Systems Programming Unit, 
and the Payroll Preparation, General Statistics, and Quality Control 
Subunits. Substantial amounts of Data Processing Section paper 
stock and inventory items were relocated to Third Basement storage 
areas in the new building during the same period. 


Computer Center hardware items have now^been^, moved in 
their entirety from the Identification Buildii^ to the Hoover- Building. 

* t 

CV'' 

A move contract is presently being readied to handle the 
move of the remaining personnel and equipment of the iComputer . 
Systems Division during the week of 3/8/76. When that is Accomplished, 
the Bureau will be totally vacated from Identification^Biiilding space 
with the exception of those surplus property items there stored 
awaiting disposition by proper government authorities. B^the end 


1 - Mr. Decker 
1 - Mr. McDermott 
1 - Mr. Flynn 
1 - Mr. McMichael 

y* 
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Memo Dunphy to Walsh ' 

RE: J. EDGAR HOOVER F.B.I. BUILDING 

MOVE MATTERS - COMPUTER SYSTEMS DIVISION 


of March, 1976 it is expected that only the Cryptanalysis-Gambling- 
Translation Section, an element of the Radio -Engineering Section 
and a small subunit in the Training Division will have not been moved 
to the new building. These groups will move as soon as their space and/ 
or equipment installation permits. Then, for the first time in recent 
history. Bureau headquarters functions will be housed under one roof, 

RECOMMENDATION: 


None. For information 
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^ UNITED STATES GOVERNMENT 

/ Memorandum 


TO 


FROM 


SUBJECT: 


QJ 

Mr. Wal^W 

i 

J. P. Dunphy^ 





J. EDG 

EMERGENCY POWER SYSTEMS 


Gen. (nv. 

Ident. 

Inspection . 
Intel!. 


Laboratory 

Legal Coun. . 
Plan. & Evat. 

Spec. Inv. 

Training 

Telephone Rm. 
Director Sec'y . 


: On 3/18/76, from 8:00 a.m. to 12:00 noon, modifications 
will be made to the emergency turbine-generator set and switchboard 
serving as back-up to commercial electrical service to the building. 
Failure of commercial service at this time could result in a several 
minute delay prior to activation of emergency lighting and elevator 
service. 


.4 




0 




On 3/19/76, from 8:00 a.m. to 12:00 noon, modificati^^ 
will be made to the emergency turbine -generator set and switchbox# 
powering the Uninterruptible Power System (UPS) serving the conm^ei 
center. No interruption to computer operations is anticipated. Tj 
matter has been coordinated with SA Gordon Zacrep of the CompiAqr;/' 
Systems Division. 

RECOMMENDATION: 


None. For information. 


1 - Mrs. Metcalf 

1- Telephone Room 

1 - Each Assistant Director 

WEK:eft 
(15) 


APPROVED: 
Assoc. Dir.. 
Dep. AD AiliV 
Dep. AD hiv. 
Asst. Dir.j. 
Admin.!; 
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Comp. Syst Laboratory. 

i: - ■ is Logai Coun 

C . . i un. St Eval 

L.j.il Rcic. Ivigmt 

Iiijpiiction Spec. Inv, 

Intell. Iraining..., 
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e*!:ON*i. MO. 10 
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CSA cru !0I-M.A 
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UNfTED STATES GcW-RN-Nl-ENT 

IS- • 

Memorandum 


i 


TO 


: Mr. T. W. Leavitt 


fROM ;S. F. Phillipsj> 


subject; SENSTUDY 75 


1 - Mr. E. W. ¥alsh 

(Attn: R. L. ulsen) 

1 - Mr. T. W. Leavitt 

date: 3/30/76 

1 - Mr. J. G. Deegan 
1 - Mr. J. W. McCaffrey 
1 - Mr. S. F. Phillips 


Aitoc. Dir. V /. 

D«p. AD Adm'; 
D«p. AO Inv; .. 
At»t. Dir,: 
Admin. 


Comp. Syst. _ 
Ext. Affalrt _ 
Fil.ss & Com. 

Con. Inv. 

Mont. 

In • p« c t i an _ 


Intell. 





/ 





Prior memoranda have effected the transfer of the 
Bureau's Doc\jment Classification Officer and his functions from ^ 
the Inspection Division to the IS-1 Section, INTO; and the 
consolidation into IS-1 of all classification reviews in j 

Freedom of Information Act matters, including the addition of ' 

several supervisors and support personnel. The physical locat’ion 
of these people can best be effected by utilizing Room 4063, 
consisting of approximately 700 usable square feet, presently 
site of SENSTUDY 75 Project. In order to accommodate the above, 
it is necessary to relocate SENSTUDY 75, the needs of which 
for approximately the next six to eight months will be: 


A' 

'b 


A room (or contiguous rooms) of approximately 500 to (J 
600 square feet vrhich will accommodate four to five people, ^ 

with desks for each; approximately 15 file cabinets; and a vrork 
table approximately 5'X. 3' plus two or three smeller ones. 

This space need not be in INTD. This space and personnel will fv, ® 7 

be used for a"wrap-ud’ proj ect relating to SENSTUDY 75, a 

once our current work is completed, and will entail the ^ K 

integration of files and indices and a number of other record- ^ 

keeping functions. § 

.a 

This matter has been discussed with Supervisor R. L. 

Olsen of the Headquarters Billing Unit, Administ^ative^.,DiYjLgijon, 
who is initiating a search to locate necessary space as. kndicated-J^ 
above. 6^-6 ^ ! X6 ! ^ 

NOT RECORDED ^ ' 

RECOMMENDATION : ^ -3^5“ ^ 




Administrative Division to attempt to locate space 
to accommodate the temporary needs nd t irs c rib ed " abov e. 


■< 




V? 


62-116395 
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APPROVED; 

Assoc. Dir 

Dep. AD Adm.. 
Dcp. AD Inv.... 
'Asst. Dir.: 

» 'AdmlOi 


Comp. Syst Laboratory,. 

E.-<t. Affairs Legal Coun.. 

Gen. inv Elan. & Eval 

IcIcjU Dec. Mgmt 

' Inspection..- - Spec, inv 

■„ ^ IwininK- 








Buy US. Savings Bonds Regularly on the Payroll Savings Plan 
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TO 


FROM 


OPTIONAL fORM NO. 10 
MAY 1962 EDITION 
CSA GEN. REG. NO. 27 


UNITED STATES GOVERNMENT 

Memorandum 


Mr. Walsh 


DATE; 3-12-76 



J. P. Dunph 

SUBJECT : j. EDGARJIOPVER F.B. I. BUILDING 

ICCCESS BY DEPARTMENT WjuSTI&E PERSONNEL 



Inspection 

Intel!. 

Laboratory 

Plan. & Evol. 

Spec. Inv. 

Troining 

Legal Coun. 

Telephone Rm. 

Director Sec’y 


The Attorney General was photographed with the 
Bureau's Polaroid Identification camera in Room 5211, Justice 
Building, on 3-12-76. He was then issued his identification card 
for unescorted access to the J. Edgar Hoover F. B. I. Building. 
The Deputy Attorney General was previously photographed for his 
JEH Identification card on 3-8-76. 

RECOMMENDATION: 

. ' None. For information. 


i LMQ:lr 

Hi) h 




APPROVED; 
Assoc. 

Dep. AD Adm 
Dep. AD Inv. 
Asst. Dir.;, 
Admin 




Comp. Syst. Laboratory.,,., 

Legal Coun ‘ 

‘ en. inv Plan. & Eval f./.".’. 

Rgn. Mgmt 

Inspection Spec. Inv ; 

.Training 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


FROM 


SUBJECT: 


MR. WAMSE 


J. P. DUNPH 



DATE: 2/24^7,6 


EDGAR HOOVER F. B. I. BUILDING 
INSTALIATIOFT^’CA'RPET — 


\ 


V 


Assoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.: 

Admin. 

Comp. Syst, 

Ext. Affairs 

F i les & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 

Laboratory 

Plan. & Eval. L 

Spec. Inv. 

Training 

Legal Coun. 

Telephone Rm. 

Director Sec’y 


Purpose of this memorandum is to secure services 
of carpet installers for installation and repair work. New installation 
includes the following rooms: 


Room 6430 -Conference Room 

(Communications Section - Files and Communications 
Division) 22 5 square feet 


Room 1B224C- Conference Room 

(Exhibits Section - Administrative Division) 165 square 
feet ' ■ ^ 


Room lB879D-^Tp. complete Section Chief’s Office. 

(Mechanical Section - Administrative Division) 
440 square feet 



In addition, Room 1B875, Mechanical Section, sustained water damage 
which requires the removal and replacement of a section of carpet 
8 feet X 22 feet (176 square feet). All carpet is direct glue-down type 
and has been previously purchased. Work should be coordinated 
through Mr. Rose, Exhibits Section. 




RECOMMENDATION: 



(j) / 




That arrangements be made for removal of section of 
carpet in Room 1B875 and installation of new carp^^inj^j^^s^^^^ yooms. 










45 


1 - Mr.y^McMichael 




(3) ' 'I 












>■1 




SOIO-106 



OPTIONAL FOKM NO. 10 
MAY 1962 EOlTIOjef 
CSA'OeN. ACC. NO. 77 


Memorandum 


UNITED STATES C^VERNMENT 


FROM 


SUBJECT: 






^ Purpose of this memorandum is to advise of the discon- 
^^iimance of manufacture - of Uninterruptible Power Systems (UPS) by 
St atic Power Incorporated (SPI) of New port Beach. California. SPI 
is the manufacturer of the UPS purchased by the General Services 
Administration (GSA) for the computer center in the new building. 


\On 2/18/76, the following news release was issued by the 
Gates Rubber Company of Denver, Colorado: 


"The Gates Rubber Company announced today 
that no new orders for Uninterruptible Power 
Systems will be accepted by its Static Power Inc. 
subsidiary in Newport Beach, California, Citing 
an incompatibility with overall corporate objec- 
tives, a spokesman stated that manufacturing 
operations will be discontinued as soon as orders 
on hand are produced. 



Service and spare parts will continue to be 
available the spokesman indicated, and added 
that all warranty obligations will be honored. " 


. On 2/24/76, a meeting was held with SPI, GSA and Head- 
quarters Building Unit (HBU) representatives to discuss this matter. 
During this meeting SPI reaffirmed their intention to honor the five year 
warranty for the Bureau’s UPS system and advised spare parts and field 
service would be available during this period. This five year warranty 
period is to start after final acceptance of the system now scheduled for 
3/26/76. ■ 

1 - Mr. Decker 26 197 $ 

ftj 

rn . L jyj. /llj J 
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Memo Dunphy to Walsh 
RE: J. EDGAR HOOVER F.B.I. BUILDING 
UNINTERRUPTIBLE POWER SYSTEM 


HBU personnel are in contact with GSA and SPI representa- 
tives concerning spare parts and field service after the five year 
warranty period. 

HBU is following this matter closely and will advise of 
any further developments. 

RECOMMENDATION; 



- 2 - 
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March 17, 1976 

1 - Mr. Moore (Enclosure) 


Mr. Robert Df^ar cua — 

,Dfrector,_^^ncessionsJW^ 

Geherars]irTices.,AdmiE^ 

General Setivices Building,::. R oom 4329 
18th and Streets, N.^ 

Washin^di^ 


Dear Mr. Marcus: 



cn 

Q 

UM 

'mml 

o 

1 

ce: 


<c 


Reference is made to your letter of March 5, 1976, 
to Inspector John P. Duhphy in which you solicit Bureau support 

( comments with respect to the placement of a blind vending 
llity at the end of the public tour route in the J. Edgar Hoover 
3,1. Building. ^ 

This subject has been treated at length in past 
imunications to the GenefaL Services Administration. Summarily, 
have indicated that for reasons of security, space limitation, ai»i 
probability of profit we were unable to honor your prior requests 
space allocation for blind vending facilities. I find those reasons 
>e still applicable and valid. 

Specifically, the public tour route in the Hoover Building 
was carefully designed to facilitate the most e^qpeditious movement 
and secure Imndlii^ of our numerous visitors. The design concept 
for the area is not broad enough to permit providing space for other 
agencies or to facilitate the general public in the manner suggested. 
Our own requirements demand all available space on the tour route. 

The visiting public is carefully contain^ in both their 
horizontal and vertical movement throughout the tour route. The 
elevators on. the tour route provided for public use do not service 




A 

RLOreft 

(4) 



TELETYPE UNIT r~~1 


^nrecvTdsd Copy rikd Isr' 




Mr. Robert D. Marcus 


agency space. Security coiislderations pi^ompted this intentional 
design. This lack of elevator service from agency areas to the 
tour route would necessarily preclude our employees from patroniz- 
ing a tour route vending facility. Additionally, our personnel work 
practices suggest such an operation would not be financially re- 
munerative to the operator even if employee access were feastole. 
The majority of our employees who would be ejected to use such 
an enterprise are permitt^ Only brief, controlled break periods, 
and are not allowed to wander throughout the building during those 
times.: 

Please be assured I appreciate and understand the 
humane concern .for the blind wldch prompts such a request and . 

^ aware of your continuiug efforts on their behalf. 

. V , Sincerely yours, . 



Clarence Kelley 


T^rriTInl- Annrnval rpniiPstfiH for nttnr.hpd irPRnnriRf! fo a GSA inQiiiry 



the public tour route in the J. Edg^ Hooyer F. B, I, Building. 



IS 


established in numerous similar, responses to GS A and others seeking 
placement of • blind vending stands, minority business enterprises or 
’pther" commercial facilities: in the J..' Edgar Hoover F, B.I,. Buildii;^. 





.APPROVED; 

Assoc. Dir.,.^.. 

, Dep. AD Adm,,-^ 

■ Dep. AD 

■ Asst, pir^ 

Admin. 



.Comp. Syst.:.,...;..- 
ExV AtHire — , 1 (.. 

.iTiEpection. 

Inte'll 


• Laboratory,:.. 
Legal Gpun,',., 
Plan. &: Eval.. 
/R.ec. Mgmt... 

' Spec.-lnv...;;: 
’ training:...^;'.; 



I 


% # 


THE WHITE HOUSE 
WASHINGTON 


January 28, 1976 


Dear Clarence: 

Thank you very much for the album of 
photographs which you sent with your 
thoughtful letter. I am most pleased 
to have these color pictures taken at 
the dedication of the J . Edgar ho over 
FBI building for my memorabilia. 

. ^ it.«wrTnimiT«Bni— ■■ ■■■• 

with warmest regards. 



Honorable Clarence M. Kelley 
Director 

Federal Bureau of Investigation 
United States Department 
of Justice 

Washington, D. C. 20535 
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UNITED STATES GCPCRNMENT 

Memorandum 




TO 


FROM 


SUBJECT: 


Mr. Walsh 


DATE: March 12, 1976 







Laboratory 

Legal Coun. 

Plan. & Eval. 

Spec. Inv. 

Training 

Telephone Rm. 

Director Sec^ 


J. P, Dunphy 

J. EDGAR.HggyEJS^,£a*.ai^^ 

Tutoekprint scanner room 

FOR IDENTIFICATION DIVISION 


Mr. Ezel Silver, General Services Administration, has 
advised the construction of the fingerprint scanner room is on 
schedule. The contract completion date remains as 5/10/76. Bene- 
ficial occupancy of the room is scheduled for 5/1/76. 

RECOMMENDATION: 



None. For information. 



APPROVED: 

Assoc. Dir..., 

Dep. AD Adm/^.\:' 
Dep, AD Inv, 

Asst. Dir. 

-// u / 

1 - Mr. Ash (Attention: Mr. J. Jones) 

1 - Mr. Decker (Attention: Mr. C. Neudorfer) 
1 - Mr. McMichael 

. t, jL 
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Gan. Inv plan. & Ev.al 

Ident.,..^. Rec. Mgmt.. 

lnspectioh.l7!XD.iri^eT3^ 
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UNITED STATES GOVERNMENT 



# 

DVER 

Memorandum 

Mr. J. B. Adams 


. .? 



Assoc. Dir. 1- - _ 

Dep. \/ 

Dep. AD Inv. — y 
Asst. D\r.: * 

Admin. 



FROM 




date: 3/3/76 


Legal Counsel 





Comp. Syst. 

Ext. Affairs 

Files & Com. 

Gen. Inv. 

Ident. 

Inspection 

Intell. 




SUBJECT- NEGOTIATED SETTLEMENT OF 

DAMAGE CLAIM AGAINST H & M MOVING 
COMPANY 


J. P. Dunphy memo to Mr. Walsh, 

(copy attached) advised of the receipt of a chebl^n the ampunL 
o^ $1,000.00 from the H & M Moving Company, Inc. as payment 
or damages to Bureau property sustained in that firm's move 
of the Card Index Section to the Hoover Building. It explains 
that the moving company personnel inadvertently spilled a quantity 
of index cards, which required Bureau employee time to resequence 
and refile. The check received from H & M Moving Company is 
ih settlement of that damage claim. Attached routin g, slips raised^ 
the question of the proper disposition to be made of the check, and 
more particularly, whether it would be appropriate to apply the 
check against payroll, or otherwise deposit it to our appropriation 
as reimbursement for services. By routing slip from Mr. John 
Cljmick, Administrative Division, to Inspector J. C. Farrington 
of the Legal Counsel Division, dated 2/17/76, Mr. Clynick requested 
the opinion of the Legal Counsel Division concerning this matter. 

Title 31, U.S. Code (USC), Section 484, sets forth the 
general rule as to the handling of moneys received by agencies and 
departments of the Federal Government. It states in pertinent part; 


Laboratory 

Legal Coun. 

Plan. & Evol. 

Spec. Inv. 

Troining . . . 

Telephone Rm. 

Director Sec'y 





Enc. (3) 

I - Mr. Walsh (with Enc. 2) 
(Attention: Mr. L. C. Groover) 
1 - Mr. Mintz (with Enc. 2) 

1 - Mr. Davis (with Enc. 2) 

1 - Legal Research Unit 
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(CONTINUED - OVER) 
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Memo to Mr. J. B. Adams 

Re : NE GOTIATE D SE TT LE ME NT OF 

DAMAGE CLAIM AGAINST H & M MOVING 
COMPANY 


"The gross amount of all moneys received 
from whatever source for the use of the 
United States. . . . shall be paid by the officer 
or agent receiving the same into the Treasury, 
at as early a day as pjacticable, without any 
abatement or deduction on account of salary, 
fees, costs, charges, expenses, or claim of 
any description whatever.” 

There are a few statutory exceptions to this rule which allow 
particular departments or agencies to reimburse their appropriation 
by the use of funds received from specified sources. No statutory 
provision was found which specifically, or by necessary implication, 
exempts the FBI from the requirements of Title 31, USC, Section 484. 

Title 31, USC, Section 686, does aUow one Government bureau, or 
department to purchase materials or perform services for ancither bureau 
or department of the Government on a reimbursable basis; This provision 
only allows such reimbursement between Government agencies or 
departments and does not cover a situation such as the present one, 
involving a private corporation and a Government agency. 

A review of the decisions of the Comptroller General reveals 
that the provisions of Title 31, USC, Section 484, have been considered 
binding as to moneys received from carriers as compensation for damages 
to or loss of government property in transit. As stated in a 1966 decision 
of the Comptroller General: 

"For many years the general rule applied in 
the decisions of the accounting officers of the 
Government in connection with receipts 
collected from common carriers for the value 
of Government property lost or damaged in 
transit is that the funds are to be credited to 
miscellaneous receipts unless specifically 
authorized by law to be credited to some other 

(CONTINUED - OVER) 
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Memo to Mr. J. B. Adams 

Re; NEGOTIATED’ SETTLE ME NT OF 

DAMAGESGLAIM AGAINST H & M MOVING 
COMPANY 


fund. This rule is based upon an inter- 
. pretation of the provisions of 31 U.S.C. 484 
that requires such amounts to be covered 
into the Treasuiy as miscellaneous receipts." 

46 Comp. Gen. 31, at 32 (1966) 

This rule has been recognized by a long line of prior decisions. 

21 Comp. Dec. 632 (1915), 8 Comp. Gen. 615 (1929), 28 Comp. Gen. 

666 (1949). 

The purpose behind this statutory provision apparently is to 
prevent Government agencies from augmenting their appropriations by 
retaining payments received from private sources, and also to lessen 
the possibility of fraudulent conversion of Government funds by imposing 
a strict requirement that all such receipts should be paid over to the 
Treasury. 

Onesnarrow exception to the above general rule has developed 
in the carrier cases. It is stated as follows: 

. .where in the settlement of a claim for 
freight charges an amount is withheld or 
deducted therefrom offsetting the amount 
paid for daniages from the same appro- 
priation, and the sum found due the 
claimant merely reduced, no charge should 
be raised against said appropriation for 
the amount thus set off. " 

28 Comp. Gen. 666, at 667 (1949) 

It has been held that this exception applies only to cases where the transpor- 
tation charges on the particular bill of lading for the property damaged is in 
excess of the amount of damages, the same appropriation is involved, and 
the transportation bill is merely reduced, thereby allowing the amount 
deducted for damages to remain to the credit of the appropriation. Such an 

(CONTINUED - OVER) 
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Memo to Mr. J. B. Adams 

Re: NEGOTIATED SETTLEMENT OF 

DAMAGE CLAIM AGAINST H & M MOVING 
COMPANY 

offset cannot be made against transportation charges on another bill 
of lading from the same carrier, even if the two bills of lading are 
covered by one transportation voucher. 8 Comp. Gen. 615 (1929), 

28 Comp. G|||l. 666 (1949)(copy of decision attached). In other words, 
the offset niWt be made against the particular bill of lading covering 
the transportation of the damaged item. 

It does not appear that such an offset is possible in the present 
case, as the payment for the move has apparently been made, and the 
check represents a negotiated settlement of the amount of damages. 

As the present situation does not fit within a recognized ex- 
ception of the general rule it appears we are required to pay over the 
$l,000i00 to the Treasury as miscellaneous receipts. 

RE COMME NDATIQN: 

None. For information. 
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UNITED St AXES GOVERNMENT 


Assoc. Dir. 

Dep. AD Adm. . 
Dep. AD Inv. _ 
Asst. Dir.: 
Admin. - 


TO 

J 


ROM 


SUBJECT: 





DATE, 2/6/76 


Comp. Syst. 

Ext. AHoirs 

.Files & Com. . 

Gen. Inv. 

Ident. 

Inspection 

Intell. 



M 


Loborotory 

Legal Coun. 

Plan. & Evol. 

NEGOTIATED SETTLEMENT OF 

DAMAGE CLAIM AGAINST H & M MOVING TeilX"! r-. _ 

COMPANY Director Sec'y_ 

Enclosed is a check for $1, 000. 00 payable to 

Federal Bureau of Investigation dated 1/30/76, drawn by the 

JVIoving Co. , Inc. , 39)0 3 Perry Street , Brentwood. Md. , 20722.. 
on the Security Bank” of WashingtonpDTTH 

The check represents settlement of Bureau damage claims 
previously submitted in connection with that firm's move of the Card 
Index Section from origin locations to the Hoover Building. During that 
relocation, H & M move personnel caused index cards to be spilled from 
index cabinets. Bureau employee time was required to resequence and 
file the spilled cards. The check represents repayment for such employee 
time. 

The check was furnished to SA Robert L* Olsen on 2/6/76 
by Richard Jones, an official of the H & M firm. Mr. Groover, 

Budget and Accounting Section cognizant. ■/, ■ n’iyf 


u 


RECOMMENDATION: 


That enclosed check be furnished the Budget and Accounting 
Section for appropriate action. cHPincira 


1 - Mr, Walsh (Enclosure) 
1 - Mr, Groover 


A 


//a 

RLOrko (4) 






'.'■'"Xtr' 


P 





.pi 











t 



,for 8 / OdQ t6Q detached and serft 


to the Federal Reserve B^arik, Richmond, VA« 
See Gortificate of Deposit and Schedule of 
Collection . date d 3/jl hA 
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666 DECISIONS OF THE COMPTROLLER GENERAL 

business’* concerns. Said report discloses further that such sum rep- 
resents 11% of the total procurement of the agencies authorized under 
the act ; 51% of the total prociu'crnent of the Department of the Army ; 
and 11% of the total procurement by the Navy Department. I am not 
aware of any instaiice.s in connection with such total procurement 
where awards of contracts were made, after advertising, to otlier than 
tlic low bidder, solely on tlie basis that the concern receiving the aivard 
qualified as a “small businc.ss” concern, such as in tlie contracts here 
tinder consideration. 

Under the circumstances, it must be concluded that the awards of 
the contracts herein cpiestion to the E. J. Givreu Shoe Company and 
the.Hubbard Shoe Comjtany, who were not the low bidders in response 
to the invitations involved, sliould not have been made. However, 
since it is apparent that the awards in these instances were made in 
good faith, prior to an authoritatito interpretation of the statute, 
this O.fiice will npt further object to the awards as made. Steps should 
be taken administrativclyj however, to insure proper compliance with 


the statute in the future. 


■ ' t. ' 


CB-S51M3 



■ , , ' ■ / 

Public Properl)’ — Loss or Damage in Transits — Set-Off 
Against Trans i>ortation Charges — -Disposition of Amount 
Recovered 

Gtmorally, recoveries matin from c.nrriers, either in actual cash or h.v tietluctions 
from carriers' bills, for damage to or loss of Government jiroiierty in transit are 
for' depositing and covering into the Treas-ary as misee'.ianeons receipts as 
required by section 3017, Revised Statutes ; liowuver, v.iiere riie same ai)propria- 
tion is used for the pnrciiasc and iransiwrtation of said property and tlio same 
bill of hiding is iuvo!\ed :ind the amount of the diimage or loss docs not exceed 
the amount of the pai'ticular bill of lading, a deduction may be made from rhe 
apjilicabic tiiinsponation voviehcr and no charge need be raised against said 
appropriiitiou for ibe sura thus set off. 

Com ui roller General Warren to the Secretary of the Interior, May 
20,1949; 

Eefercnce is made to letter of April 1, 19-19, from the Acting Secre- 
tary of the Interior wherein advice is requested with respect to seven;! 
questions bearing on th.e scope of tlie decisions ajipearing in 21 Comp. 
Doc. 632 and S Comp. Gen. Gl.o, botli of which concern the matter of 
setting off the value of items of Govcniinent ])roperty which have been 
lost or damaged while in transit against the amount which the Govern- 
ment ov. es the carrier for transporting the property. 


£ftClOSUii 










1 

■'9 

|s; 

TiV 

if 


128 

jch sum rcjv 
orized under 
)f the Army ; 
lit. I am not 
pi-ociircment 
;o other than 
ig tlie award 
intracts here 

le awards of 
onipany and 
s in response 
. Ho^vever, 
•ere made in 
the statute, 
Steps should 
pliance with 


Comp. Gen.] DECISIONS OF THE COMPTROLLER GENER.\L 


667 


it— Set-Off 
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by deductions 
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Tlic questions inesented are as follows: 


1 . Assume tlmt a ‘carrier’s transportation voneber covers .several Government 
bills pf lading payalile from the same appropriation. If an item of property is 
lost or damaged in transit and the charges owing tlie Government on the particu- 
lar bill of lading on wliich viie iosr. or damaged item was sliippcd are. not suliicient 
to enable llie Governmeut to ni.ikc a deduction, v.-ould you be required to object 
If the value of the lost or damaged item were deducted from tin; total amount 
of the transportal ion vouelicr in the “Difference” space and if the amount 
deducted were ciedired to the appropriation? -Jc- is further as.¥umcd, of course, 
that llic transportation voucher is payable from the same appropriation that was 
used in purcliasiiig tlie lo.st or damaged item. 

2. If your answer to tlie foregoing question is in the aflirmativc. would you be 
required to object if a deduction in the amount of the value of the lost or dam- 
aged item wore made from another anil different traiisnoifarion voucher of the 
same carrier and if such deduction were noted in tlie ‘ Diffeiences’* space and if 
tlie amount deducted wore creditou to the appropriation? Again it is assumed 
that the particular transportation voucher is payable from the same ajipropriatiou 
that had been used in ptirehasing the lost or damaged item. 

3. If your answer to tlie .sceoud question is also in tlie ainrinalive. would you 

be required to object if a dediicrioii in ilic amount of the value of the lost or dani- 
a.ged article were made from auethcr of the same currier’s truusporlution vouclicr.s 
payable from an appropriation other than that which Iiad been n.scd in purchasing 
the lost or d.'iinaged item, provided that the deduction i.s accomplislied by iitiUzing 
a Scliedule of Vouclier Deducrioiis (Standard Form No. 1000) and that the appfo- 
priation wliicli laid liecn used in purchasing the lost or damaged item is credited 
■with the amount of the deduction? ■ . j 

■ Based on the provisions of section 3G17, Revised Statutes, which 
require the gi’oss amount of ail moneys received from wimtever source 
for the use of the United States to be deposited into tlie Trea.sury, the 
decisions of this Ofllcc liave established the goneval rule tliat any col- 
lections on account of Government property damaged in transit must 
Le deposited into the Treasury as miscellaneous recei i>ts. Hotvevev, an 
exception to such general rule was permitted in 21 Comp. Dec. 632, 
in which it was held that, where in the settlement of a claim for frciglit 
cliarges an amount is withheld or deducted tlie.rcfrom offsetting tlie 
amount paid for damages from the same appropriaiion, and tlie .sum 
found due the claimant merely reduced, no charge should be raised 
against said a])propiration for tiie amoimt thus set off. In S Comp. 
Gen. Glo, it was stated that sucli exception applies only in cases in 
which a single appropriation is involved and tlic freiglit bill upoii the 
sliipinent of the property damaged or lost is in e.xccss of the amounts 
paid for repairs. 

The matter was further considered in decision of Sepfcniber 19, 1939, 
to the Secretary of Commerce, B— liOI, in which the circumstances were 
similar to those presented in tlie first situation dc.scrihcd in the letter 
now under consideration. In that case the trans])ortation cliarges cov- 
ering shipment of damaged property amounted to SS.il and the naiu- 
ngc to certain of the property on the .saiU'chill of lading amouhta;d to 
$10]. S3, and though the entire freight bill amounted to $lGS.o9 and 
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coA'cred otlicr property imrchased from the same appropriation, it 
•was licld that — 

• * * Wliile the same apprcpnation may he invoIveO, to permit a credit 

tJicreto of the amount of .SlOl-Stt, repiosentins the cost of iT-pIaeini; the property 
dtimatrcd on tlie siiipmoiit covered V)y liili of laiUng C— 2l!0-iGa, and collected on th.e 
bill for $lG8.r>0, covering the aggregate cost of freight transportation of various 
other property on sundry hills of biding, would be contrary to the rule beroiii 
stated, and not aiUlioriKed under law. 

'■Accordinoly,- this OHiceavould he required. to. object to.thc action con- 
templated ill each of the cases described in the letter of xVpril 1, 1949. 


CB-S541S]! 

Transporlalion — Depciifleiifs — -Dependent Travel at Gov- 
ernment Expense — Extent of Reinihurseinent 

Where nri Army officer’s tci/e, a Civilian emplo.veo. was furni.sbed transportation 
in her own right at Govormnent expense from an oviTSfas station to a point in 
the United States at a tiiiie when the oiticer was ordered from an overseas pd.st 
of dut.v to one in the United States, the otlicer^s right to reimbursement under 
section 12 of the Pay Uead.instment .'let of 19r2 for travel performed by his wife 
at persoital cxiionse to his nevr permanent station is limited to travel from the 
location at which she was placed at Governuior.c expense to the new station, 
and not from a more distant point where the oflicer and his wife coranieuced 
travel to the new station. 

Assistant Comptroller General Yates to Col. S. J. Adams, Depart- 
ment of the Army, May 20, 1949 : 

There lias been received by endorsement dated April 14, 1949, your 
letter of December 15, 1943, submitting voucher in favor of Captain 
Donald A. closes, QMC, for reimbursement for travel of his depend- 
ent (wife) from Fort Jlason, California, to Richmond, Virginia, and 
requesting decision as to xvhethci' payment is authorized as for tr.avcl 
between said points or whether reimbursement should be limited to 
the amount due for travel from Kansas City, IMissouri, to Richmond, 
Virginia, the travel having been performed under the circumstances 
shown beloxv. 

By letter Order No. 1YS4 GSxP, dated July 1, 19iS, Captain INIoses 
was relieved from assignment and duty at 5Sth Quartermaster Base 
Depot, APO 900, returned to the United .States, and assigned to 
duty at Richmond. General Depot, U. S. Aiuny, Richmond, Virginia, 
30 days’ leave en route being authorized. It is stated that he arri' <al 
at Fort Mason, California, on August IS, 194S; that his wife, 'aho 
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UNITED STATES GOTERNMENT 

Memorandum 



MR. WA 


FROM : j. p. DUNPHYI 

■O 

SUBJECT: J. EDGARHOOVER/F.B. I. BUILDING 
MOVE MATTE^WRAINING DIVISION 





Inspection 

Intel I. 

Laboratory 

Plan. & Eval. 

Spec. Inv. 

T ra i n i n g 

Legal Coun. 

Telephone Rm. 
Director Sec*y _ 


PURPOSE : To advise of the move of the remainder of the Training 
and Manuals Section of the Training Division from the Justice Building^ 
to the J. Edgar Hoover F.B. I. Building on the evening of 3/22/76. 

RECOMMENDATIONS: None. For information. 


APPROVED: " 

Assoc. Dir 

Dep. AD AdiT 
Dap. AD I 
Asst. Dir.; 

, Admin.,.. 



Comp. Syst. 
Ext. Affairs.. 

Gtl’''. I,'!V 

Ids,-.. 

l:iapoc ;i... 
Intell 


Laboratory. 

Legal Coun 

Plan; & Eval 

Rec. Mgmt 

Spec. Inv 

Training- 



DETAILS: The move of the remainder of the Training and Manuals 
Section of the Training Division froih origin locations on the Seventh 
Floor of the Justice Building to allocated space on the First Floor of 
the new building was conipleted on the evening of 3/22/76. 

The FBI Bomb Data Program Unjt of the Training and 
Manuals Section had moved to the J. Edgar Hoover F. B. I. Building 
previously. The only element of the Section not now housed in the 
Hoover' Building is a language training subunit that will be relocated 
when equipment installation permits. 




1 - Mr. McDermott 
1 - Mr. Mooney 
1 - Mr. Flynn 
1 - Mr. McMichael 
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A^» 1962 EDlfidN 
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Hr 

Memorandum 


■UNITED STATES GOVERNMENT 


EJECT: 



REQUEST OF GENERAL SERVICES ADMINISTRATION 
BUILDINGS MANAGEMENT ASSOCIATION 
TO MEET, DINE AND TOUR J. EDGA#HOOVER F.B.I. 
BUILDING 



Spec. Inv 
Training 
Legal Coun. . 
Telephone 
Director Sec’y / * 




lose of this memorandum is to _adKis.e_of a reques t 

the General Services Administration (GSA^yfBuildinRS Manasem( 


A^ssociafioB ^MA), that they be permitted to meet, dine and tour the 
J. Edgar Hoover F.B.I. Buildin g, afTllStg'tS'bl^elecfed' H^ing the ' 
w eek of 3/23-27/7^ . Further, to furnish b_ackgroun d information 
“about the organization and to recommen d that such per missip.n^be 
granted. '“**'*^^ 

Active BMA membership consists of approximately 100 
GSA officials in the Washington D. C., metropolitan area concerned 
with the administration, management and operation of federal buildings 
GSA Building Managers, and top GSA Region ID officials compose the 
bulk of the membership. Bureau personnel have in the past been mem- 
bers of the BMA. Inspector J. P. Dunphy and SA R. L. Olsen, 

Exhibits Section, are current members. The BMA customarily meets 
at the Forrestal Building Cafeteria during the last week of each month. 
About 80 members are usually in attendance at an average meeting. 

A program typically consists of pre-dinner liquid refreshments, 
dinner at the Forrestal Building*s (Government Services Incorporated) 
cafeteria,/, followed by a business meeting and a featured speaker^^i?'..j' 
The last two speak^ers^were Mr. Nicholas Aj^anuzio, the GSA - 
Commissioner. of. the' Public Buildings Service and Mr,. Jaek|fe!kard, 

66-11201 ' ^ ■' 1 ; 
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Mr. 

Mr. 

Mr. 

Mrs. 


Callahan 

Jenkins 

Decker 

Mooney 
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MetcaD 


- Telephone Room.. 
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(CONTINUED^i^ER) 




Memo Dunphy to Walsh 

RE: REQUEST OF GENERAL SERVICES ADMINISTRATION 
BUILDINGS MANAGEMENT ASSOCIATION 
TO MEET, DINE AND TOUR J. EDGAR HOOVER F.B.L 
BUILDING 


the recently appointed GSA Administrator. When newly constructed 
federal buildings are substantially occupied, the BMA group tours 
the facilities to become knowledgeable of recent construction techniques 
and unique building maintenance procedures, etc. The BMA in the 
past has, for example, toured the Labor Building, the CIA facility at 
Langley, 4 Virginia, and the Forrestal Building, 

There is ■no__cost-_to-th e-hoat,agencv.. BMA members pay 
for their own meals arranged through coordination with Government 
Services Incorporated food service personnel at the facility being 
toured. 


I . It should be anticipated that the following areas of the J. 

llEdgar Hoover F.B.I, Building would be of interest to BMA members: 
ithe gym, auditorium, tour route, computer complex, document destruct 
I system, the telelift system, porHons of the executive office complex , 
[and the building's mechanical systems rooms. 

If approval is granted the BMA group, necessary coordination 
for security and parking will be made with the Headquarters Security 
Unit, Arrangements can be made with GSI cafeteria personnel for the 
BMA group to be isolated from Bureau night force personnel who may 
be dining at or about the same time. 

OBSERVATIONS: 

It is noted the BMA ^rogr^-includes an approximate 
thirty minute p eriod for pre-dinner alcoholic beverage s for interested 
"attendees, MiTlKen ^^omack T lloover Gilding * s~^A Building 
Manager, advigb"§~fhe BMA organization has received wr itten approval 
from the GSA Administrator for that activity in the federal b uildings 
In whiclTthev^ine^ approval is in ti^^form^oFarTexempt the 
Federal Property Management Regulations which otherwise prohibit 

♦approval verified 
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Memo Dunphy to Walsh 

RE: REQUEST OF GENERAL SERVICES ADMINISTRATION 
BUILDINGS MANAGEMENT ASSOCIATION 
TO MEET, DINE AND TOUR J. EDGAR HOOVER F.B.I. 
BUILDING 


the use of alcoholic beverages. BMA activity in this regard is limited 
to about a one-half hour period," is discreet, constrained and in good 
taste and would not prove to be detrimental to Bureau interests. 

RECOMMENDATION: 

That BMA officials be advised that the BMA organization 
is permitted to meet, dine and tour the J. Edgar Hoover F.B.I; 
Building at a date to be designated during the last week of March, 

1976. 
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UNITED STATES GOVERNMENT 

Memorandum 


TO 


Mr. Wj 



DATE: 3/26/76 


FROM J. P. Dunph; 


SUBJECT: ^ EDGAR HOOVER F.B.I. BUILDING 
HNGERPRINT SOONER ROOM^ 
'FOR'lDENTIFrC ATloFraviffiN " 


Assoc. Dir..; 

Dep. AD Adm. 
DflfnvAD inv. _ 


IS & Com. / 

-mm 


Comp. Syst. . 

Ext. Affairs . 

Files & Com. y 

Gen. 

Ident/ 

, L . 

Inspection . 

tnteil. 

Loborotory 

Legol Coun. 

Plan. & Evol. 

Spec. Inv. 

Troining 

Telephone Rm. . 
Director 2 


PURPOSE : The purpose of this memorandum is to advise that 
the construction of the Fingerprint Scanner Room remains on schedule, 
the contract completion continues to be 5/10/76, and that beneficial 
occupancy of the room is scheduled for 5/1/76. ' 



RE COMMENDATION : 




1 - Mr. Decker (Att: Mr. C. Neudorfer) 
1 - Mr. McMichael 
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Ezel Silver, Jr., 3MC0N 
Construction Engineer's Office 
935 Pennsylvania Avenue, N. W. 
Washington, D. C. 


S canne r._EcLPin^ 
E dqar**^ove r Building 
;-No-r“GS'-^i&- (F3*3'¥-7-- 



Gentlemen: 

We enclose herewith original and three (3) 
copies of "Security Clearance Form" executed 
as requested by Bricklaying, Inc. 

Very truly yours, 

CHAS. H. RIDDLE ASSOCIATES 



Charles H. Riddle 


President 



" f ^ NOT RECOR 
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:Date<s> Access Needed: 
Access Needed (B 
Rea SDK Access' Needed: 


itHCtOSURl 




($«t IniTructlens on rovorie ilde) 


SECURITY CLEARANCE FOR^vt 

Authorization 3PFNJ 


1. 

2. 

2 o. 

1 

4. 

5. 

6 . 

Ncsne 

rirat - Middle • Last 

L- ^ Addfees ^ 

Length o( 
Rcsldanca 

Date 
of Birth 

Place 61 Birth 

Military 

Service Number 

Social 

Seeurltv Number 



Mont, Count] 
iQ yrs 8/6/37 Maryland 

. Garrett, 

21 .yrs 3 /B/ 3 I Kent uc key 
‘ ■ Mont. Co. 
_aZi S l4Q Mqryland 

D.C. 

16 vrs 5/26/^! Mash-inaton 
Sumter , ^ 

6% " 8/27/H S.C." 

Duquesne , 

JZ " 10/2/ n Pa. 

Chicago, 

■ 7/5/3 L 111 . _ _ 


;Date<s) Access Needed: from 

thru 




Area Access Needed (Bldg,, Room, etc.) 





Reason Access' Needed; 


. ■ • ■ 

- ■; 




Conirqcl Numbor 
I’roHTl 
OuUdMiii . 

Prim* Conlnirtor 
Tdtophono «© 
Sab OeniroMor ' 
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Federal Bureau of Investi^fcbr 
-Records Section . 


19 . 



Nan>e.Seari?fiing Unit, 4543 JEH-FBI Bldg. 
Service Unit, 4654 JEH-FBI Bldg. 
/fW^orward to File Review 

Attention .Jj 

II Return to 


Supervisor 


Room Ext. 


. Ty pe of References Requested: 

I ..J j-jgqular Request (Analytical Search) 

All References (Subversive & Nonsubversive) 
I — [ Subversive References Only 

j j Nonsubversive References Only 

I J Main References Only 


Ty pe of Search Requested: - 

I — h Testricted to Locality of (' 

I I Exact Name Onl y (On the Nose) 

I I Buildup I I Vnn'ntinns 


be 

b7C 


Date /// initials 
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FILE NUMBER 
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-Date 
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SERIAL 
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- Records Section 
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N am e Searching Unit, 4543 JEH-FBI Bldg. 

j I Service Unit, 4654 JEH-FBI Bldg. 

' 1 Forward to File Review 

I Attention 

I Return to jv r 


Supervisor 




Room Ext. 


Ty pe of References Requested: 

I I B -^'duTar Request (Analytical Search) 

L—TJ a 11 References (Subversive & Nonsubversive) 
1 Subversive References Only 
f Nonsubversive References Only 
I Main References Only 
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C Name Searching Unit, 4543 JEH-FBI Bldg. 

I 1 Service Unit, 4654 JEH-FBI Bldg. 

[ I F orward to File Review 

I 1 Attention 

lL I Return to IUPCa. 11^7 


Supervisor 


Room Ext. 


Ty pe of References Requested: 
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R^ular Request (Analytical Search) 

All References (Subversive & Nonsubversive) 
Subversive References Only 
Nonsubversive References Only 
Main References Only 


Ty pe of Search Requested: 

r .^--H TTestricted to Locality of ^ 

I j Exact Name Onl y (On the Nose) 

[ I Buildup I I Variations 










Honorable Edward VI. Brooke 
States Senate 
Washington, D. C, 20510 

Dear Senator Brooke: 


frod 


Ynnr r^nmmnn ieatioR onclosing a Gopy of a 
was received on March 19th. 



letter 


b6 

b7C 


While 


i© certainly entitled to his 
opinion, I strongly disagree with his evaluation of former 
Director Hoover. I feel &lr. Hoover was a loyal patriot of 
our Country who made outstanding contributions to the Elation 
as Director of the FBI. I, of course, ass well av^ars of the 
criticism against this Bureau and consider it unfortunate 
that a few mistakes often overshadow excellent overall per- 
formance, fine accomplishments and a long record of dedicated 
service. The FBI in the past, during the period of rampant 
civil unrest, was called upon to take action to correct the 
situation and did take steps deemed necessary, consistent 
with the tenor of the times. It is my hope that 1 citi- 
zens T will let 

Mr. Hoover's complete recofd^be view^“ia the judgment 
of time. 


be 

b7C 


Your enclosure is being returned in accordance 
with your request. 


Assoc. Dir 
Dep. AD Adm. _ 
Dep. AD Inv 
Asst. Dir.-. 

Admin. 

Comp. Syst. 

Ext. Affairs 
F iles & Coc^ 
Gen. Inv. 

Idem. 
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Inspection mhb : d ^t'll ). 

/.>/ ‘JP 

Loborotory^^_ii 

Plan. & Evol. 



Enclosures (2) 

SEE ADDITIONAL DESIGNATION 
AND NOTE PAGE 2. 
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Honorable Edward W. Brooke' ■ V ... , • 

1— Office 'of Congressionar Affairs - Enclosures' ( 2 ) ' - . 

b6 

■ b7C 





• ' ’ ' . ■ ■ i ' 'id ' 





'^tnileb J^ertctle 


Respectfully referred to; 


Congressional Liason 

FEDERAL BUREAU OF INVESTIGATION 



Because of the desire of this office to be 
responsive to all inquiries and communications, 
your consideration of the attached is 
requested. Your findings and views, in 
duplicate form, along with return of the 
enclosure, will be appreciated by 


Edward W. Brooke 
li.S.S. 


please refer to diane 


Form #2 









Asst. Dir.: 

Admin. 

Comp. 

Ext. 

Gen. Inv. 

Ident 

Inspection 

Intell 

Laboratory 

Legral Coun. 

Plan. & Eval. 

Rec. Mgmt. 

I Spec. Inv. 

Training 

Telephone Rm. 
S"c’y- 








,3roo>^^-.'-!as3, 
United States Senate . * 


Senator r.c 




1 


.Washingt. on ,D * 


Dear Honorable Senator Brookes 

Please be advised that I have become one of those concerned 
. citizens, pertaining to the tactics of the late, but ungreat, 

Director, J *Edgar Hoovei'*,especially his infamous campaign to sme^, 
or othem'jise discredit I Don't I^now H aw Many Americans, in gener aly 
and t he lat e, but great advocate of peace ^DrJiart in Luther Ki.ng. Jr», 
in particular* I solemnly and firmly feel that the massive new FJ3* 

I» Building should be named (renamed) after another prominent American,- 
one whose credibility,without guestion is sound, is engulfed 'with merit* 
So, I more or less offer to lobby you to rule nay,if and when a floor 
vote ccnes to the senate* 

One unusual aspect of raj'- plea,raj’- inquest, is the fact that I am a 
penal statistic, a convicted buglar -who to this day is paying his debt 
to society,-who is under the impression that no other man or institution 
is above the law ,in these United States of America* 

In essense,to name this bldg* after Mr.Hoover,we are support.ing 
his name,ad’/ocating Ills actions* I too, have resided in Williams town, 
^‘^ass.jhome of the great institutie)n,WiHiams College, summer home of the 1 
late Cole Porter* I was a trifle too young to vote,but I have followed 
your career,your advancemsnts,your accoraplishiTients ;-dth envy, admiration 
and. pleas-ure. In conclusion,! truly thank you for,at least, reading this 
letter, therefore sharing mj' thoughts rvLth you* Have a splendid day, 
t-jhoily engiilfed with good, kind, waira and wonderful wishes, for I remain. 




be 
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UNITED STATES GOWRNMENT 

Memorandum 


TO 


FROM : 


subject: 






MR. W 


J. P. DUNPHY^.^ 

J. EDGAR RqOVER F. B. I. BUILDING 
REMOVAL OMCARPET AND INSTALLATION O 


date: 3/23/76 



INYL.TILE 




Assoc. Dir. 

Dep. AD Adm. 

Dep. AD Inv. 

Asst. Dir.; ^ 

Admin. - 

Comp. Syst. 

Ext. Affai rs .1 

F i les & Com. 

Gen. Inv. 

Ident. ■ 

Inspection 

Intell. 


Laboratory 

Legal Coun. _ 
Plan. & Eval. . 

Spec. Inv. 

Training 

Telephone Rm. . 
Director Sec'y _ 


PURPOSE: Purpose of this memorandum is to secure installation 
of vinyl tile in thej^xo ] action Room. adiacent to the Associate Director's 
Conference Room.\^ 

RE COMMENDATION^ Arrangements should be made for either 
General Services Administration (GSA) or an outside carpet 
installer to remove the wool carpet presently covering this floor 
and follow up with installation of black or dark brown vinyl tile. 



DETAILS: Use of audio-visual equipment to be used in the room will 
be impeded by lint from wool carpet originally installed in space as 
part of the Executive Area. Carpet to be removed is installed over 
pad with tack strips and will be stored for future needs. Vinyl tile 
must be furnished by installer. Access to room involved is through 
corridor marked Room 7128. It will be necessary for GSA electricians 
to coordinate removal and replacement of fl^pr outlet coyers with 
installation as it progresses. 





JUN 15 1976 


^ 1 - Mr. McI 
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UNITED STATES GOVERNMENT 

Memorandum 


SUBJECT: 


Mr. W; 


J. P. Dunph 


DATE-.’ April 1, 1976 


if ■ d 


Assoc. Dir. 

S:m 

Comp, 

Ext. Affairs 

Files & Com. 

Gen. Inv. y' 




TEMPORARY ASSIGNMENT^ OF ROOM 3859 
TO INTELLIGENCE DIVISION (INTD) FOR 
SENSTUDY 75 PROJECT 


/ Laboratory 

Legal Coun. 
Plan. & Eva I. 

Spec. Inv. 

Training 

Telephone Rm. . 
Diractor See*v _ 


PURPOSE: To indicate for record purposes the temporary assign- 
ment of room 3859 in the FBIHQ Building to the INTD for a project 
function of SENSTUDY 75. 


RECOMMENDATION: None. For information. 


AU. INFORMATION CONTAINED 


APPROVED*. Comp. Syst.,......» Laboratory... 

A3S0C. Dir Ext. Affairs Legal Coun. 

Dep. AD Adra<?H^ Gen. inv Plan. & Eval., 

Dep. AD Inv Qs. 'dent Rec. Mgmt... 

Asst. Dir.: /) ./ inspection... Spec. Inv 

lnteli.............-..uM. Iraining.„^ 


DETAILS: Memorandum S, F, Phillips to Mr. Leavitt dated 3/30/76, 
captioned, "SENSTUDY 75" (copy attached) set out space reorgani- 
zational requirements of the INTD. 


Those needs included a requirement for approximately 
500 additional square feet of space to accommodate personnel and 
equipnient for use in a "wrap-up" project relating to SENSTUDY 75 
This need to extend for six to eight months. ^ ^ ^ 

66-11201 

^ ^ 6 APR 8 1976 

Enclosure 



6 APR 8 1976 


1 - Mr. Cochran (Enclosure) 

1 - Mr. Fehl (Enclosure) 

1 - Mr. Leavitt (Attention: S. F. Phillips) (Enclosure) 

0 I 

RLO:eft.5±^' (CONTINUED OVER) 

(5) ^ ^ 
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Memo Dunphy to Walsh 

RE: TEMPORARY ASSIGNMENT OF ROOM 3859 
TO INTELLIGENCE DIVISION (INTD) FOR 
SENSTUDY75 PROJECT 


Room 3859 in the FBIHQ is now assigned to the joint use 
of the Laboratory and Special Investigative Divisions. It will fulfill 
the temporary needs of the INTD for the purpose mentioned. At 
the conclusion of the SENSTUDY 75 project, the space will revert 
to the Divisions to whom it was originally allocated. 

This matter has been coordinated with the Laboratory, 
Special Investigative and Intelligence Divisions. 



- 2 - 




Honorable Edward M. Kennedy 
United States Senator = 

J. F. Kennedy Federal Building 
Goveriiment Center 
Boston, Massachusetts 02203 . 

, Dear .Senator Kennedy: 

This is in 

enclosing a letter wr 
of Troy, ?few York, 

' - ...III,. r, I- 

As you are aware, the FBI Headquarters Building was 
named the J- Edgar Hoover P.B.I, Building pursuant to the 
enactment .by Congress of Public Law 92-520, which was signed 
by .'the President on October 21, 1972. ’^ ■ . 

I trust this satisfactorily ansv/ers your inquiry and, 
as you requested, I am returning your enclosure. 

Sincerely yours, 

G* Keiley , ■ ' • - , 

Clarence M. Kelley 
pirsctor . 

Enclosure"; ■■ ■ 



eply to your c oxamunication of March. ^4ta 
tten to you by 


1 - Albany. - Enclosures (2) 

1 - Office of Congressional Affairs - Enclosures (2) 


Dep. AD Adm. NOTE t 

Dep. AD Inv. 

Asst. Dir.: 

Admin. JMG « ^ 3 . X ( 

Comp. Syst {nJU 

Ext. Affairs J ‘ 

■ .F lies & Com. : 

Gen. Inv. • 

Ident. ' ' 

Inspection 

. intell. ■ ' . ■ 

Laboratory 

Legal Coun. • /■ ,. . 

, Plan.&Eval. ^ ' ■’ 

Spec. Inv. 1 ’ 

Te leph onyi nffi}: 7 0' 1TV'5’C _ 


/as not identifiable in 


APP86vlBi Labofatoty,.......: — 

Assec; ,.Ex|#fAffairs=y^ Coun...,...-.. ■ 

Bepi AB Plan. & Eval 


Depi AB inx^iii! 
Asst. 

AdTnitl;— .■-■-■-I'.ii'.; 


‘ inspection....... 


Rec. Mgmt.........uui~ 

Spec. Inv>„......i.i,...wi. 

. TraininCimii.>.nbi,i.iMw 


TELETYPE UNIT □□ 





V 




QlCntieb JS>iaic» Senate 


March 24, 1976 


0 


Respectfully referred to: 

. Inspector David W. Bowers 
Federal Bureau of Investigation 
Constitution Avenue 
Washington, D.C. 20530 



O ^ ‘ 

/(aair^r 

Because of.-^the desire of this office to be 
responsive to all inquiries and communications, 
your consf^'eration of the attached is 
requested.,., ' Your findings and views. In 
duplicate XS*"®* along with return of the 
enclosure, -will be appreciated by 




Form #2 
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OFFICE OF HON. EDWARD M. KENNEDY 
JOHN F. KENNEDY FEDERAL BUILDING 
GOVERNMENT CENTER 
BOSTON, MASSACHUSETTS 02203 
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Admin. _ 
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Ext. Affoi 

Files & Com. 

Gen. Inv. 

Ident. 

Inspection 
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Laboratory 

Legal Coun. _ 
Plan. & Eval. 

Spec. Inv. 

Troining 


Telephone Rm. 

Director Sec’y 
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^ yMemorandum 

TO MR. WALSH 


FROM 


J. P. DUNPH 


DATE: March 16, 1976 



SUBJECT IBUILDINGS MANAGEMENT ASSOC IATIQN_ (BMA) 

EVENING OF 4/6/76, J. EDGAR HOOVER F.B.I. BUILDING 



POSE: 



m 

To advise of request by BMA officials for Director to atteiM 

reception andZor/dinner on 4/6/76. ^ 

7{lZ-n CC ^ 

CURRENT BUREAU POLICY : My memorandum of 2/25/76 was appr6ved 

by the Director by which the BMA was granted permission to meet and dine 
in the cafeteria area of the new building. v,\ Sjj 

RECOMMENDATION : That if the Director's schedule per hiits-he, accent ^ 

■ Hu ritation of the BMA to attend their recep tion or be therf guest for 


dinner ^n the Hoover Building on Tuesday, evenin g . 4/6/76. ' 


APPROVED: 
Assoc. Dir.^ 

Dep. AD Adm.T.I 
Dep. AD Inv 
Asst. Dir^ 
Admin.pJ 



Comp. Syst 

Ext. Affairs 

Gen. Inv 

Idem.. 
Insp^tion.. 


<U 




Laboratory.. 

Legal Coun ..'-U 

Plan. & Eva!., 

Rec. Mgmt... 

Spec. Inv... 

Training 

' s, 




DETAILS: The BMA is composed of officials in the Buildin^==^ 

Service of the General Services Administration. They meet monthly in 
various Government buildings and occasionally have distinguished guests 
who attend. They requested and received permission previously to hold 
their next meeting in the Hoover Building. One of the highlights of the 
evening for them will be a tour of the building. In addition, the officials 
of the organization have extended an invitation to the Director to meet 
with them briefly if his schedule permits at a reception prior to their 
dinner and also to be their guest at the dinner if possible. The members 

^ / 

1 - Mr. Callahan 1 - Telephone Room 

1 - Mr. Jenkins 
1 - Mr. Moore 
1 - Mrs. Metcalf 



JPD/aeh . (7) 


CONTINUED OVER 





Memorandum J. P. Dunphy to Mr. Walsh 
Re: Buildings Management Association (BMA) 

Meeting - Evening of 4/6/76, J. Edgar Hoover F.B.I. Building 


Details Continued: 


of the organization are from the level of Building Manager up through 
the organization, and included among the attendees on occasion have 
been the Regional Administrator of GSA and other ranking officials. 
Normal attendance is between 75 and 100. During the course of construe 
tion and continuing even more so today. Bureau representatives have 
occasion to contact many of the members of the BMA on official matters 
They have always been most helpful. 


2 - 
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TO 


UNITED STATES GOVERNMENT 

Memorandum 

Mr. Walsh 

4' 






Assoc. Dir. 

Dep. AD A'Hm^'^ 
Dep. 

Asst,. Oir.ij 


DATE: 


3/8/76 


FROM ; J. P, Dunphy] 


?.;■ ■' • 

I » • 


suBjECT^iyiSIQJir,,REQUES.TS_FOR''CtDMMENDA,TIQNS_. 
IN-,GONjimTION, WITH THE^^MOyE, TO THE 
J. EDGAR HOOVER F.B.I. BUILDING 



Telephone Rm. . 
Director Sec'y . 




o 


Purpose of this memorandum is to note the approaching 
completion of the move to the J. Edgar Hoover F.B.I. Building (JEH 
Building), to acknowledge the significant contributions of personnel in 
each Division participating in the move process, and to recommend a 
■.procedure for implementing the commendation of those individuals. 

«o 

. m As you are aware, the move involved the relocation of 
thousands of Bureau employees, support personnel and equipment fro^-v 
mne" different locations in die Washington area, an enormous responsibili^ 
conducted with minimal interruption to Bureau functions and servicef> ? 
Iliis could only have resulted from a truly dedicated effort by peoplea^io^ 
are ’’Bureau” in every sense of the word. In the Bureau tradition, i^tS 
time td”officiaUy recognize their outstanding efforts. 


X 




ro 

Xsta 


C'x. 








Planning for the relocation began in the early Fall of 1973. 

The' move proper started in October of 1974. We have moved on a phased, 
but nearly continuous basis since that time - occupying space in the JEH 
Building as it has been readied by the contractor and ’’accepted” by the 
General Services Administration (GSA). By the end of March 1976, it is 
expected thay only the Laboratory Division’s Cryptanalysis -Gambling- 
Translation Section, an element of their Radio Engineering Section, and 
a subuiiit .of the Training Division will not have been relocated to the new 




building. 


5? 


I Ti' 


1 - Mr.' Jenkihs 
1 - Mr. Walsh 
1 - Each Assistant Director 
1 - Mr. McKenzie 




r 
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Memorandum to Mr. Walsh 

Re: DIVISION REQUESTS FOR COMMENDATIONS 
IN CONJUNCTION W TH THE MOVE TO THE 
Ji EDGAR HOOVER F.B.I. BIRLDING 


In the interest of equity and uniformity in this matter, it. 
was felt commendation of Division representatives should be held in 
abeyance pending the completion of the move process. The move now 
being substantially completed, it appears tiniely to conafder Division 
commendation recommendations previously submitted and to solicit other 
Divisions for such if not previously offered. 

Commendation recommendations as noted have been received: 
Identification Division memorandum of L. K. York to Mr. Ash dated 
lO/e/tS captioned **Move of Identification Division to J. Edgar Hoover F.B.I, 
Bviilding, Commendation Matter”; Files and Communications Division 
memorandum of H, R, Hauer to Mr. LaPrade dated 1/31/75 captioned 
’’Recommendation for Incentive Awards and Letters of Commendation for 
Those Involved With the Move to the J. Edgar Hoover F.B.I. Building”; 
Special Investigative Division memorandum of G. R. Ste^ to Mr. Cleveland 
dated 9/19/75 captioned ”Norman A, Auger, Special Agent, GS-14, 

Employees Security and Special Inquiry Section (ESSIS), Special Investigative 
Division (SID), Commendation Matter”; Laboratory Division memorandum 
of M, J, Stacks Jr. , to Mr. Cochran, dated 10/2/75 captioned ’’Commendation 
Matter in Connection vith Move”; Administrative Division memorandum 
J. P. Dunphy to Mr. Walsh, dated 6/2/75 captioned ”J. Edgar Hoover F.B.I. 
Building, Commendation Matter. ” 

To provide a vehicle for receiving, evaluating, and implementing 
those recommendations previously received and those now being solicited, 
the following is proposed: 


RECOMMENDATIONS: 

1. That each Assistant Director recommend for incentive 
awards and/or individual or group letters of commendation to Division 
personnel substantially contributing to the preparation and move of their 
respective Divisions to the JEH Building. The Headquarters Building Unit 
will coordinate this matter for the Administrative Division. ! 


- 2 - 
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Memorandum to Mr. Walsh 

Re: DIVISION REQUESTS FOR COMMENDATIONS 
IN CONJUNCTION WITH THE MOVE TO THE 
J. EDGAR HOOVER F.B.I. BUILDING 


2. That 
in this matter, as noted 
Administrative, Special 
their prior submissions 


Divisions previously submitting recommendations 
above, specifically the Files and Communications, 
Investigative, and Laboratory Divisions, review 
for possible changes, additions, or deletions. 



3, That each Division representative submit to 
S A Robert L. Olsen, Headquarters Building Unit, by COB 3/15/76, 
Division recommendations. 


e 
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HISTORY OF THE J. EDGAR HOOVER F.B.I. BUILDING 

Sxisw Rosenfeld Falb 
FBI Historian 
March 1987 

The J. Edgar Hoover F.B.I. Building, dedicated less 
than twelve years ago, has become the subject of criticism and 
mythology (stories based on repetition or tradition rather them 
fact) . The following brief history of the building should help 
dispel the myths, emd if it does not prevent the criticism, it 
should at least ^int to where the criticism should be directed. 
It is written for the benefit of OCPA and others who might be 
called upon to answer specific questions about the building. 
This study should also be useful to those in the Laboratory emd 
Administrative Services Divisions engaged in discussions of 
external design modifications. An abbreviated, unfootnoted 
version of this paper has been prepared for pviblic distribution. 

The main offices of the Federal Bureau of Investigation 
(FBI) , from its inception in 1908 as the Bureau of Investigation 
until 1975, were located in ^e Department of Justice Building. 
(Some Headqueu:ters functions were located elsewhere.) The first 
request for a separate FBI building occurred in 1939 with a 
proposal for a structure containing 500,000 squaure feet of floor 
space at an estimated cost of $20, 000, 000. ^ Whether the FBI or 
the Department of Justice (DOJ) requested the building cannot be 
determined. In 1941, the Public Buildings Agency considered 
three sites, including the present one, for am FBI building with 
a maucimum 600,000 square feet of space. ^ FBI Director J. Edgar 
Hoover preferred a site located between 22nd and 24th Streets, 
Northwest bounded by N Street and Rock Creek Parkway. 3 

American entry into World Wair II necessitated 
postponing all Government building projects. 4 After the war, an 
FBI building was one of approximately 6,000 projects under 
consideration should the Government revive a public works 
program. 

The impetus for a separate building may have come from 
EXOJ, which wanted to use the space occupied by the FBI. As of 
June, 1955, Hoover did not favor a move.^ Five months later, he 
seemed more receptive because a building housing all Headquarters 
functions would result in an estimated $2,000,000 savings. For 
example, consolidating the files with the rest of the Bureau 
would save a minimum of $500,000 annually, and paarking within the 
building would save emother $75,000 a year.® Hoover emphasized 
the need to be located close to DOT in these discussions.^ 

In October, 1961, Hoover wrote to the Administrator of 
the General Services Administration (GSA) , which handled public 
building construction to inform him of the Bureau’s need for a 
separate building.® GSA received Congressional approval for the 
building in April, 1962, and allocated $12,265,000 for 




architectural and engineering design.® At that time, the total 
estimate cost was $60,000,000 for 1,660,000 square feet of 
space. GSA selected Chzurles F. Hurphy and Associates, Chicago, 
Illinois, as zorchitects, amd Berswenger, Koch, Arnold amd 
Associates, Akron, Ohio, for engineering. Murphy purchased the 
engineering firm when problems developed with its management . 

The National Capital Plauming Commission (NCPC) 
approved the site for the building. The aux:hitectural design 
required the approval of NCPC, GSA, the Commission on Fine Arts 
(CFA) , amd after 1964, the Pennsylvamia Avenue Advisory Council 
(PAAC) .^2 


On January 2, 1963, GSA announced the approval of the 
FBI building site bounded by Pennsylyamla Avenue and E Street amd 
Ninth and Tenth Streets, Northwest. GSA purchased the land at 
a i^^ lcost ^ $41.17 per square foot.^4 The original design proposed 
by ChaH^M F. Murphy and Associates and prepaured in 1963 was a 
traditional "box-like" structure. It incorporated the Bureau's 
re^gst to have a central core of files with offices surrounding 

PAAC revealed its "grand design" for Pennsylvamia 
Avenue in April, 1964.^® The Council envisioned a rejuvenated 
Pennsylvania Avenue, its north side lined with shops amd 
buildings with open arcades and courtyards. Because major 
parades maurched down the Avenue, all new buildings would have 
open second floors to accommodate spectators . The FBI building 
was the first Government structvire to be built on the north side. 
Therefore, PAAC urged GSA to have the architects redesign the 
building to conform to the plan.l® GSA agreed. 

During planning and construction, all conferences 
between GSA and the architects were open to Bureau 
representatives, amd GSA sought FBI opinion. Legally, however, 
neither the FBI nor DOJ had to approve the exterior design.^® In 
fact. Hoover disliked the design intensely. Next to the 
xmderlined phrase in a 1966 newspaper column suggesting that the 
proposed FBI building "looks somewhat like a fort," Hoover wrote, 
"I agree the design is obnoxious. H."20 Five years later, the 
Society of Former Special Agents asked for pictures of the 
proposed building. Hoover responded, "OK. It looks like 
something from Mars. H."2i 

Assistant to the Director John Mo|m usually represented 
the FBI at GSA amd commission meetings. 22 Assistant to ^e 
Director Cart]^ DeLoach hamdled liaison with Congress amd the 
White House. 23 Hoover never dealt directly with either GSA or 
the archltectvural firm. 24 Although Hoover disliked the proposed 
structure, the FBI never challenged GSA's position that the 
desim should conform to the Pennsylvania Avenue plan as much as 
possible. 


2 


Moreover, the Director's opinion was never made known 
to GSA, PAAC, CFA, or NCPC. Karel Yasko, GSA's supervising 
architect, assvoaed that the overall design had Hoover's approval 
and communicated this notion to the Commissions and Congress. ^ 5 
When Hoover leaomed that GSA was saying that he had approved the 
plans, the Director noted, "that it is a lie. ... I have not 
approved anything. H."26 in 1965 Hoover wrote, "I wish we had 
never initiated this ^oject. It has been a headache from the 
very beginning. H."^ Yasko's one attempt to talk with the 
Director personally failed when, without prior notification, 
Yasko showed up for the meeting accompanied by the PAAC Chairman 
and a White House representative . 28 

The final design for the FBI building and the area in 
front of it on Pennsylvzmia Avenue incorporated many features of 
the 1964 PAAC proposal. Reflecting the "grand design" are the 
open second floor and courtyard as well as the broad, red brick 
sidewalk, its three rows of trees, zmd its wide steps (for 
viewing parades) . 29 The main peurt of the building, facing E 
Street, retained the idea of a central core of files. 

Hoover objected to the open second floor because it 
wasted space and would become a wind tunnel euid dirt collector. 
GSA encouraged the Bureau to think that this zurea could be closed 
in at a future date, but that it was politically unwise to 
request Mj or changes during the final planning zmd construction 
phases. 32 in 1986, Administrative Seinrices Division considered 
closing in the second floor prohibitively expensive. Moreover, 
emy design changes require the approval of the Pennsylvzmia 
Avenue Development Corporation (PADC) , the successor to PAAC. ^ 2 

PAAC and CFA eventually accepted modifications in the 
PAAC plan for security reasons. For example, moats are a 
traditionzd way of impeding access between a building and the 
sidewalk. With the concurrence of the approving agencies, moats 
were placed on 9th, 10th, and E Streets as an additional security 

feattire.34 


Another security measure, however, created a major 
controversy. PAAC Chairman Nathaniel Owings considered the 
arcades ^d an open coxirtyard essential components of the "grand 
design. "35 central coiirts were a common feature of Government 
buildings. Hoover objected to the one proposed for the new FBI 
building because, unlike those in other buildings, it would be 
easily accessible to the public. 36 Mohr communicated Hoover's 
objections to an open courtyard zuid arcade to NCPC zmd the other 
commissions. "We did not want areas under "toe building which 
would permit it to be used as a hzmgout for winos, druhks auid 
homosexuals. "3' Moreover, it could attract muggers who might 
threaten female enployees, many of whojn worked at night. 28 
Owings continued to insist on the arcade. 29 in the mid-1960s, 
the entire project was halted until the impasse was resolved. 
PAAC and CFA finally approved a closed first floor when Mohr 
noted that security for the open areas fell under the 


3 


jurisdiction of the District of Columbia, not the “This 
[closing off the ground floor] will be violently opposed by the 
•bleeding hearts.' If gates are left open toe area will become 
full of homos, winos, and derelicts. As a compromise, 
recessed panels along toe ground floor were spaced to give the 
illxision of two-story columns, thus retaining an arcade-like 

facade. 43 


Also for security reasons, before toe first designs 
were <^awn, GSA rejected toe notion of stores on toe first 
floor. 44 In 1965, CFA members expressed disapproval of gro\and- 
level stores for aesthetic and practical reasons. "The idea of 
incorporating open commercial spaces in toe base to enliven toe 
view for pedestrians along Pennsylvania Avenue was thought to be 
con^jletely contradictory to its architectural function. "45 
Moreover, toe "grand design" called for shops in private 
structures. 


The major design concept, incorporating toe 
modifications in toe Pennsylvania Avenue "grand design," received 
NCPC approval October 7, 1964. The approved design consisted of 
2,800,876 gross square feet of space and 1,978,728 net square 
feet of space for 7,090 employees, and included 1,024 peurking 
places. 46 Height limits of 107 feet (seven stories) along 
Pennsylvania Avenue and 160 feet (twelve stories) along E Street 
complied with PAAC and District of Colxmbia requirements. 4~ 


For reasons of economy, toe approving agencies insisted 
upon poured concrete as toe major outside building material. 4® 
The concrete contained an ag<^egate of crushed dolomite 
limestone, a vinique composition.^^ While contrasting with toe 
traditional marble, granite, or limestone Government buildings, 
it echoed a major architectural style of toe 1960s. Hoover 
preferred a granite exterior, and the architects were willing to 
comply, 50 but toe cost, an extra $8,000,000, was too great for 
stone to receive serious consideration. 51 Iforeover, concrete 
exteriors exenplified a current eurchitectural style developed at 
Yale University )oiown as "new brutal ism." (Both Yasko, and GSA 
supervising architect Ralph Harris had attended toe Yale School 
of Architecture.) The FBI building is a major example of this 
style. 52 To create toe facade, builders povured toe concrete into 
reustole steel forms separated by metal ties. The ties remained 
in toe concrete when the molds were removed. This technique 
produced an architectvical featmre of evenly spaced "holes" 
throughout toe exterior. 53 


Overall design, su^rvised for Itacphy and Associates by 
Carter Manny, was toe prinicipal creation of Murphy architect 
Stanislas Gladych. A Polish refv^e, Gladych read Hoover's books 
eind studied about toe FBI before producing his design. 54 He 
wanted toe building to "express that feeling of ruggedness and 
efficiency which he feels are exenplified by the Director and the 
operations of toe Bureau. "55 to design the building he asked 
himself, what is the significance of toe FBI for the United 
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States and the world? Most significant is the value of 
strength.” He wemted to "give a feeling of confidence to the 
people looking at the building. Integrity . . . breaking the 
masses and pulling the masses together, introducing logical 
components of building .... A sense of penetration which is so 
interesting, penetration, the investigation of the FBI.... It's 
simple masculine line. "56 Gladych responded to criticism of the 
solid, closed- in feat\ires by noting, "I hope people wouldn't be 
offended, but there is something about the FBI that is 
mysterious. . . . Why not say this building has a touch of 
mystery? "57 

Although the FBI had no official role in the overall 
design of its new building, in an unusual ^^angement, the 
Bureau, not GSA, allocated the interior space.®® as early as 
1956, Hoover expressed am interest in the interior design, 
"lerge numbers of employees occupy working aoreas amd as a 
consequence, the working areas should be designed to promote the 
highest de^ee of morale; in other words, the space should be 
attractively furnished with durable materials with the best type 
of lighting, air conditioning and ventilating equipment."®® 

The initial proposals included space for automatic data 
processing (ADP) areas. During the construction period, 
designers kept revising ADP areas to incorporate new 
technological developments. The notion was discussed that 
future files might be automated, and occupy much less space. 
However, the idea was rejected, because, even if it became 
feasible, automation would not be implemented in the^near future. 
"This so far is a dream, & we cant count on it. H."®^ 

Two proposals originally included in the design were 
removed from the plans in 1967. Economy considerations caused 
the FBI to delete plans for a tunnel between the FBI emd DOJ 
buildings. 62 However, safety had also become a consideration in 
rejecting plans for a nuclear generator in one of the ^sements, 
which the FBI requested in its 1963 specifications. 63 Until 
1970, pl 2 ms also call^ for the building to include the 
Washington Field Office. a morgue, mentioned in the original 
plans, was built but never utilized. In 1986, it housed an 
evidence storage area. 65 

GSA decided to use a phased construction process in 
order to commence the project after delays caused by removal of 
GSA building appropriations from the Federal budget, ®6 py design 
changes, 67 and by esroloration of alternative, potentially more 
economical construction techniques. 68 phase I consisted of 
clearing the site and building the foundation. On November 9, 
1967, the Bureau of the Budget authorized GSA to award 
construction for the first phase to Norair Construction Conpany. 
Construction started December 6, 1967.69 Blzdce Construction 
Compemy received the contract for Phase II, the construction of 
remainder of the building, November 11, 1971. The need for 
supplemental appropriations, further design changes, and strikes 
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by construction workers caused addltionzil delays. Inflation 
caused construction costs to rise dally. When completed, the 
building cost $126,108,000 — $106,000,000 more thzm the 1939 
proposal . 

The (1^^ eiq)loyees moved Into the new building 

Jxine 28, 1974.'^ At that time, FBI Headquarters offices were 
hoxised In nine separate locations. By May 30, 1975, the 

Director and j^soclate Director's offices, and several Divisions 
had moved In. Thirty-eight years after the first proposal for 
a separate FBI building and 15 years after Congress approved 
construction on the Pennsylvania Avenue site, the last unit moved 
into the building in June, 1977. 

The building received Its official name, the J. Edgar 
Hoover F. B. I. Building, in Public Law, 92-520, vdiich President 
Richard Nixon signed May 4, 1972, two days after Hoover's 

death.'® President Gerald Ford dedicated the building 
September 30, 1975. 

While the exterior of the J. Edgar Hoover Building 
remains as It was designed In the late 1960s, several features 
have been added. A coiurtyard wall contains a memorial to 
Hoover,'^ a decorative fovintaln sets off another area of the 
courtyaurd, and a statue representing Fidelity, Bravery, and 
Integrity, presented by the Society of Former Special Agents, 
occupies additional courtyard space. Benches have been placed 
In the courtyani to encourage Its use by ^nployees . As 
envisioned by PAAC, concerts and other events take place In the 
courtyaupd. 


When completed, the FBI building elicited a great deal 
of criticism, much of It directed toward the Pennsylveuila Avenue 
facade. Attempts to "humamlze" the eurea Included the 
Introduction of historic flags at the second floor level and 
placement of kiosks along the sidewalk.^® Partially inplemented 
was a proposal for exhibits In the open second floor area:®^ 
exhibit space was placed near the pxibllc tour line In 1986. A 
plan for penument sculpt\ires In the recessed areas along the 
first-floor on Pennsylvemia Avenue was vmder discussion during 
1986.81 
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NOTES 


Copies of of documents from all sources are filed In 
chronological order as Research Pertaining to J . Bdgeur Hoover 
F.B.I. Building, in FBI, Headquaurters File (Bufile) 66-11201 

Bufile 66-11201-157, John Mohr to Clyde Tolson, 11/7/55 

2 Bufile 66-11201-8, Clyde Tolson to J. Edgar Hoover, 7/31/41; 
Bufile 66-11201-11, enclosure. Memorandum to Supervising 
Architect Louis Simon. Public Buildings Agency from Chief of 
Architectural Engineering, 8/25/41. 

3 Bufile 66-11201-11, enclosure. Memorandum to Supervising 
Architect Louis Simon, Public Buildings Agency from Chief of 
Architectural Engineering, 8/25/41; Bufile 66-11201-16, W. R. 
Glavin to Tolson, 11/7/41. "Try & do everything possible to get 
the Rock Creek site. H. " 

^ Bufile 66-11201-29, T. D. Quinn to Hoover, 6/12/42 

® Bufile 66-11201-146, Mohr to Tolson, 6/2/55. "Tolson says it's 
up to GSA [General Services Administration] to request funds, 
although DOJ says FBI would have better luck if it went directly 
to Congress. "We did not initiate the idea & FBI will not urge 
it noy appear before Congress to justify it. It is entirely up 
to GSA & Dept. & that should be made crystal clear. I am 
perfectly content to stay as we are now. H." 

6 Bufile 66-11201-157, Mohr to Tolson, 11/7/55. 

^ Bufile 66-11201-155, Hoover to Tolson, Mohr, Nichols, re 
conversation with Deputy Attorney General, 11/7/55. 

® Bufile 66-11201-200, Hoover to John L. Moore, Administrator of 
GSA, 10/27/61. 

® Bufile 66-11201-158, William P. Rogers, Deputy Attorney 
General, to Hoover. "DOJ will 'carry the ball' with G.S.A. and 
the F.B.I. would not be in the picture in so far as having to ask 
the Confess for funds or justify the estimate. It is G.S.A. 's 
respons&ility to ask Congress for authority amd money to erect 
buildings in the District of Columbia." 

Bufile 66-11201-202, c. Q. Smith to N. P. Callahan, 10/30/61; 
Bufile 66-11201-209, C. Q. Smith to Callahan, 4/2/62; Bufile 66- 
11201-210, C. Q. Smith to Callahan, 3/29/62 Bufile 66-11201-212, 
C. Q. smith to Callahan, 4/10/62; Bufile 66-11201-213, C. Q. 
Smith to Callahan, 4/16/62; Bufile 66-1120i-unrecorded, 
Congressional Record, pp. 18591-18592, 9/18/62. 

Karel Yasko, GSA, interview with Rex Tomb et al, 12/81; RaLLph 
Hauris, GSA, interview with S. R. Falb, 10/16/86. 
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12 Bufile 66-ll201~279, Smith to Callahan, 3/28/63; Bufilo 66- 
11201-291, Callahan to Mohr, 4/19/63; National Capital Planning 
Commission (MCPC) , Report of Federal Planning and Projects 
Committee, 3/3/66; Pennsylvania Avenue Commission (PAC) , Official 
Chronology. NCPC approved the Downtown U^d^an Renewal Plan, which 
incorporates the Pennsylvauiia Avenue Plan, 1/28/69; Washington 
D.C. City Council also approved. (On 2/24/69, NCPC disapproved a 
building that did not conform to the plem.) PAC, H.R. 19751. 
Chronology to authorizing legislation for PADC. 10/27/72 - PL 92- 
578; 86 Stat. 1266; 40 U.S.C. 871 sea . ) The bill included a 
moratorium on nonconforming construction, which was renewed on 
its expiration. Commission on Fine Arts (CFA) , Executive Order 
1862 (1913); PL 71-231, 40 U.S.C. 121 46, 46 Stat. 366. 

13 Bufile 66-11201-244, "Washington Post," 1/3/63. 

1^ Bufile 66-11201-unrecorded, CeU.lahan to Mohr, re hearings 
before House Committee on Appropriations, Independent offices, FY 
1966, 6/3/65. 

15 YasJco, interview, 12/81; Harris, interview, 10/16/86 

15 Pennsylvemia Avenue Advisory Council (PAAC) , "Pennsylvania 
Avenue: Report of the President's Council on Pennsylvania 

Avenue," trzmsmitted 4/64, hereafter, Peiuisylvanla Avenue Report. 

17 "Pennsylvzmia Avenue Report," 4/64; CFA, Transcripts, 
10/21/64, p. 133 - 140. 

1® Bufile 66-11201-354, Callahan to Mohr, 4/29/64; CFA, 10/20/64, 
pp. 2-3. 

1® Bufile 66-11201-297, Callahan to MOhr, 6/5/63; Bufile 66- 
11201-780, Ounphy to Callahan, 6/21/71. 

20 Bufile 66-11201-487, "Washington Post," 5/6/66. 

21 Bufile 66-11201-566, c. Q. Smith to Callahan, 9/8/67. 

22 c. Q. Smith and Jack Dunphy handled day-to-day liaison with 
GSA. 

23 Bufile 66-11201-34?, Cartha D. DeLoach to Mohr, 3/16/64 

2^ Bufile 66-11201-367, Deloach to Mohr, 7/13/64 and other memos 
at this time. Two yeers later, however. Hoover chastised Mohr 
and Callahan for "leaving [relations with the Capitol] all to 
GSA. I have again & again indicated that we should look out for 
ourselves as no one else will. H." Bufile 66-11201-486, 

Callahan to Mohr, 5/5/66. 

25 CFA, Transcript, 10/21/64, p. 145; Bufilo 66-ll20l-unrecorded, 
Callahan to Mohr, re hearings before House Committee on 
Appropriations, Interior and Related Agencies, FY 1966, 6/29/65. 


Mrs. Jeunes H. Rowe, Jr. Chairman of NCPC stated that "the FBI 
building has been designed so that it will fit into the 
comprehensive plzm emd Mr. Hoover was very interested in the 
Pennsylvania Avenue plzm and had his building redesigned so that 
it would conform to the plan." "News to me. CT." "I most 
certainly do not like the plzm & the waste of space. H." 

26 Bufile 66-li201-444> Callahan to Mbhr> 7/9/65. 

2*7 Bufile 66-11201-unrecorded, Callzihan to Mohr, 7/9/65. 

26 Yasko, interview, 12/81. 

29 "Pennsylvania Avenue Report," 4/64. The area in front of the 
FBI appeeu3 to be the only north side section to have the steps. 

26 cFA, Transcripts, 10/20/64, p. 5. 

22 Bufile 66-11201-425, Mohr to Tolson 5/20/65. 

22 Bufile 66-11201-422, Callahan to Mohr, 5/12/65. "This is 
certainly getting "hitched" up with a monstrosity on our hands. 
We seem to get no where [sic] with our suggestions. H." 

22 Edwin J. Shfirp, Assistemt Director, Administrative Services 
Division, 12/12/86. 

24 Bufile 66-11201-438, Mohr to Tolson, 7/1/65; Yasko, interview, 
12/81; Ralph "Bill" Harris, 10/16/86. 

25 "Pennsylvania Avenue Report," 4/64; CFA, Transcripts, 
10/21/64, p. 133 - 140. 

26 Hoover frequently expressed his objections in his handwritten 
comments. "You had better be prepared to have the Mattachine 
Society [homosexual rights orgzmization] hold its meetings in the 
vast courtyzurd or on the open second floor." Bufile 66-11201- 
427, Callahzm to Mohr, 6/8/65. 

27 Bufile 66-11201-369, Mohr to Tolson, 7/22/64. See also Bufile 
66-11201-455, Mohr to Tolson, 9/13/65; Bufile 66-11201-562, Mohr 
to Tolson, 7/27/67. (Stamped August 30.) 

28 Bufile 66-11201-576, Hoover to Gaylord Nelson, 10/3/67. The 
standzurd response to constituent letters requesting an arcade: 
"Since it is necessary for the FBI to operate twenty-four hours a 
day, seven days a week, our employees must enter zmd leave the 
building during all hours of the night. The proposed arcade 
would provide a shelter and gathering place for derelicts, 
drunks, muggers zmd other undesirables zmd wovdd create a 
potential problem for our female employees." 

2® Bufile 66-11201-455, Mohr to Tolson, 9/13/65; Bufile 66-11201- 
562, Mohr to Tolson, 7/27/67. (Stamped August 30.) 
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40 Karel Yasko, interview, 12/81. 

41 Bufile 66-11201-569, Mohr to Tolson, 9/13/67; CFA, 

Trzmscripts, 10/21/64, p. 133 - 140. CFA, Walton to Lawson B. 
Knott, GSA Athninistrator, 12/27/65; Bufile 66-11201-466, 
Callahan to Mohr, 12/17/65. CFA approved a solid wall on 
Pennsylvania Avenue with zui entrance at center of approximately 
60 feet in length. "CHAIPMAN WALTON: I don’t think we ever 

realistically thought the FBI was going to put an open arcade on 
that level, probably." CFA, Transcripts, 10/20/64, p, 9. 

42 Bufile 66-11201-406, Callahan to Mohr, 5/10/65 

43 Bufile 66-11201-540, Mohr to Tolson, 4/20/67; Bufile 66-11201- 
562, Mohr to Tolson, 7/27/67; CFA, 11/14/67, pp. 2-3; CFA, 
4/18/67, p. 2. CFA wanted to extend columns on the exterior to 
street level. When GSA pointed out the increeised expense and 
delay in time, CFA realized it would be blamed euid suggested as a 
compromise, "a slightly inset panel between each column thus the 
column would give the effect of extending all the way to ground 
level . " 

44 Bufile 66-11201-252, Smith to Callahan, 1/4/63; Bufile 66- 
11201-256, Smith to Callahan, 1/17/63. 

45 CFA, 10/19/65, pp, 11-12. Meeting attended by J. R. Snyder, 
GSA; Ceurter H. Manny and Steuiislas Gladych of C. F. Murphy; CFA, 
10/19/65, William Walton, Chairman to Yasko, . 11/2/65, Eadiibit 0. 

45 NCPC, Director's Recommendation, MCPC Project No. 183 
"Report of the Federal Planning and Projects Committee," 3/3/66. 

47 FBI, Fact Sheet, 9/23/75. 

48 CFA, Transcript, 10/21/64, p. 144. Mr. Murphy: "our whole 

thinking has been concrete." Mr. Yasko: "It can't be anything 

else." Chairman Walton: "That's all we wanted you to say. That 

finishes that." See also CFA, 11/16/66, p. 3; Bufile 66-11201- 
647, Smith to Callahan, 9/3/69. 

49 CFA, 7/8/70, p. 2; telephone interview with Harris, 9/29/86 

50 Bufile 66-11201-530, Callahan to Mohr, 11/16/66, enclosure; 
Bufile 66-11201-540, Mohr to Tolson, 4/3/67; Bufile 66-11201-554, 
note, 6/13/67. 

51 CFA, 11/16/66, p. 3; Bufile 66-11201-647, Smith to Callahan, 
9/3/69. 

Yasko, 12/81; Harris, 10/16/86. 

53 Harris, 10/16/86; Yasko, interview, 12/81. No information 
concerning the windows was in the records reviewed. However, 
their design closely resembles a picture in the "Pennsylvemia 
Avenue Report," 4/64, p. 34. 
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Heunris, interview, 10/16/86. 

55 CFA, Tramscripts, 10/21/64, p. 138. 

5® CFA, Transcripts, 10/21/64, p. 138 - 140. 

57 CFA, transcript, 11/16/66, p. 229. Sue A. Kohler, CFA 
Historian, a perBonal friend of Gladych, said that Gladych (now 
deceased) felt very strongly about this project and never got 
over the criticism the FBI building received. 

58 Bufile 66-11201-526, Callahan to Mohr, 10/27/66; Bufile 66- 
11201-949, Dunphy to Callahan, 2/26/73. 

59 Bufile 66-11201-166, Mohr to Tolson, 5/1/56. 

88 Bufile 66-11201-669, Smith to Callahan, 2/25/70. 

81 Bufile 66-11201-667, Callahan to Mohr, 2/27/70. 

82 Bufile 66-11201-300, Callahan to Mohr, 6/25/63; Bufile 66- 
11201-406, Hoover to Lawson B. Knott, Jr., Acting Administrator, 
GSA, 4/15/65; Bufile 66-11201-585, Mohr to Tolson, 10/27/67. 

83 Bufile 66-11201-406, Hoover to Lawson B. Knott, Jr., Acting 
Administrator, GSA, [DATE]; Bufile 66-11201-583, Callahan to 
Mohr, 10/24/67; Bufile 66-11201-585, Mohr to Tolson, 10/27/67. 

84 Bufile 66-11201-406, Hoover to Lawson B. Knott, Jr., Acting 
Administrator, GSA, 4/15/65; Bufile 66-11201-515, Callahan to 
Mohr, 10/3/66; Bufile 66-11201-1251, Jenkiixs to Callah 2 m, 3/7/75. 

85 Robert L. Gleason, Administrative Unit, Laboratory Division, 

12 / 12 / 86 . 

88 Bufile 66-11201-217, Washington Post and Times Herald article, 
7/28/62; Bufile 66-11201-218. Callahan . to Mohr, 7/31/62; Bufile 
66-11201-221, Deloach to Callahan, 8/9/62; axfile 66-11201-451, 
Tolson to Mohr, 8/3/65; Bufile 66-112 01-unrecorded, Congressional 
Record, 5/10/66; Bufile 66-11201-452, Callahan to Mohr, 8/5/65; 
Bufile 66-11201-vinrecorded, Callahan to Mohr, 8/10/66. See also 
Bufile 66-11201-553, Dunphy to Callahan, 6/1/67. "Appropriated 
amount too little. Construction of svibstructure will be further 
phased." 

87 CFA, Transcript, 10/19/65, p. 151. Commissioner Burnham Kelly 
asks why it is tedcing so long. "MANNING [MANNY] ; "There are so 
many bases that have to be touched on this thing, this has been 
frustrating." "SNYDER: There has been quite a bit of 

commxinication with Nathaniel owings and Chloethiel Smith [of 
PAC] — a lot [sic] of cooks in this thing." Memny is frustrated 
by not seeing everyone together — one time its GSA, months later 
it may be PAC, a ye 2 ur later, CFA. See also CFA, Transcript, 
10/19/65, p. 151; Bufile 66-11201-525, Callahan to Mohr, 
10/26/66. 
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Bufile 66-11201-560, Callahan to Mohr, 8/28/67. 

Bufile 66-11201-492, Smith to Callahan, 6/24/66; Bufile 66- 
11201-586, Smith to Callahan, 11/13/67.. 

70 Bufile 66-11201-848, Dur 5 >hy to Callahan, 4/28/72; Bufile 66- 
11201-852, Dunphy to Callahan, 5/9/72; Bufile 66-11201-865, 
Dunphy to Callahem, 5/22/72; Bufile 66-11201-883, Dunphy to 
Callahan, 6/28/72; Bufile 66-11201-884, E)unphy to Callahan, 
6/29/72; Bufile 66-11201-1121, Dunphy to Walsh, 7/18/74; Bufile 
66-11201-1358, Dunphy to Walsh, 8/4/75. 

71 Bufile 66-11201-1366, Dunphy to Walsh, 8/4/75. 

72 Bufile 66-11201-1108, Dunphy to Walsh, 6/28/74. "Bureau 
history was made today. Personnel of the Communications Section 
of the Files and Communications Division assmed control of a 
space on the sixth floor which is to be utilized for a secure 
commvinications zurea. . . . Mention of a sepeurate building to hoxise 
the functions of the FBI had been made as early as 1939. It's 
been a long wait." 

73 FBI, Fact Sheet, 9/23/75. 

74 Bufile 66-11201-1318, Dunphy to Walsh, 5/30/75. The cafeteria 
opened May 27, 1975. 

75 Bufile 66-11201-1742, Flynn to Bassett, 6/8/77. 

76 Bufile 66-11201-866, Dunphy to Callahan, 5/5/72; Bufile 66- 
11201-907, Dunphy to Callahan, 8/31/72. 

77 Bufile 66-11201-1284, Dunphy to Walsh, 4/22/75. A memorial 
room for Hoover was rejected. Bufile 66-11201-1148, Dunphy to 
Walsh, 6/17/74. 

78 CFA, 2/13/79, Exhibit A, Memo for the record; CFA, 3/27/79, 
Exhibit I, 4/6/79. 

79 Laboratory Division, Pennsylvamia Avenue Development 
Corporation (PADC) Tickler files (LAB/PADC) , Long to Boynton, 
9/18/79; Bufile 66-11201-1940X, B. P. Hemdon to Moore, 10/10/79; 
Bufile 66-11201-1956, Richard L. Strain, Section Chief, to 
Hemdon, 2/12/80; Bufile 66-11201-1957, Strain to Hemdon, 
2/12/80; 7/PADC, William Anderson Barnes, Executive Director, 
PADC, to FBI Director William H. Webster, 4/23/81. 

80 When first proposed. Hoover commented, "They will probedily 
open it up completely for free access of alcoholics, homos & 
whores. H." 

81 LAB/PADC, Webster to J. Carter Brown, 3/31/86, and attachments 
of other Brown letters re associating sculptures in bays with the 
Bicentennial of the U.S. Constitution. 
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68 Bufile 66-11201-560, Callahan to Mohr, 8/28/67 

69 Bufile 66-11201-492, Saith to Callahan, 6/24/66; Bufile 66- 
11201-586, Smith to Czaiahan, 11/13/67.. 

70 Bufile 66-11201-848, Dui^hy to Callahan, 4/28/72; Bufile 66- 
11201-852, Dunphy to Callahan, 5/9/72; Bufile 66-11201-865, 
Dunphy to Callahan, 5/22/72; Bufile 66-11201-883, Dunphy to 
Callahan, 6/28/72; Bufile 66-11201-884, Dui^y to Callahan, 
6/29/72; Bufile 66-11201-1121, Dunphy to Walsh, 7/18/74; Bufile 
66-11201-1358, Dunphy to Walsh, 8/4/75. 

71 Bufile 66-11201-1366, Dunphy to Walsh, 8/4/75 

72 Bufile 66-11201-1108, Dunphy to Walsh, 6/28/74. "Bureau 
history was made today. Personnel of the Communications Section 
of the Files and Communications Division asstmed control of a 
space on the sixth floor which is to be utilized for a secure 
communications area. . . . Mention of a separate building to house 
the functions of the FBI had been made as early as 1939. It's 
been a long wait." 

73 FBI, Fact Sheet, 9/23/75 

74 Bufile 66-11201-1318, Dunphy to Walsh, 5/30/75. The cafeteria 
opened May 27, 1975. 

75 Bufile 66-11201-1742, Flynn to Bassett, 6/8/77. 

75 Bufile 66-11201-866, Dunphy to Callahan, 5/5/72; Bufile 66- 
11201-907, Dunphy to Callahan, 8/31/72. 

77 Bufile 66-11201-1284, Dunphy to Walsh, 4/22/75. A memorial 
room for Hoover was rejected. Bufile 66-11201-1148, Dunphy to 
Walsh, 6/17/74. 

78 CFA, 2/13/79, Exhibit A, Memo for the record; CFA, 3/27/79, 
Exhibit I, 4/6/79 

79 Laboratory Division, Pemsylvania Avenue Development 
Corporation (PADC) Tickler files (LAB/PADC) , Long to Boynton, 
9/18/79; Bufile 66-11201-1940X, B. P. Hemdon to Moore, 10/10/79; 
Bufile 66-11201-1956, Richard L. Strain, Section Chief, to 
Hemdon, 2/12/80; Bufile 66-11201-1957, Strain to Hemdon, 
2/12/80; 7/PADC, William Anderson Barnes, Executive Director, 
PADC, to FBI Director William H. Webster, 4/23/81. 

When first proposed. Hoover commented, "They will probably 
open it con^letely for free access of alcoholics, homos & 
\diores. H." 

81 lAB/PADC, Webster to J. C«urter Brown, 3/31/86, and attachments 
of other Brown letters re associating sculptvires in bays with the 
Bicentennial of the U.S. Constitution. 
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(RMD) (FBI) 


From: 


(OPA) (FBI) 

b6 

Sent: 

1 nursaav. beol 

[ember 05. 2013 9:10 AM 

b7C 

To: 1 


(RMD) (FBI) 

Subject: 

Kb: FOIA Question — UNCLASSIFIED 



SentinelCaseld: 80-HQ-C1551374 

SentToSentinel: 9/5/2013 1:10:00 PM 


Classification: UNCLASSIFIED 


Sent for Approval for RECORD//Sentinel Case 80-HQ-C1551374 


There is a main file on the building and our role in planning it, some of which has been released previously (66-11201). There is also a collection of photos from 
the construction in my possession. As to architectural plans and such, you'd have to try Facilities as I don't know where they are, how they are stored, or what 
access restrictions may be on them. 


Here is a history of the construction for your reference... 



pam_History of the 
J Edgar Hoo... 


From; 


(RMD) (FBI) 


Se nt: Thursday, Se ptember 05, 2013 6:54 AM 
To^ lOPA) (FBI) 

Subject: FOIA Question — UNCLASSIFIED 


b6 

b7C 


b6 

b7C 


1 





Classification: UNCLASSIFIED 


b6 

b7C 


Good morning;| 

I have received an interesting FOIA request and I am hoping you may have some ideas of where I would look to find the responsive information. 
1 have sca nned in the request and attached it for your review. 

Thank you| ]l appreciate the assistance. 


Legal Administr ative Specialist 


Record/Information Dissemination Section 
Records Management Division 
170 Marcel Drive 
Winch ester. Virginia 22602 

Office 

Fax: (540) 868-4997 


« File: Request for Building Documents.pdf » 
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